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To His Excellency the Right Honourable 8ir Albert Henry George, Earl Orey, Vis- 
count Howick, Baron Orey of Howick, in the Countjf of Northumberland, in the 

^ Peerage of the United Kingdom, and a Baronet; Knight Orand Cross of the 

Z Most Distinguished Order of Saint Michael and Saint George, éc, <&c., Gover- 

^ nor Oeneral of Canada. 

Mat it Please Your Exoellengt, — 

V 

^^ The undersigned has the honour to present to Your Excellency the Annual Report 
,^* of the Department of Railways and Canals, of the Dominion of Canada, for the past 
^ fiscal year from July 1, 1906, to June 30, 1906. 

^ ; All of which is respectfully submitted. 

^ H. R EMMERSON, ^ 

f^ Minister of Railways and Canals. 
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REPORT OF THK DEPUTY MINISTER. 

To the Honourable H. B. Emmerson, 

Minister of Railways and Canals. 

Sir» — ^I have the honour to submit the annual report of the Department of Hail- 
ways and Canals for the fiscal year ended June 30, 1906. 

The annual reports x>i the engineers, together with general and special reports from 
superintendents, both of railways and canals, and from other officers in the department, 
are given in appendices. 

In Part I. will be found statements showing the amoimts expended during the 
past fiscal year in construction, repair and . maintenance of the several works under 
the department; also statements showing total expenditure on each canal since its 
.construction, and on each of the government railways; also a statement showing the 
payments made, year by year, to subsidized railways, with the aggregates of such pay- 
ments. 

GENERAL SUMMARY. 

The expenditures of the department for the fiscal year 1905-^ on its works of con- 
struction, operation and maintenance, both railway and canal, and in furtherance, by 
subsidy under authority of parliament, of outside railway enterprises, are as follows : — 

The total railway expenditure for the year amounts to $15,732,812.40; of which 
$6,102,565.74 was charged to capital, $7,893,653.49 to revenue, and $1,736,593.17 to 
income. 

The expenditure on capital included $1,841,269.95 for the National Transconti- 
nental Railway. 

The expenditure on income included the sum of $1,637,574.37 paid as subsidies to 
railways other than the government roads, also $83,092.05 for the Board of Railway 
Commissioners for Canada. 

The expenditure on the Intercolonial Railway, including the Windsor Branch, was 
$11,364,571.23, namely, on capital account $3,765,170.90, and on revenue account 
$7,699,400.33. 

The expenditure on the Prince Edward Island Railway was $790,378.05, of which 
$496,124.89 was on capital and $294,253.16 on revenue account. 

The expenditure on canals aggregates $2,758,022.32, of which $1,552,121.21 was 

chargeable to capital, $319,877.14 to income, $497,694.77 for staff, and $388,329.20 for 

repairs. 

ix 
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Adding to the above the further sum of $37,484.64 for miscellaneous exx>enditures 
common to both branches, the total dexmrtmental expenditure for railways and canals 
for the past fiscal year amounted to $18,528,319.36, a decrease compared with the 
previous year of $1,248,818.68. 

The total revenue derived from the government works for the past fiscal year 
was $8,068,610.73, namely, from railways, $7,950,652.97, and from canals, $108,067.76, 
of which the sum of $107,717.32 was derived from hydraulic rents. 

By Orders in Council of April 27 and May 19, 1903, tolls for passage through any 
of the government canals were abolished; the exemption, which was by way of exx)eri- 
ment, to continue in force for the two seasons of navigation of 1903 and 1904, only. 
A further Order of February 25, 1905, continued the exemption for the season of 

1905, and on June 22, 1905, the system of toll collection was definitely abandoned in 
respect of any and all the canals of the Dominion. 

A sufficient staff has, however, been retained' to carry on the essential work of 
recording the traffic through the canals — information which is requisite for the proper 
knowledge and appreciation of the- conmiercial progress of the country — and for thef 
collection of such other revenues as are derivable from the leasing of canal lands and 
water powers, &c. 

The total exi)enditure on government railways prior to and since Confederation 
(July 1, 1867), up to July 1, 1906, amounts, on capital account, to $154,876,086.62, 
which includes the sum of $25,000,000 granted (from capital) to the Canadian Pacific 
Railway Company for its main line. In addition, there has been expended from the 
consolidated fund a total of $159,466,261.69, which includes $34,255,135.06, paid as 
subsidies to railways other than the Canadian Pacific Railway, making a total expendi- 
ture of $314,342,348.31. Of this amount the sum of $13,881,460.65 was expended on 
construction works prior to Confederation, on portions of what is now the Intercolonial 
Railway System. 

The total revenue received from the government railways from July 1, 1867, to 
July 1, 1906, amounts to $112,671,053.19. 

The government expenditure on canals prior to and since Confederation (July 1, 
1867) to July 1, 1906, amounts on capital account, to $90,846,879.60, of which $20,- 
593,866.13 was exi)ended prior to Confederation, and from the consolidated fund to 
$23,548,402.07," making a total of $114,395,281.67. 

The total revenue derived from eanals during the same period is $13,513,583.32. 

The total expenditure on railways and canals up to July 1, 1906, is, as above, 
$429,443,069.73, to which must be added for miscellaneous expenditures, embracing 
both, $705,43^,75 ; making a grand total of $429,443,069.73. 

The total revenue derived from railways and canals from July 1, 1867, to July 1, 

1906, is $126,084,636.61. 

Details of the above will be found in statements of the accountant of the depart- 
ment. Part I., pages 3 to 50, inclusive. 
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RAILWAYS. 

The present report deals with those railways of the Dominion directly controlled 
by the Federal Government, and with others, towards the construction of which sub- 
sidies have been canted or authorized. 

All Canadian railway companies, however, are required by statute to furnish stat- 
istical returns, annually, under oath, giving details as to the ox>eration of their roads, 
and various items of information, financial and otherwise. These sworn returns are 
digested and summarized by the Comptroller of Railway Statistics, and this simmiary, 
for the year ended June 30, 1906. is printed as a separate report. 

Following the course, however, adopted for some years past, there is here furnished 
a digest of the compilation so made ; supplying to the general public, in concise form, 
a general idea as to iihe position of railway matters in Canada 

It is to be observed, with satisfaction, that, this year, the railway companies have, 
without exception, fulfilled their statutory obligations by sending in their retunus in 
due time ; and the vexatious delays on their part in the matter, which, in previous years, 
have retarded compilation, have ceased to exist. Consequently, no list of delinquent 
companies has to be here recorded, as was the case in former reports. 

STEAM RÀHiWWS. 

The number of steam railways in actual operation, including the two government 
roads, the Intercolonial and the Prince Edward Island Railways at the close of the 
fiscal year, June 30, 1906, was 198 ; some of these, however, are amalgamated or leased, 
msking the total number of controlling companies 94, not including the government 
railways. The number of companies absorbed by amalgamation was 59, and the number 
of leased lines was 42. 

• On June 30, 1906, the number of miles of completed railway was 21,518, an in- 

• 

crease of 917 miles, besides 4.085 miles of sidings. The number of miles laid with 
steel rails was 21,444, of which 878 miles was double track. The number of miles in 
operation was 21,868.* 

Ths paid-up capital amounted to $1.332,498705, an increase of $83,832,291.** 
Tl e gross earnings of the year amounted to $125^322,865 an increase of $18,866,666, 
and the working expenses aggregated $87,129,434, an increase of $7,161,860, compared 
with those of the previous year; leaving the net earnings, $38,193,431, an increase of 
$11,703,806. The number of passengers carried was 27,989,782, an increase of 2,701,069, 
and the freight traffic amounted to 67,966,713 tons, an increase of 7,072,756 tons. The 
total number of miles run by trains was 72,723,482, an increase of 6,789,368. 

The rolling stock comprised : For passenger service, 2,477 cars ; for freight service, 
91,276. including 61,929 box and cattle cars; and for operation and maintenance ser- 
vice 6,161, making a total of 99,914 cars. Of these, 86,442 were equipx)ed with air- 



NOTS. — * Of this mileage, the Canadian Pac Iflc comprise 8,506 30 miles (5,169 owned and 
8,387-80 leased), the Grand Trunk Railway 3,111 13 miles; the Intercolonial, 1,483 66 miles. 
Including the Windsor Branch; the Canada Atlantic, 463 90 miles (395:60 miles owned, and 
68*80 leased) and the Canadian Northern 2,482-20 miles (2,131*72 owned and 360*48 leased). 

**The main items of this increase are the iollowing: Canadian Northern, 115,671,804; Can- 
adian Pacilic. U7,877.768; Grand Trunk, $5,840, 638; Intercolonial, $3,764.456. 
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brakes, and 91,182 were fitted with automatic couplers, an increase of 5,801 oyer the 
j)reviou8 year. The locomotives numbered 2,931. 

The accident returns show a total of 361 persons, killed. 16 being passengers, 139 
employees and 242 others, and, in addition, 1,366 injured, of whom 23o were passengers, 
890 employees and 242 others. By train collisions and derailments, 1 paasenger, 36 
employees and 2 others were killed, and 102 passengers, 96 employees and 12 others 
were injured. Through jumping on or oiï trains or engines in motion, 5 passengers, S 
employees and 20 others were killed, and 49 passengers, 70 employees and 40 others 
were injured Through walking, lying or being on the track 6 passengers, 38 employees 
and 125 others were killed, and 2 passengers, 43 employees and 65 others were injured. 
Thiougfi falling from cars or engines, 4 passengers, 12 employees and 3 others were 
killed, and 20 passengers, 163 employees and 22 others were injured. Through being 
struck by engines or cars at highway crossings, 1 passenger, 2 employees and 47 others 
were killed, and 2 employees and 74 others were injured. In the work of coupling cars, 
10 employees were killed, and 128 employees were injured, a total of 138, as against 
130, 178, 211, 241 and 290 in the ûve preceding years, respectively ; a very satisfactory 
testimony to the efficiency and value of the automatic car coupler, now happily growing 
into general use. 

By the Kailway Act, 1903, section 211 (r) railway companies are required to pro 
vide and use on .their engines and cars ' couplers which couple automatically, by im- 
pact, and which can be uncoupled without the necessity of men going in between the 
ends of the cars.' 

Electric Railways Cincludi\g Street Railways akd Tramways). 

At the close of the fiscal year ended June 30, 1906, tJiere were 814 miles completed, 
of which 811 miles' were laid with steel rails, lf>6 miles being double-tracked. The 
paid up capital amounted to $63,867,970, of which the municipal aid amounted -tj 
$173,000 (including $100,000 subscription to shares, and $40,000 loan). The number 
of miles in operation was 814, ihe actual increase being 21 miles. The gross earnings 
aggregated $10,966,872, an increase of $1,609,747, and the working expenses $6,676,038, 
an increase of $766,844, leaving the net earnings, $4,291,834, an increase of $862,903. 
The number of passengers carried was 2?»7,066,074,* an increase of 34,187,767, and the 
freight carried amounted to 606,024 tons, a decrease of 4,326 tons. The car mileage 
was 60,618,836, an increase of 4,659,735 miles. The accident returns show a total of 
47 i>ersonB killed during the year, 12 being passengers, 3 employees and 32 others. In 
addition, 1,653 persons were injured, of these 1,088 were passengers, 125 employees and 
440 others; 1 employee and 1 other were killed, and 86 passengers, 13 employees and 
8 others injured in collisions derailments; 3 passengers and 2 employees were killed, 
told 844 passengers, 17 employees and 11 others injured, through jumping on or off cars 
in motion ; 2 passengers and 13 others were killed, and 2 passengers and 128 others in- 
jured through walking or being on the track ; 1 passenger was killed, and 72 xmssengers. 



* The city street railways and their extensions carried passengers as follows: — Montreal 

(3 companies), 77,048,867; Toronto (8 companies), 74,960.886; Ottawa, 10.741.808; Quebec, 6.049.097; 

Hamilton (4 companies), 8,620.213; Winnipeg, 14,155,360; London, 5,294,553; Halifax, 8,403,747; 

St. John, 2,688,989; Vancouver, Victoria and New Westminster (operated and returns made by 

one company)^ 12,395,582 
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16 employées^ and 2 others injured, through falling from cars; 4 passengers, and 19 
others were killed, and 16 passengers, 8 employees, and 225 others injured by being 
struck by cars at highway crossings. 7 employees were injured by coupling cars. Power 
was supplied in 15 cases by water, and in 41 cases by steam. Ontario has 441 miles, 
Quebec 198, New Brunswick 16, Nova Scotia 54, Manitoba 82, and British Oolumbia 72 
miles. Eetums were received from 47 companies. 

All Kailwats, Steam and Eleciric. 

At the close of the fiscal year ended June 30, 1906, the conjoined statistics of 
steam and electric roads (including street railways) show the following results: — 
There were 22,332 miles of railway completed, 22,167 miles being in operation. The 
paid up capital amounted to $1,396,350,675. The gross earnings were $136,289,737, 
and the total working expenses $93,804,472, making the net eaminga $42,485,265; 
265,644,856 imssengers, and 58,472,737 tons of freight were carried ; 28 i>as8engers were 
killed. 

The following indicates the railway growth in Canada from year to year, since the 
opening of the first line in 1836: — 
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To the above is to be added the following, in respect of electric railways from the 
year 1901, the first year of publication of returns: — 

Year 1901 553 miles in operation. 

'' 1902 558 " " 

" 1903 759 " " 

" 1904 767 " 

" 1906 793 " 

« 1906 814 " " 



GOVEEISTMENT RAILWAYS EST OPERATION. 

The government railways are the Intercolonial, the Windsor Branch (maintained 
only) and the Prince Edward Island Railways. 

Details respecting these railways and their operation will be found in the appen- 
dices, Part n., containing reports from the Chief Engineer of the Department, the 
General Manager of Gk)vemment Railways and the officials of these roads. 

The gross earnings of the government roads for the past fiscal year, 1905-6, ended 
on the 30th of June, 1906, amounted to $7,960,562.97, and, compared with the preced- 
ing year, show an increase of $899,660.86. The gross working expenses amounted to 

$7,893,663.49, a decrease, compared with the previous year, of $1,012,600.86. 
s 

The ox>erations of the year resulted in a net gain of $56,899.48, against a net loss 
in the preceding year of $1,866,262.24. 

The Intercolonial produced a profit of $61,916.54, the Windsor Branch a profit of 
$31,966.53, and the Prince Edward Island Railway a loss of $36,982.59. 

It should be noted that in the statements of the accountant, the figrures relating 
to the Windsor Branch of the Intercolonial are included in those of that railway. 

INTEROOLONIAL RAILWAY. 

On March 1, 1898, the operations of the Intercolonial were extended to Montreal 
by means of leases obtained from the Grand Trunk and Drummond County Railway 
companies, making an addition of 169*81 miles to the operation of the government 
line. 

The leasing agreement with the Grand Trunk Railway Company, dated February 
1, 1898, was confirmed by the Act 62-63 Vic, chap. 6 vJ^899). Its term extends for a 
period of ninety-nine years from March 1, 1898; the annual rental being fixed at 
$140,000. 

Under authority of the Act 62-63 Vic, chap. 6 (1899), the Dninmiond County 
Railway from Chaudière to Ste. Rosalie, together with the branch from St. Leonard 
to Nicolet, was acquired by the Dominion; conveyance being made by a deed dated 
November 7, 1899. 

On June 30, 1904, the total mileage of the railway and its branches was 1,320 '92 
miles, the addition being due to the completion of the Riviere Ouelle Branch. 
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During the fiscal year 1904-06^ that length was increased by the purchase^ on 
October 1, 1904, of the Canada Eastern Bailway from Gibson to Loggieville, 123*67 
miles» and by the surrender, on April 19, 1905, of the Fredericton and St. Mary's 
bridge, and connected property, 1*33 mile. The total mileage of the Intercolonial 
Railway system in operation on June 30, 1905, was 1,445*92 miles. No change has 
been made during the fiscal year 1905-6. 

CAPITAL ACCOUNT. 

During the past fiscal year there was an addition of $3,765,170.90 to the capital 
account, making the total expenditure chargeable to capital on the whole road as 
amalgamated under the Acts 54-55 Vic, chap. 50, (1891) and 62-63 Vic, chaps. 5 and 
6 (1899), together with the acquired Canada Eastern Railway, up to July 1, 1906, 
$81,238,728.63. 

The additions during the year included (omitting cents) the following more 
important items: for rolling stock, $1,291,234; steel rails and fastenings, $379,956; 
additional sidings and spurs, $120,127; Fredericton and St. Mary^s Bridge, $300,000; 
increased accommodation at Halifax, $304,371; at Moncton, $88,187; at Truro, 
$99,743; at Pictou, $100,531; at St. John, $75,784; at Sydney, $54,432; for the 
extension to Sydn^ Mines, $42,402; for strengthening bridges, $244,582; and for 
double-tracking parts of the line, $206,948. Other improvements have been made on 
various parts of the line, on capital account, increasing its facilities for handling 
traffic, and rendering operation easier and safer; these include the application of air- 
brakes to a further n\miber of freight cars, and the substitution of M.G.B. couplers 
for the old draw-bar on such cars. The reports of the General Manager, the Chief 
Engineer and other officers of the railway will be found in the appendices hereto, Part 
H., giving copious details in the matter. 

• • 

REVENUE ACCOUNT. 

The gross ^mings of the year amounted to $7,643, 829.90, an increase, compared 
with the preceding year, of $860,307.07, and the working expenses to $7,581,914.36, 
a decrease of $926,912.39, leaving a surplus of $61,915.54. 

The several classes of expenditure were to the following amounts (omitting cents) : 
for locomotive power, including salaries, wages, fuel, repairs, &c., $2,930,075, a decrease, 
compared with the previous year of $286,578; car expenses, $1,617,119, a decrease of 
$423,014; maintenance of way and works, $1,397,143, a decrease of $325,473; station 
expenses, $1,032,764, an increase of $95,948; for ' general charges,' which include staff 
and agents' salaries, damages paid, ferry service, printing and advertising, and agency 
expenses, $586,267, an increase of $50,726. 

domparing the earnings with those of the previous year, the passenger traffic pro- 
duced 30*06 per cent of the gross earnings, and amounted to $2^97,716.52, an increase 
over those of the preceding year of $192,649.77, the freight traffic 65*67 per cent, 
amounting to $5,019,805.53, an increase of $646,626.98, and the carriage of mails and 
express matter 4*27 per cent, amounting to $326,307.85, an increase of $21,030.32. 

Based on a total mileage of 1,445*92 (against 1,414*67 miles the previous year) 
the earnings per mile amounted to $5,286.48, an increase of $491.36 per mile comparer! 
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with the previous year. The earnings i)er train mile amounted to 1 *029 cents against 
*929 cents the previous year. The earnings per engine mile amounted to 82 *15 cents 
against 72*08 in the previous year. 

The working expenses per mile of railway were $6,248.66» a decrease of $771.04; 
the expenses per train mile were 102 *12 cents, a decrease of 14 *49 cents, and per engine 
mile 81*48 cents, a decrease of 8*94 cents. These figures include the rental for the 
extension into Montreal. 

The engine mileage was 9,804,511, a decrease of 106,782 miles; the train mileage 
was 7,424,881, an increase of 128,086 miles, and the car mileage 93,746,128, an increase 
Df 5,490,846 miles, compared with the previous year. 

QENEBAL OBSERVATIONS. 

The following details, showing the principal items of the traffic of the railway dur- 
ing the past fiscal year in comparison with that of the previous year, will be found of 
interest. 

The number of passengers carried was 2,787,160, a decrease of 78,800. The num- 
ber of local passengers decreased to the extent of 98,456, but there was an increase of 
24,666 in the number of through i>assengers. The freight traffic aggregated 8,156,189 
tons, an increase of 878,982. The local freight increased by 294,885 tons, and the 
through freight by 79,697 tons. 

The following shows the principal goods carried and their quantities, and also a 
comparison with the quantities carried in the previous year. 

Of flour and meal 1,882,680 barrels, an increase of 118,160; of grain, 2,924,226 
bushels, a decrease of 893,684; of lumber, 572,878,600 superficial feet, an increase of 
64,444,290; of live stock, 106,589 head, a decrease of 4,081; of coal, 620,272 tons, an in- 
crease of 17,896; of manufactured goods 866,956 tons, an increase of 234,982; of fire- 
wood, 47,106 cords, a decrease of 11,294; of goods other than the above, 610,080 tons, 
an increase of 5,089 tons. 

The satisfactory showing indicated by the above statements, has, unfortunately, 
been marred by a most disastrous fire that occurred on the 24th of February, 1906, 
in the workshops at Moncton, completely destroying a nimiber of the principal build- 
ings and their contents, together with a quantity of rolling stock, and causing co»» 
siderable damage otherwise. Immediate steps were taken to meet the emergency by 
temporary provisions, the entire cost of which was defrayed from revenue, and to 
rebuild, on a more extensive and suitable site. For this purpose an area of 287J acres 
has been purchased and the new buildings are in course of construction. 

The winter was a comparatively mild one, and but little delay was experienced 
from snow-storms. The direct cost of snow and ice removal was $66,380.62. The 
value of the stores in hand at the close of the year, including fuel and steel rails and 
fastenings, was $1,498,723.88. 

Details of works executed, and financial and other statements from the officers 
of the road will be found in the appendices. Part 11. 

It is desirable that I indicate more fully than in my general summary, above 
given, some of the features of the improved financial position of the Intercolonial 
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in its last years' operation, which have resulted not only in an increase of $800,307.07 
in the traffic returns, but in a reduction of expenditure to the amount of $926,912.89, 
making a total betterment of no less than $1,787,219.46 in the road's financial standing 
as compared with the previous year, while, at the same time, it cannot be too strongly 
asserted that the reductions so carried out have involved no degradation of the standard 
of the railway, which, on the contrary, has never been higher than during the year 
past, both from the structural, maintenance, and operation points of view; nor has 
the standard of wages been lowered. 

In locomotive ix>wer there was a reduction, omitting cents, of $186,577 ; in car ex- 
penses, comprising train expenses and ordinary repairs, $428,018; and. in maintenance 
of way and works $825,473. In these figures, omitting cents, on the item of coal there 
was a reduction of $80,515, while oil waste and small stores cost $9,259 less. The 
following were the reductions in the cost of repairs, omitting cents: — To engines, 
tenders, and engine tools, $116,506; to passenger cars $57,612, and to freight cars, 
$319,908. In the repairs of roadway a reduction of $146,275 was effected; further, as 
the result of the improved engine service, which, as below mentioned amounts to an 
increase of 15 *9 tons per engine mile, the cost of wages in that connection has been 
correspondingly lessened; the reduction so caused amounting to $72,587. 

Analysing further the engine and car mileage, I may state that the total engine 
mileage for 1905-6, 9,804,511 miles, a reduction, compared with the previous year, of 
105,782, comprise freight train miles 4,730,595, an increase of 826,570; passenger 2,694- 
236, a decrease of 198,484, and shunting and light engines 1,879,680, a decrease 
of 228,868. The total car mileage, 93,746,123 miles— an increase of 5,490,846 
— comprised freight cars, 78,399,746 miles, an increase of 5,659,825,- and passenger 
cars, 15,346,377 miles, a decrease of 168,979. The total ton miles amounted to 851,- 
211,445, an increase, compared with the previous year, of 140,161,712. This is equiva- 
lent to 91 *5 tons per engine mile, as against 75 -6 in the preceding year, an increase of 
15-9 tons. 

It is only proper to observe, in the comparison of the Intercolonial expenditures 
of last year with those of the previous year, that the year 1904-5 was marked by the 
exceptionally heavy cost entailed by the unprecedented severity of the winter season, 
a cost which is set down in the railway official statement at $264,716; whereas the 
winter of 1905-6 was of such mildness that the cost is placed at only $55,380. Again, 
in 1904-5 the assistance rendered to the eastern portions of Nova Scotia and Prince 
!Edward Island by the free transport of hay entailed, as stated in my last report, a 
cost which I estimated at $140,000. This, of course, has no parallel in the year now 
closed, nor in any preceding year. 

A very important measure has been adopted in connection with the account 
system of the Intercolonial, which will have far-reaching and satisfactory effect in 
tbe future handling of this important branch. The system has now been brought into 
conformity with that in force on the leading Canadian railways and on the railways 
of the United States as laid down by the Inter-State Commerce Commission, and, as 
a result of such conformity, the vexatious and troublesome discrepancies that have 
heretofore embarrassed the road in its dealings with other roads will disapx)ear, and 

20— B 
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harmonious working out of the various complicated questions /eonstantly arising be- 
tween them will be attained. ^ 

As an important feature of the new syst^n^ there will be gathered, compiled, and 
recorded, itemized information as to all exx>enses and cost of the railway operation, 
and the several operating officers in charge of the various branches of management will 
from time to time, be kept fully apprised of the cost of the works or operations inci- 
dental to their own particular charge, and, with the data thus afforded them, be enabled 
to keep absolute check of such expenditures, and to control any tendency to waste. 
(General statements will be, from time to time, furnished to the General Manager and 
to the department, embodying the expenditures, in detail. The existence of such a 
check cannot but have a very beneficial effect on the management of the road, from 
the financial point of view. 

WINDSOR BRANCH. 

The road is 32 miles in length. It extends from Windsor Junction, on the Inter- 
colonial Railway, to Windsor. 

The railway is operated by the Dominion Atlantic Railway Company, formerly 
the Windsor and Annapolis Railway Company. The company pay all charges in con- 
nection with the working of the traffic, two-thirds of the gross earnings being allowed 
them, the government taking the remaining one-third, and assuming all costs of 
maintenance of the road and works. This arrangement is carried out under an agree* 
ment dated December 13, 1892, which extends, for a further term of 21 years, arrange- 
ments similar to those made in 1871. 

All charges for superintendence and supervision of maintenance of works are 
borne by the government ; the duty of supervision is performed by the chief officers of 
the Intercolonial Railway. 

The gross earnings of the government (one-third of the gross receipts) amounted 
to $49,452.60, a decrease of $586.17. The expenses of maintenance amounted to $17,- 
485.97, a decrease of $9,377.19, leaving the net profit to the government $31,966.53. 

All necessary repairs and renewals have been carried out, and the road has been 
maintained in good condition. A new passenger station, with an addition to the 
freight house were built at Windsor. ' 

PRINCE EDWARD ISLAND RAILWAY. 

The mileage of the railway was increased by the opening of the branch from 
Charlottetown to Murray Harbour, including the Vernon River Branch between Lake 
Verde and Vernon, in all 52-3 miles, making the total length of this railway system 
261 '3 miles. 

CAPITAL ACCOUNT. 

The total cost of the road and its equipment chargeable to capital account at the 
close of the past fiscal year was $7,215,588.69, there having been an addition during 
the year of $496,124.89. 
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The chief items of this expenditure were in connection with the works on the 
Murray Harbour branch, namely, $118,296.17, and a further sum of $76,733.99 on the 
Hillsborough bridge at Charlottetown, which is a part of this branch. A total of 
$113,326.31 was expended on the branch line from Cardigan to Montague Bridge and 
$27,208.37 on the branch line to Vernon River bridge. Other items of improvement 
were for increased accommodation at Charlottetown, $63,379.17. At various points 
on the railway the accommodation was improved, amongst others, at Georgetown at a 
*C08t of $19,996.99. The sum of $19,987.89 was expended in applying Westinghouse 
air-brakes and air signals to carS, and $10,99*4.47 on applying the M.C.B. couplers to 
rolling stock. 

REVENUE ACCOUNT. 

The gross earnings amounted to $267,270.67, an increase of $39,939.96, compared 
with the previous year, and the working expenses to $294,253.16, a decrease of $76,- 
121.28. The expenditure was in excess of the earnings to the extent of $36,982.69. 

The number of passengers carried was 266,092, an increase of 2Q,898, producing 
$114,063.82, an increase of $11,648.27. Of freight 87,162 tons were carried, an increase 
of 13,193 tons, producing $121,621.68, an increase of $26,896.88. The earnings from 
mails and sundries amounted to $21,696.17, an increase of $1,494.81. 

The engine mileage was 431,678 miles, a decrease of 10,815 miles ; the train mile- 
age was 313,601 miles, a decrease of 29,800 miles. 

The working expenses per train mile were 93 *86 cents, a decrease of 14 -05 cents, 
and per mile of railway $1,206.96, a decrease of $666.60 per mile. 

The receipts per mile of railway amounted to $1,064.39, an increase of $14.53 per 
mile. • 

The percentages of gross receipts were as follows: — Passenger earnings 44-34 per 
cent, a decrease of 2*83 per cent; freight 47*27 per cent, an increase of 3 '69 per cent, 
and other items 8 *39 per cent, a decrease of *86 x>er cent. 

The value of stores on hand at the close of the fiscal year, including fuel and steel 
rails, was $78,044.87. 

The destruction by fire on the 30th November, 1906, of the carpenter and black- 
smith shop at Charlottetown entailed considerable exi)enditure. 

Details will be found in the appendices. Part II. 

The following represents the ^condition of the 27 locomotives, which constitute 
the locomotive power on the Prince Edward Island Railway : — 

Three were built in 1873, and are of no further use, being worn out ; 4 were built 
in 1876, and are of no use; 4 were purchased in 1882, and are in good order, but being 
too light for the main line, they can only be used as shunters; 2 were purchased in 
1884, and are in good order, but can be employed only for light specials; 2, one pur- 
chased in 1873 and the other built in 1866, have been discarded, as of no further use; 
d were purchased in 1899; 2 in 1900; 2 in 1902; 4 in 1904; 1 in 1906, aU of which 
are in good order; 1 purchased in 1887 has been repaired and is now in good order. 

20—14 
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The position, accordingly, aeema to be that 9 of these engines are of no further 
use, 4 are in fair condition for use as shunters, and 14 are in good condition. 

It seems proper to remark that the population of Prince Edward Island, according 
to the last census of 1901, is under 104,000, and that this population is mainly agri- 
cultural. To meet the exi)enses of the railway, with the engine mileage above shown — 
equivalent to about 4 engine miles per head of population — about $3 i)er head, or, 
say, $16 per family, would be required, an amount which, under the existing condition^ 
it would be difficult to obtain. 

BOARD OF BAILWAY COMMISSIONERS FOR CANADA. 

By the Act 8 Ed. Vll., chap. 58 (1903) amending and consolidating the law 
respecting railways, the Eailway Committee of the Privy Council was abolished and 
in lieu thereof a Board of Commissioners, under the above title, was created, to con- 
idst of three members to be appointed by the Governor in Council; this Act was 
brought into force on February 1, 1904, by proclamation, on the authority of an Order 
in Council dated January 18, 1904, which also appointed certain persons as commis- 
sioners. The office of the board is at Ottawa, though it is authorized to hold sessions 
in. any part of Canada. Its decisions and orders are final, subject to appeal to the 
Supreme Court upon questions of jurisdiction or law, and also to action thereon by 
the Governor in Council, in his discretion. 

SURVEY FOR A RAILWAY TO GIVE ACCESS TO THE YUKON DISTRICT. 

In the annual report of the fidcal year 1900-01, will be found a full report from 
the engineer in charge on this subject and also (on p. xv.) a summary of the work 
done and the conclusions arrived at. Previous reports were printed in the annual 
reports for the years 1898-99 and 1899-1900. 

NATIONAL TRANSCONTINENTAL RAILWAY. 

Under an agreement, dated July 29, 1903, ratified by the Dominion Act of that 
year, chap. 71, and under a modifying agreement dated February 18, 1904, ratified by 
the Act of that year, chap. 24, the Grand Trunk Pacific Railway Company, a com- 
pany incorporated by the Act of 1903, chap. 122, have agreed with His Majesty in 
respect of the construction of a line of railway, wholly upon Canadian territory, be- 
tween the city of Moncton, in the province of New Brunswick, and the navigable 
waters of the Pacific ocean, at or near Port Simi»on or some other port in British 
Columbia, as may be agreed upon. The railway is to be composed of two divisions, 
namely, the eastern division, between Moncton and Quebec, thence westerly through 
the northern part of the. provinces of Quebec and Ontario, and through the province 
of Manitoba to the city of Winnii)eg, and the western division, between Winnipeg, or 
some point on the said eastern division, and the Pacific ocean. The eastern division 
is to be constructed by the government under four commissioners to be appointed by 
the Governor in Council, and thereafter leased to and maintained and operated by the 
company, who undertake to construct at their own cost and to maintain and oi>erate 
the western division. The lease of the eastern division is to be for a i)eriod of 60 
years, at a rental of three per cent per annum upon the cost of its construction; the 
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first seven years of the term to be free of rent ; both divisions are to be equipped by 
the company, the first equipment to be of a value not less than $20,000,000. 

By way of assistance to the company in the construction of the western division, 
it is provided that the government shall gruarantee payment of the principal and in- 
terest of an issue of bonds to be made by the company for an amount sufiicient to pro- 
duce a sum equal to 76 per cent of the cost of its construction, such amount not to 
exceed $13,000 per mile in respect of the prairie section from Winnipeg to the eastern 
limit of the Rocky mountains (such limit to be established by the Chief Engineer of 
the company and the Chief Engineer of the government, as the result of actual sur- 
veys to be m^de). 

The several expenditures to be made under these Acts and agreements are to be 
80 made from appropriations by Parliament for the purpose, and on the recommenda- 
tion of the Minister of Railways and Canals, to whom accounts of all receipts, ex- 
I>enditures and liabilities are to be furnished monthly. ' The board are to furnish 
annually a report to the Governor in Council, through the Minister of Railways and 
Canals, showing the receipts and exi)enditures of the year, and other information as to 
the railway, which report is to be submitted to. Parliament. 

The Board of Commissioners was duly appointed by Order in Council, together 
with the necessary officers, and is established with its headquarters in the city of 
Ottawa. 

The report of the board for the fiscal year ended on June 30, 1906, has been 
received, and will be laid before Parliament in due course. 

It may, however, be desirable to briefly summarize here the results of operations 
carried on. 

The total expenditure by the board amounted for the fiscal year to $1,479,071.77, 
added to which there was paid from the Finance Department, but chargeable against 
the railway, the sum of $362,191.73 for the purchase of the Grand Trunk Pacific 
surveys, stores, &c., within the zone of the surveys conducted by the board, and further 
amounts paid by this department aggregating $10,006.45, making the total expenditure 
on the railway for the fiscal year $1,841,269.95. 

The previous expenditure amounted to $784,740.68, making the total expenditure 
up to June 30, 1906, $2,626,010.63. 

From the report of the Board it appears that the various surveys carried on 
have produced satisfactory results, and that the basal intention that the railway, 
throughout, should be so located as to afford grades of exceptional ease in operation 
not exceeding 0-40 per 100 against east bound and 0-60 per 100 against west bound 
traffic and curves of the greatest possible radius has been closely regarded, though the 
endeavour to meet this requirement has, of course, entailed much additional survey 
work. 

Connected lines of survey have now been obtained for the entire distance between 
Moncton and Winnipeg. 

During the past year, 9,156 miles of survey were made, including exploratory, 
preliminary, first location, revised location, and final location. Of first location there 



XXii DEPARTMENT OF RAILWAYS AND CANALS 

ft-7 EDWARD VII., A. 1907 

were 1,784 miles ; of revised location, there were 618 miles, end of the final 358 
miles. 

At the close of the fiscal year, construction was in progress, under contract, on 
150 miles from the Quebec bridge westerly, and also on 244 miles from a point a few 
miles east of Winnipeg to the approximate point of junction of the Thunder Bay 
Branch of the Grand Trunk Pacific near Peninsular Grossing, longitude 92°. The 
Gap Bouge viaduct, a short distance west of the Quebec bridge, was under contract. 

On the Western Division of the railway, to be built by the Grand Trunk Pacific 
Railway Gompany, the report of the Government Ghief Engineer shows the position 
to be as follows, up to the 1st of September, 1906. Plans and profiles of the located 
line have been approved by Order in Council for a total distance of about 720 miles, 
covering the distance from Portage la Prairie to a point about 8 miles east of Edmon- 
ton, and the works are in progress on this section, though the scarcity of labour has 
affected their advancement. The location in the prairie country has been so selected 
as to carry the road through a fine farming district, and to give a line of railway with 
easy curvature and with such gradients that no grade will exceed 0*40 per 100 against 
the traffic moving east and 0*50 per 100 agrainst the west bound traffic. This will, of 
course, involve much work of heavy character, but the results to be thereby attained 
will have a most important bearing on the successful and economical operation of the 
railway. This report of the Chief Engineer will be found in the appendices. 



RAILWAY SUBSIDIES. 

The following pages show, in alphabetical sequence, the position of those com- 
panies whose dealings with the government in respect of subsidies are not yet closoil. 
Reports of previous years give information as to companies whose subsidies have been 
fully earned and paid prior to July 1, 1905. 

A tabulated statement of payments will be found in Part I., and a list of subsidy 
agreements entered into during the fiscal year in Part IV. 

The several subsidy Acts passed in each year from 1882 ^vill be found in Part III. 
No subsidies were authorized in the session of 1895, 1896, 1898, 1902 and 1905. 

Information has been brought down to the end of the fiscal year 1905-06. 

SUBSroV CONTRACTS ENTERED INTO DURING 1905-06, TO JUNE 30, 1906. 

Canadian Pacific Railway Company. — From St. Philippe d'Argenteuil Station, 
&c., northerly, 3 miles; contract dated March 20, 1906. 

Central Ontario Railway Company. — From a point near Bancroft to a point near 
Wliitney, 40 miles; contract dated September 6, 1905. 

Chateauguay and Northern Railway Company. — From a point in Hochelaga Ward, 
Montreal, to a point on Great Northern Railway in or near JoUette, &c., 42 miles; 
contract dated June 26, 1906. 
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Kettle Eiver Valley Railway Company. — ^From Grand Forks to a point 60 miles 
up Settle River, 50 miles; contract dated July 28, 1906. 

Klondike Mines Railway Company. — From Dawson to Stewart River, 84 miles; 
contract dated May 25, 1906. 

Kootenay Central Railway Company. — From Golden to International boundary 
line, via Windermere and Fort Steele, &c., through Crow's Nest Pass at or near Elko, 
186 miles ; contract dated June 23, 1906. 

Mabou and Gulf Railway Company, Limited. — From Mabou Coal Mines to a 
point near Glendyer, thence to Orangedale on Intercolonial Railway, 34 miles; con- 
tract dated July 6, 1906. 

Midway and Vernon Railway Company. — ^From Midway to Vernon, 160 miles; 
contract dated July 28, 1905. 

SUBSIDIES PAID DURING THE FISCAL YKAB ENDED JUNE 30, 1906. 

Canadian Pacific Railway CKooteiiay and Arrowhead 

Branch $ 89,073 00 ^ 

Chateauguay and Northern Railway 116,000 00 

Halifax and South- Western Railway 176,512 00 

James Bay Railway 651,264 00 

La Compagnie du chemin de fer de Colonization du 

Nord 76,376 00 

MidcQeton and Victoria Beach Railway 60,308 80 

Nicola, Kamloops and Simalkameen Railway Coal and 

Railway Company 110,592 00 

Orford Mountain Railway 45,764 50 

Quebec and Lake St. John Railway 86,016 00 

Restigouche and Western Railway (now Liternational 

Railway Company of New Brunswick) 50,070 07 



$1,450,974 37 



GOVERNMENT ACTION AS TO SUBSIDIZED RAILWAYS. 

CThe numbers within brackets after the title of the company refer to the lists of railways 
for which subsidies have been authorized by Parliament year by year, from the commence- 
ment of the System of railway subsidy in 1882, in the appendices hereto.) 

With regrard to the several lines of railway subsidized by the Dominion, the fol- 
lowing represents the action taken and the progress made, in so far as the Dominion 
gfovemment is concerned ; only those lines and companies oeing mentioned as to which 
definite steps, other than merely preliminary, have been taken towards securing the 
subsidy. 
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The following shows the aggregate of the payments made on subsidy accounts : — 
For the fiscal year 1883-84, ended on June 80, 1884 $ 208,000 00 

403,245 00 



<c 



u 



(t 



u 



u 



(( 



u 



u 



ti 



u 



it 



t( 



u 



<k 



u 



iC 



u 



a 



u 



(i 



a 



1884-86 

1885-86 

1886-87 

1887-88 

1888-89 

1889-90 

1890-91 

1891-92 

1892-93 

1893-94 

1894-95 

1895-96 

1896-97 

1897-98 

1898-99 

1899-1900 

1900-01 

1901-02 

1902-03 

1903-04 

1904-05 

1905-06 



u 



u 



« 



ii 



u 



u 



a 



a 



u 



u 



kI 



n 



u 



i< 



it 



u 



cc 



ii 



.i 



1885 

1886 2,171,249 00 

1887 1,406,683 00 

1888 1,027,041 92 

1889 846,721 83 

1890 1,678,196 72» 

1891 1,265,705 87* 

1892 1,248,215 93» 

1893 811,394 07* 

1894 1,229,885 10* 

1895 1,310,549 10* 

1896 834,745 49* 

1897 416,955 30* 

1898 1,414,934 78* 

1899 3,201,220 05* 

1900 725,720 35* 

1901 2,512,328 86* 

1902 2,093,939 00* 

1903 1,463,222 34* 

1904 2,046,878 46* 
1906 1,275,629 53* 
1906 1,637,674 37* 

$31,229,885 06 



To the above there have to be added the following exceptional subsidies : — 
The Canada Central Railway, paid between 1878-83. . $ 1,525,250 00 
The Canadian Pacific Bailway extension from St. 

Martin's Junction to Quebec, paid in 1886 .... 1,500,000 00 



Total subsidies paid from ' Consolidated Fund ' up 

to June 30, 1906 $ 34,256,135 06 

The main line subsidy to the Canadian Pacific Rail- 
way was paid from ' Capital,' amounting to. . . . 25,000,000 00 



Total paid as subsidies $ 50,255,135 06 

The above does not include the amount $2,394,000. duo to the provinco of Quebec 
for the railway between Ottawa and Quebec, which amount hns boon transferred to 
the public debt, and on which interest at 5 per cent is paid, amounting: to $119,700 a 
year. (See note on page 49 of the accountant's statement. Part I.) 

Note. — The names, locations and mileage of the several railways of the Dominion, 
together with those of the branch lines composing their systems will bo found in the 
'Railway Statistics,' now issued as a separate report. 

• Jn these araounlB the subsidy of $isr,.r.'n a year payable to the Atlantic and North-west 
Railway Company, for 20 years from July 1, 1880, is included. Payment is made by the 
Finance Department- 
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ALBERTA SOUTHERN RAILWAY COMPANY. 

(See Annual Report of 1891-92.) 

ALQOMA CENTRAL AND HUDSON BAY RAILWAY COMPANY. 

(See Nos. 43T and 479.) 

This company was incorporated as * The Algoma Central Railway Company ' by 
the Act 62-63 Vic, chap. 60 (1899), with powers to construct a line of railway from 
the town of Sault Ste. Marie to a point on the Canadian Pacific Railway at or near 
Dalton Station, and thence south-westerly to Michipicoten Harbour, Lake Superior. 

These powers were amended by the Act 63-64 Vic, chap. 49 (1900), and the com- 
pany were empowered to build a railway from Sault Ste. Marie to a point between 
the rivers Magpie and Michipicoten, and thence to the main line of the Canadian 
Pacific Railway, and southerly to Michipicoten Harbour. 

By the Act 1, Ed. VII., chap. 46 (1901), the name of the company was changed 
as above, and they were empowered to build an extension of their railway from a point 
on the Canadian Pacific Railway northerly to some point on James Bay, not further 
north than Equam river. 

By the Railway Subsidy Act of 1899, 62-63 Vic, chap. 7, item 23, the grant of a 
subsidy of $3,200 a mile, with a further subsidy of 50 per cent on expenditure in ex- 
cess of $15,000 a mile, the whole subsidy not to exceed $6,400 a mile, was authorized 
for 40 miles of a railway from Sault Ste. Marie towards Michipicoten river and har- 
bour, and towards the Canadian Pacific Railway. 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on September 28, 1901, under authority of orders in council dated 
May 30 and August 10, 1901. 

By the Railway Subsidy Act of 1900, 63-64 Vic, chap. 8, item 4, the grant of a 
similar subsidy to the company was authorized for an extension of 25 miles from the 
end of the 40 miles section above mentioned, and also for 25 miles from Michipicoten 
harbour towards the main line of the Canadian Pacific Railway. 

Under authority of an order in council, dated January 6, 1902, a contract was 
entered into with the company on February 5, 1902, for the work so subsidized. 

By the Railway Subsidy Act of 1901, chap. 7, item 20, the grant of a similar sub- 
sidy was authorized for a further distance, not exceeding 135 miles, to a point on the 
Canadian Pacific Railway at or near White river, and a contract was entered into 
with the company accordingly on October 15, 1902. 

Payments of subsidy to the extent of $924,976 had been made up to June 30, 1905. 

No further payments have been made up to June 30, 1906. 

ATLANTIC AND LAKE SUPERIOR RAILWAY COMPANY. 

(See No. 524.) 

This company was incorporated by the Act 56 Vic, chap. 39 (1893), with powers 
to construct or acquire a line of railway from a point at or near Gaspé bay, in the pro- 
vince of Quebec, to a point at or near the St. Mary river, in the district of Alcoma, 
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ill the province of Ontario, and was authorized to enter into agreement with certain 
companies named for the purchase or lease of their railways, in whole or in part, and 
their franchises, between the points named. 

Agreements were made by the company, and were confirmed by Parliament by the 
Act 57-68 Vic, chap. 63 (1894), as follows :— 

(1) For the purchase of the Baie des Chaleurs Railway Company's railway and 
appurtenances and their franchises. (2) For the use of a bridge to be constructed 
across the River St. Lawrence, opposite the city of Montreal, to be built by the Mont- 
real Bridge Company. (3) For the purchase of the Great Eastern Railway between 
Yamaska and St. Grégoire, in the province of Quebec. (4) For the purchase from 
the Ottawa Valley Railway Company of their railway between Laehute and St. An- 
drew's, in tne province of Quebec, and their franchises. The Act provided that the 
railways named should be completed ^athin three years, and the bridge within five 
years. 

Difficulties, however, arose; the property of the Atlantic and Lake Sui)erior Rail- 
way Company was ultimately vested in the trustees of the bondholders, who, by the 
Act 1, Ed. VIL, chap. 48, 1901, were authorized, notwithstanding anything contained 
in any Act of Parliament, to repair and renew the road-bed and bridges of the railway 
between Metapedia and Caplin, and to construct the railway from Caplin to a point 
near Paspebiac ; such powers of construction to be exercised before December 31, 1902 ; 
also to operate the railway between Metapedia and Paspebiac, the Baic des Chaleurs 
division. 

By the Subsidy Act of 1901, 1 Ed. VII., chap. 7, item 9, the grant of a subsidy 
was authorized for the 30 miles between Caplin and Paspebiac, namely, of $8,200 a 
mile, with a further subsidy of 50 per cent of cost in excesjt of $15,000 a mile; in all, 
not exceeding $6,400 a mile ; the subsidy contract to be made * with the trustees or re- 
ceivers under mortgage from the Atlantic and Lake Superior Railway Company.' The 
Act provided for payment out of the subsidy, 1st, for certain bridge superstructures, 
the amount being limited to $36,000; 2nd, *for the completion of the road-bed and 
works incidental thereto ;' 3rd, * towards . payment of overdue balances, pro rata, in 
settlement of claims for labour, boarding-house claims, and supplies furnished in 
connection with the said section of railway.' 

Under date July 25, 1901, a subsidy contract was entered into accordingly. The 
road was completed, and, on inspection, was so reported in June, 1903. The question 
of the amount of subsidy earned remained to be decided, involving decision as to the 
actual, necessary and reasonable cost of this 30 miles of railway. 

On examination, this cost was found to be $689,485.37, and the total subsidy 
earned $166,736. 

By an order in council of July 23, 1904, authority was given for certain pay- 
ments on that basis, and for the appointment of a special commissioner for the in- 
vestigation of the various claims presented for labour, &c. 

Up to June 30, 1904, payments had been made to the extent of $104,153.98. Of 
this total, $32,153.98 was for bridge superstructures, and $72,000 to the trustees for 
road-bed completion. 
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During the fiscal year 1904-05 there was paid a total of $42,336.86, of which 
$14,675.84 was paid to the trustees for road-bed completion, and $27,661.02 for labour, 
&c,, making the payments up to June 30, 19Q5, '$82,153.98 for bridge superstructures, 
$86,675.84 for road-bed completion, and for labour, &c., $27,661.02, a total of $146,- 
490.84. The number and amounts of the claims put forward for labour, &c., were 
so considerable, and they were of so complicated a character, that the necessary in- 
vestigation before the apportionment of the moneys available could be made was a 
matter of time and difficidty. This investigation was carried out by the department, 
and, finally, by Judge Langelier, of Quebec, upon whose decision payments have been 
made as above stated. No further payments have been made up to June 30, 1906. 

It has to be observed that, as stated in the annual report of the department for 
the year 1894-95, subsidy has been paid to the Baie des Chaleurs Bailway Company 
for tiie portio^ of this railway from Metapedia eastwardly towards Paspebiac, 70 miles, 
to the extent of $620,000. 

ATLANTIC AND NORTH-WEST RAILWAY COMPANY. 

(Leased to the Canadian Pacific Railway Qompany.) 

(See Annual Keport of 1889-1890.) 

The full history of this subsidy was shown in the annual report for 1889-90. The 
company receives an annual subsidy of $186,600 for 20 years. The first payment 
having been made in 1889-90. The total paid up to June 30, 1906, is $3,172,200. 
Payment is made by the Department of Finance direct. 

ATLANTIC, QUEBEC AND WESTERN RAILWAY COMPANY. 

(See No. 695.) 

This company was incorporated by the Act of Quebec, 1 Ed. VII., (1901) chap. 63 
with powers to construct a railway from Gaspeé Basin to some point north of Caus- 
apscal, but not beyond Sayabec, in the county of Matane. Other powers were granted 
of a general commercial character. 

By the Dominion Act, 3 Ed. VII., chap. 81 (1903), the above company was de- 
clared to be for the general advantage of Canada, and authority was granted to them, 
in addition to that conferred by their Act of incorporation, to construct a railway 
from a point north of Causapscal on the Intercolonial Railway, to a jwint at or near 
Edmundston, N.B. 

By the Dominion Subsidy Act, 3 Ed. VII., (1903) chap. 57, item 61, the grant to 
this company of a subsidy of $3,200 a mile, with an addition of 50 per cent on the cost 
in excess of $15,000 a mile, limited in all to $6,400 a mile, was authorized for a. rail- 
way from Gaspé to a point at or near Causapscal on the Intercolonial Railway, and 
from that point to Edmundston, not exceeding 260 miles ; and for a railway from Pas- 
pebiac to Gaspé, not exceeding 102 miles. 

The company having applied for the subsidy granted for the line from Paspe- 
biac to Qasi)é, a contract was entered into with them, accordingly, on February 25, 
1906, under authority of order in council dated January 28, 1905. 

No payments have been made up to June ?0, 1906. 
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BAIE DES CHALEURS RAILWAY COMPANY. 

(See Annual Eeport of 1895-96.) 
(See also Atlantic and Lake Superior Bailway Company.) 

THE BAY OF QUINTE RAILWAY COMPANY. 

(See Nos 434 and 581.) 

This company was incorporated by the Dominion Act of 1881, chap. 46, under the 
name ' The Bay of Quinte Railway and Navigation Company,' with poweis to con- 
struct a line of railway from Mill Point, county of Hastings, on the Bay of Quinte, 
to a point of junction with the Grand Trunk Railway. 

By the Act of 1896 it was empowered to amalgamate with the Kingston, Napanee 
and Western Railway Company (formerly the Napanee, Tamworth and Quebec Rail- 
way Company), under the name of the Bay of Quinte Railway Company. Its powers 
were extended to cover the construction of branch lines, not exceeding 20 miles in 
length, each to connect with mines and mineral lands, and by the Act of 1900, chap. 
60, extensive powers were conferred for development of electrical power, and for 
mining and timber industries. Their powers of construction were extended to June 
14, 1906. 

By the Subsidy Act of 1899, chap. 7, item 20, as amended by clause 9 of the Sub- 
sidy Act of 1900, clap. 8, the grant of aid was authorized to the extent of $3,200 per 
mile for 10 miles, for extensions, branches and additions to connect their lines of rail- 
way or to connect the said lines or connecting lines with iron or other mines or mineral 
or wood lands in certain counties napied. This was in lieu of part of the balance of 
subsidy granted to the Kingston, Napanee and Western Railway in 1892. 

Under date of December 30, 1902, a subsidy contract was entered into with them 
accordingly. 

By the Subsidy Act of 1899, chap. 7, item 45, the grant of aid to the extent of 
$3,200 per mile with an addition of 60 per cent on average exjHînditure in excess of 
$16,000 -per mile, the whole not exceeding $6,400 per mile, was authorized for an ex- 
tension not exceeding 2 miles, of the company's line, westerly, from a point at or near 
Richmond Boundary Road, near Desoronto, and also for an extension from the end of 
the said two miles, northerly, for a distance not exceeding 3 miles. 

Under date of December 30, 1903, a separate contract was entered into with the 
company for each of these two sections. 

During the fiscal year 1902-03 payment was made of $19,200 for the six miles 
between Deseronto and Napanee, under the subsidy granted by item 20 of the Act of 
1899. 

By the Subsidy Act of 1903. chap. 57, item, 37, the prant of aid to the extent of 
$3,200 per mile with an addition of 50 per cent on the average expenditure in excess 
of $15,000 per mile, the whole not exceeding $6,400 per mile, was authorized for fur- 
ther extension of the company's line of railway, from the northern terminus thereof, 
commencing from a point at or near Actinolite, thence in a north-westerly direction 
via the villages of Queensborough and Bannockburn, to a point in the township of 
Marmora or Lake in Hastings county, not exceeding 20 miles in all. 
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Under date of January 23, 1904, a subsidy contract was entered into with the com- 
pany for the construction of this extension. 

The total payments to this company on subsidy account amounted to $69,120, up 
to June 80, 1904; but there had been previously paid to the Kingston, Napanee and 
Western Railway Company a total of $208,782.80. 

No further payments have been made up to June 30, 1906. 

BEERSVILLB GOAL AND BAILWAT OOMPANT. 

(See No. «04.) 

This company was incorporated by the Act of New Brunswick, 8 Edward VU., 
chap. 94 (1908), with power to construct a railway from Adamsville on the Inter- 
colonial Railway to a i)oint at or near Brown's Landing or Beersville, and also to carry 
on the business of coal mining in all its branches, and other privileges in connection 
therewith. 

By the Subsidy Act of 1903, chap. 67, item 60, a subsidy was authorized for 7 
miles of the company's railway from Adamsville to Brown's Landing or Beersville, 
$8,200 a mile, with a further subsidy of 50 -per cent on cost in excess of $15,000 a mile, 
not exceeding in all $6,400 a mile. 

The company were admitted to contract on June 24, 1904. 

During the fiscal year 1906, subsidy was paid for this work to the extent of $20,- 
736, the total paid up to June 80, 1906. 

BEAUHARNOB JUNCTION RAILWAY CX>MPANY. 

(Operated by New York Central Railroad, 
(See Annual Report of 1895-96.) 

BELLEVILLE AND NORTH HASTINGS RAILWAY COMPANY. 

(Now part of Grand Trunk Railway System.) 
(See Annual Report of 1888-89.) 

BOSTON AND NOVA SCOTIA COAL COMPANY. 

(See Inverness and Richmond Railway Company.) 
(See Annual Report of 1895-96.) 

BRACEBRIDQE AND TRADING LAKE RAILWAY CJOMPANY. 

This company was incorporated by the Act 63 Vic, chap. 109 (Ontario), with 
powers to construct a line of railway to be operated by steam or electricity, or partly 
hy steam and partly by electricity, from a point in the town of Bracebridge to some 
point in tlie township of McLean, a distance of about fourteen miles, and to con- 
struct, extend and operate a continuation or branch of such railway from Bracebridge 
to some point on Muskoka Lake at or near Beaumaris, in the township of Monck, a 
distance of about ten miles, all in the district of Muskoka. 
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By the Railway Subsidy Act of 1900, 63-64 Vic, chap. 8, item 7, the grant of a 
subsidy of $3,200 a mile, with a further subsidy of 50 per cent on average expendi- 
ture in excess of $16,000 a mile, the whole subsidy not to exceed $6,400, was author- 
ized for a railway from Bracebridge, in Muskoka, to a point at or near Baysville, Out., 
not exceeding 15 miles. . 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on December 30, 1902, under authority of Order in Council, dated 
April 6, 1903. 

No payments have been made up to June 30, 1906. 

BROCKVILLE, WESTPORT AND SAULT STE. MARIE RAILWAY COMPANY. 

(See Annual Report of 1896-97.) 

BRANTFORD, WATERLOO AND LAKE ERIE RAILWAY COMPANY. 

(Now part of Toronto, Hamilton and Buffalo Railway.) 
(See Annual Report of 1895-96.) 

BRUCE MINES AND ALQOMA RAILWAY COMPANY. 

(See Annual Report of 1904-05.) 

BUCTOUCHE AND MOXCTON RAILWAY COMPANY. 

(See Annual Report of 1893-94.) 

OALQARY AND EDMONTON RAILWAY COMPANY. 

(See Annual Report for 1890.) 
(Leased to Canadian Pacific Railway.) 

CANADA ATLANTIC RAILWAY COMPANY. 

• (Now part of Grand Trunk Railway System.) 

(See Annual Report of 1888-89; also see under head of Ottawa, Amprior and Parry 

Sound Railway Company.) 

CANADA EASTBRN RAILWAY CO. (FORMERLY NORTHERN AND WESTERN RAILWAY COMPANY OP 

NEW BRUNSWICK, NOW PART OP THE INTERCOLONIAL SYSTEM.) 

(See the Annual Reports for the years 1894-95 and 1899-1900.) 

CANADIAN BRIDGE COMPANY. * 

(See South Shore Railway Company, Quebec,) 

CANADIAN NORTHERN RAILWAY COMPANY. 

(See Nos. 446, 493.) 

By the Dominion Act 62-63 Vic, chap. 67 (1889), authority was granted for the 
amalgamation of the Winnipeg Great Northern Railway Company (formerly the 
Winnipeg and Hudson's Bay Railway and Steamship Company, the name of which 
wag by the Act of 1887, chap. 81, changed to the Winnipeg and Hudson's Bay Railway 
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Company), and the Lake Manitoba Kailway and Canal Company, under the name of 
the Canadian Northern Kailway Company, and the agreement for such amalgamation 
was confirmed; authority also was given for the construction of a railway from Prince 
Albert to Edmonton, also, a branch from a point on that line to the Peace river, to- 
gether with certain other branch lines. 

The Dominion Act 1 Ed. VII., chap. 62 (1901), confirmed certain agreements 
for amalgamation of the Manitoba and South-eastern Railway Company and the 
Ontario and Rainy River Railway Company with the above company; it also granted 
authority to construct certain lines of railway described. 

By the Dominion Act 1 Ed. VIL, chap. 53 (1901), authority was granted to the 
above company, to lease, with the option of purchase the Northern Pacific and Mani- 
toba Railway, the Winnipeg Transfer Railway Company, Limited, the Portage and 
North-western Railway Company, and the Waskada and North-eastern Railway Com- 
pany. , 

By the Dominion Subsidy Act 62-63 Vic, (1889), chap. 7, item 32, the gfant of a 
subsidy of $3,200 a mile, with an addition of 50 per cent on the cost in excess of 
$15,000 a mile, limited in all to $6,400 a mile, was authorized for 100 miles of rail- 
way from a point on the Winnipeg Great Northern Railway north of Swan river to 
Prince Albert, N.W.T. 

By the Dominion Subsidy Act 63-64 Vic, (1900), chap. 8, item 18, the grant of 
a similar subsidy for 100 miles of railway in further extension of the company's line 
from north of Swan river towards Prince Albert, was authorized. 

The company having applied, they were admitted to contract under both sub- 
sidies, the two agreements being dated December 7, 1903. 

The payments made to this company iinder the aforesaid agreements aggregate 
the following amounts : — 

For the Ontario and Rainy River Railway (see the Annual Report for 1902-03), 
$1,534,976, all paid prior to June 30, 1903. 

For the Prince Albert Branch, $374,156. 

The total of the above payments amounts to $1,909,132, up to June 30, 1904. 

By the Special Act 3 Ed. VII., chap. 7 (1903), assistance was granted for the 
extension of the company's railway for 620 miles from Qrandview, the terminus of 
their Gilbert Plains branch to Edmonton, and for a distance of 100 miles east of 
Prince Albert to Prince Albert, by guaranteeing the principal and interest at 3 x>er 
cent per annum of first mortgage bonds and other securities to the extent of $13,000 
a mile, the principal to be payable in 50 years from the passage of the Act. 

Under date July 29, 1908, a trust mortgage between the Canadian Northern Rail- 
way Company, the British Empire Trust Company, Limited, the National Trust 
Company, Limited, and His Majesty, was executed in pursuance of the provisions of 
the said Act, the security to be held by the trustees to be a- charge on the two lines of 
railway thereunder to be constructed, with their equipment, buildings and appurten- 
ances, on Ûie balance of the Prince Albert Branch east of Erwood, and on the com- 



XXrii DEPARTMENT OF RAILWAYS AND CANALS 

6-7 EDWARD VII., A. 1907 

pany^s already constructed and operated lines from Port Arthur westwards as enumer- 
ated in a schedule attached, with their buildings, equipment and appurtenances. 

Under the same date, July 29, 1903, an agreement was made with the company 
for the construction of the said two lines of railway, accordingly, the line from Grand- 
view to Edmonton to be completed by October 1, 1905, and the 100 miles east from 
Prince Albert by the same date. By an Order in Council of November 3, 1905, the 
time for completion was extended to October 1, 1906. 

Under orders in council of November 5, 1903, March 10, 1904, August 18, 1904, 
January 13, 1905, and August 25, 1905, authority has been given for the payment out 
of moneys deposited with the government, as proceeds of the company's stock, for that 
purpose, under the said agreement of the sum of $7,415,200, for the work executed on 
the 620 miles between Grandview and Edmonton, and of the simi of $1,144,000, for 
work on the 100 miles east from Prince Albert, being the proportion of the guarantee 
earned for the execution of 92 per cent of the estimated cost, $11, 341,300, of the work 
to be done on the 620 miles, including equipment, and of 88 i>er cent of the estimated 
cost, $1,709,116, of the work to be done on the 100 miles, including equipment. 

This represents the position up to June 30, 1906. 

For certain portions of the companjr's lines, under the aforesaid amalgamations, 
land grants have been authorized (see Winnipeg Great Northern Railway Company 
and Manitoba and South-eastern Railway Company in annual report for 1895-96.) 
These matters are dealt with by the Department of the Interior. 

The company further, by virtue of this amalgamation, have an agreement with 
the government for the transport of men, supplies, materials and mails for 20 years 
over the portion of their line from Gladstone to a point half way to the River Sas- 
katchewan. 

CANADIAN PAOIFIC RAILWAY COMPANY. 

(Revelstoke to Arrow Lake.) 
(See Annual Report for 1896-97.) 

CANADIAN PACIFIC RAILWAY COMPANY. 

(Pipestone Branch — Antler station to Moose mountain.) 
(See Annual Report for 1901-02.) 

CANADIAN PAOIFIC RAILWAY COMPANY. 

(Crow's Nest Pass Railway.) 
(See Annual Report for 1902-03.) 

CANADIAN PACIFIC RAILWAY COMPANY. 

(Waskada Branch.) 
(See No. 494.) 

By the Railway Subsidy Act of 1900, 62-64 Vic, chap. 8, item 19, the grant of a 
subsidy of $3,200 a mile, with an addition of 50 per cent on cost in excess of $15^,000 
a mile, but not exceeding in all $6,400 a mile, was authorized for a railway from the 
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westerly end of the Waskada branch of the Canadian Pacific Railway, Manitoba, for 
20 miles further. 

That company having applied for the said subsidy, a contract was entered into 
with them for the work on December 28, 1901, under authority of orders in council, 
<lated July 6, September 11, October 3, and November 30, 1901. No portion of the 
subsidy was paid up to June 30, 1902. 

In the fiscal year 1903-04 payments were made to the extent of $64,000. 

No further payments have been made up to June 30, 1906. 

oAnadian pacific railway company. 

(PheasAnt Hills Branch.) 

(See No. 618.) 

By the Subsidy Act of 1908, Ed. VII., chap. 67, item 72, the grant of a subsidy of 
$8,200 a mile with an addition of 50 i>er cent on cost in excess of $15,000 a mile, but 
not exceeding in all $6,400 a mile, was authorized for a railway from a i>oint on the 
main line of the Canadian Pacific Bailway between Jioosomin and Elkhom, north- 
westerly to a point in the neighbourhood of the Pheasant Hills, not exceeding 136 
miles. 

The company having applied, a contract was entered into with them on January 
14, 1904, under authority of orders in council of November 17, 1903, and January 12, 
1904. 

During the fiscal year, 1906, subsidy was paid for this work to the extent of 
$56.676, making the total payments up to June 30, 1906, $436,200. 

No further payments have been made up to June 30, 1906. 

CANADIAN pacific RAILWAY COMPANY. 

(Dyment Branch.) 
(See Annual Eeport for 1902-03.) 

CANADIAN PACIFIC RAILWAY COMPANY. 

(See No. 593.) ^ 

By the Railway Subsidy Act 3 Ed. VII., (1903) chap. 57, section 2, item 49, the 
grant of a subsidy of $3,200 a mile, with an addition of 50 per cent on average cost 
in excess of $15,000 a mile, but not exceeding in all $6,400 a mile, was authorised 
for a branch line of railway from a point at or near the intersection of the Canadian 
Pacific Bailway and the Great Northern Railway between St Philippe d'Argenteuil 
and Lachute, thence in a northerly direction, passing through the village of Browns- 
burg:, not exceeding 3 miles. 

This company having applied for the said subsidy, a contract was entered into 
with them for the work on March 20, 1906, under authority of orders in council dated 
November 8, 1906, and February 19, 1906. 

No payments have been made up to June 30, 1906. 
20— c 
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\ CANADIAN PACIFIC RAILWAY COMPANY. 

(West Selkirk— Lake Winnipeg Brandi.) 
(See Annual Eeport for 1902-03.) 

CAP DE LA MADELEINE RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway.) 
(See Annual Report of 1896-97.) 

CAPE BRETON RAILWAY EXTENSION COMPANY, LIMITED. 

(See Annual Report of 1895-96.) 
(See No. 420.) 

This company waa incorporated by 62 Vic, chap. 126 (1889), of the Acts of Noav 
Scotia, with powers to construct a railway between Canso and Louisburg and to con- 
struct a bridge or tunnel over or under the Straits of Canso, or to operate a ferry. 

By the Nova Scotia Act of 1902, chap. 190, it was further empowered to build 
branches from any point on its main line or branches to any other point in the county 
of Cape Breton. 

By thç Subsidy Act of 1899, 62-63 Vic, chap. 7, the grant of a subsidy of $3,200 
a mile, with an addition of 50 per cent on the average cost in excess of $15,000 a mile, 
in all not exceeding $6,400 a mile, was authorized in aid of a railway from Port 
Ilawkesbury, on the Strait of Canso, N.S., to St. Peter's, 30 miles. b 

The ab'bve company, having applied, were admitted to contract for work on Sep- 
tember 16, 1900. Payments have been made up to June 30, 1904, of $182,400. 

No further payments have been made up to June 30, 1906. 

CENTRAL œUKTIES RAILWAY COMPANY. 

(See No. 574.) 

This company was originally incorporated by the Dominion Act, 50-51 Vic, 
(1887) chap. 82, under the name of the Prescott County Railway, with powers to con- 
struct and operate a railway from a point in or near the village of Ha '^esbuT, in the 
county of Prescott, to a point on the line of the Ontario and Quebec Railway in the 
county of Soulanges, in the province of Quebec, and to a point on the line of the 
Canada Atlantic Railway, in the county of Glengarry, and to the River St. Lawrence, 
in or near the town of Cornwall, with a branch to Caledonia Springs. 

By the Dominion Act 52 Vic, chap. 80, the name of the company was changed to 
the above, and power granted to construct a bridge across the Ottawa river. By a fur- 
ther Dominion Act, 2 Edward VII., chap. 63, power was granted for the extension 
of the railway from Hawkesbury to South Indian. 

This railway is now operated by the Grand Trunk Railway System, under a lease 
to the Canada Atlantic Railway. 

By the Dominion Subsidy Act of 1003, 3 Edward VII., chap. 57, the grant of a 

subsidy of $3,200 a mile, with an addition of 50 per cent on the cost in excess of 

• $15,000 a mile, not exceeding in all $6,400 a mile, was authorized for 35 miles, and 



\ 



REPORT OF THE DEPUTY MINISTER 

SESSIONAL PAPER No. 20 

has been granted to this company, in lieu of the subsidy authorized by item 22 of sec*^ 
2 of chap. 7 of 1899. 

Application having been made/ the company was admitted to contract for this 
work on December 26, 1903, under authority of the Order in Council of December 
12, 1903. 

No payments have been made up to June 30, 1906. 

OENTBAL ONTARIO RAILWAY OOMPANY. 

(See Annual Report for 1900-01.) 

(See No. 647.) 

The history of this railway was given in the annual ^report for 1900-01, with a 
statement of the subsidies paid for the then completed line of railway. 

' By the Railway Subsidy Act, 3 Ed. VII., (1903) chap. 67, section 2, item 4, the 
grant of a subsidy of $3,200 a mile, with a further subsidy of 50 per cent on average 
cost in excess of $15,000 a mile, not' exceeding in all $6,400 a mile, was authorized for 
a further extension of the company's railway from a point at or near Bancroft to a 
point on the Canada Atlantic Railway at or near Whitney, not exceeding 40 miles, 
in lieu of subsidies granted by item 5 of section 2 of chapter 8 of 1900, and item' 16 of 
section 2 of chapter 7 of 1904, respectively. 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on September 6, 1905, under authority of an order in council dated 
July 22, 1906 ; the road to be completed by August 1, 1907. 

No payments have been made up to June 30, 1906. 

CENTRAL RAILWAY OOMPANY OP NEW BRiUNSWICK. 

(See Annual Report for 1902-03.) 

« 

CHATEAUGUAY AND NORTHERN RAILWAY OOMPANY. 

(See Nos. 507, 508, 509, 599 and 631.) 

This éSiapemy was incorporated by the Quebec Act of 1895 (1),. chap. 64, its 
powers of construction being modified by the Act, chap. 75 of 1896. 

By the Do:9ainion Subsidy Act of 1900, 63-64 Vic, chap. 8, the grant to this com- 
pany of a subsidy of $3,200 a mile, with an addition of 50 per cent on the cost in ex- 
cess of $15,000 a mile, not exceeding in all $6,400 a mile, was authorized for 42 miles 
of a railway^ from a point in Hochelaga ward, Montreal, to a point on the Great 
Northern Railway in or near the town of Joliette, with a spur into the town. 

The company were admitted to contract for this work on January 19, 1901. 

On the same date they were admitted to contract for two other works, specially 

subsidized by the same Act, viz., for a railway, vehicular, and foot-passenger bridge 

from Bout de L'De to Charlemagne, at the junction of the Rivers Ottawa and St. 

Lawrence, $150,000, and for a bridge across the Lac Ouareau river, $15,000. No 

portion of these three subsidies has been paid up to June 30, 1903. 
20~€i 
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By the Dominion Subsidy Act of 1903, chap. 67, item 55, theV^ant to this eoa- 
pany of a subsidy of $3,200 a mile, with an addition of 50 per cent on the cost is 
excess of $15,000 a mile, limited in all to $6,400 a mile, was authorized for 16 miles of 
a railway from a point on its main line at or near L'Epiphanie, via the parish of St. 
Jacques de I'Achigan to the village of Hawdon. 

The company were admitted to contract for this work on I>ecemJE>er 12, 1903. 

By the Dominion Subsidy Act of 1903, chap. 57, sec. 3, sub-sec. 4, a subsidy was 
authorized for the Bout de L'He bridge of $50,000, in addition to that granted by item 
33 of section 2, of chap. 8, of 1900. 

The total of the payments made to the company up to June 30, 1904, amounted 
to $161,695, including $99,000 for bridges. 

By the Railway Subsidy Act, 4 Edw. VU., (1904) chap. 24, section 3, the balance 

remaining unpaid of the subsidy granted by item 33 of section 2 of chapter 8 of 1900, 

« 

for a single-track standard railway bridge, with two roadways 10 feet wide for free 
vehicular traffic, the same as upon a public highway, from Bout de L'De to Charle- 
magne at the junction of the Ottawa and St. Lawrence rivers, a sum not exceeding 
$61,000 was authorized. 

The company were admitted to contract for this work on November 12, 1904» 
under authority of an order in council dated September 26, 1904. 

The two bridges, subsidized as above, are completed, and during the past fiscal 
year the full amount of the subsidies, $116,000, has been paid, making the total pay- 
ments for ^ese works, $216,000. 

By the Railway Subsidy Act, 4 Edw. VU., (1904) chap. 34, section 2, item 6, the 
subsidy granted by chapter 8 of 1900, section 2, item 32, 42 miles of railway, was 
revoted. 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on June 26, 1906, under authority of an order in council dated 
February 16, 1906. 

No payments have been made up to June 30, 1906. 

OHATHAM BRANCH RAILWAY OOMPANT. 

(Now part of Litercolonial Railway.) 
(See Annual Report of 1893-94.) 

OHIONECTO MARINE TRANSPORT COMPANY. 

(See Annual Report for 1894-96.) 

COAST RAILWAY COMPANY OF NOVA SCOTIA. 

(Name changed to Halifax and Yarmouth Railway Company by Nova Scotia Statute 

of 1899, chap 128.) 

(See Annual Report of 1904-05.) 
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OOMPAGNIÇ DU CHEMIN NS FEB DE COLONIZATION DU NORD. 

(See No. 451.) 

This company was inoorporated by the Dominion Act 62-63 Vic, chap. 62 (1889), 
\¥ith powers to construct and operate a railway from a point in or near Labelle, in the 
county of Labelle, Quebec, and passing within a mile of the parish church of L'An- 
nonciation, in the township of Marchand, in the said county, and within a mile of 
the parish church in the village of Nominingue, in the township of Loranger, and 
within a mile of the village of Rapide de L'Orignal, in the townships of Robertson 
and Campbell, and thence in a westerly direction to a point at or near Lake Temia- 
c^amingue, in the county of Pontiac 

By the Railway Subsidy Act 62-63 Vic, chap. 7 (1889), item 37, the grant of a 
subsidy of $3,200 a mile, with a further subsidy of 50 per cent on the average ex- 
penditure in excess of $15,000 a mile, the whole subsidy not to exceed $6,400 a mile, 
was authorized for a railway for a distance not exceeding 22 miles from Labelle in a 
north-westerly direction, to Nomining^ie, via Notre Dame de l'Annonciation. 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on July 8, 1902. 

During the past fiscal year, payments have been made to the extent of $75,376, 
making the total payments up to June 30, 1906, $128,760. 

OOSOUBG^ NORTHUMBERLAND AND PAOIFIO RAILWAY QOMPANT. 

(See Annual Report for 1900-01.) 

OOLUMBIA AND KOOTENAY RAILWAY AND NAVIGATION COMPANY. 

{Leased to the Canadian Pacific Railway Company,) 
(See Annual Report for 1891t92.) 

CORNWALUS VALLEY RAILWAY COMPANY. 

(Now part of Dominion Atlantic Railway.) 
(See Annual Report for 1891-92.) 

CUMBERLAND RAILWAY AND COAL COMPANY. 

(See Annual Report for 1894-95.) 

DOMINION ATLANTIC RAILWAY COMPANY. 

(See Western Counties Railway Company.) 

DOMINION EASTERN RAILWAY COMPANY. 

(See Annual Report for 1900-01.) 

DOMINION UME COMPANY. 

(Now part of Hereford Railway.) 
(See Annual Report for 1888-89.) 
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DOMINION GOAL OOMPANT. 

(Now Sydney and Louisburg Railway.) 
(See Annual Report for 1896-96.) 

DRUHMOND (X)UNTY RAILWAY CX)MPANY. 

(Now part of Intercolonial Railway.) 
(See Annual Report of 1900-01.) 

BAST BIOHELIEU VALLEY RAILWAY COMPANY. 

(Now part of Quebec Southern Railway.) 
(See Annual Report of 1888-89.) 

EDMONTON, YUKON AND PilCIFIC RAILWAY COMPANY. 

(See Nos. 455, 572.) 

This company was incorporated by the Dominion Act of 1896, 69 Vic,, chap. 71, 
under the name of the Edmonton District Railway, with powers to construct and 
operate a railway from some point within the town of Edmonton to a point in South 
Edmonton on the Calgary and Edmonton Railway and to connect therewith; also 
from some point within the town of Edmonton, via the village of St. Albert, to a point 
on the Athabaska rivev, at or near Fort Assiniboine, with a branch to Stony Plains; 
also from some point within the town of Edmonton to a point at or near Fort Sas- 
katchewan, together with a branch to a point on Sturgeon river. Other powers were 
granted of a general commercial character. 

By the Dominion Act of 1898, 61 Vic, chap. 63, the company was empowered to 
extend their line of railway from the Athabaska to the navigable waters of PeUy river. 

By the Dominion Act of 1889, 62-63 Vic, chap. 64, the name of the company was 
changed to the above, with powers to extend the railway via the Yellow Head Pass or 
the Peace River Pass, to a point in British Columbia, or to connect with the railway 
which the British Pacific Railway Company is authorized to construct, and also to 
construct and ojMrate a branch line to some point on the Yukon river. 

By the Dominion Subsidy Act of 1908, 3 Edw. VII., chap. 67, item 28, the grant 
to this company of a subsidy of $3,200 a mile, with an addition of 50 per cent on the 
cost in excess of $15,000 a mile, limited in all to $6,400 a mile, was authorized for 50 
miles of a railway from the town of Strathcona to Edmonton, and thence westerly 
towards the Yellow Head Pass. 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on June 24, 1904, the road to be completed by December, 1906. 

No payments have been made up to June 30, 1906. 

ELGIN, PETITCODIAC AND HAVELOCK RAILWAY COMPANY. 

(See Annual Reports for 1885-86 and 1890-91.) 
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ERIE AND HURON EAILWAT OOMPANT. 

(Now part of Lake Erie and Detroit River Railway.) 
(See Annual Report for 1886-87.) • 

ESQUIMALT AND NANAIMO RAILWAY CX)MPANT. 

(Now part of Canadian Pacific Railway System.) 
(See Annual Report for 1886-87.) 

FREDERIOTON AND ST. MARY's BRIDQE COMPANY. 

(-Now part of Intercolonial Railway.) 
(See Annual Report of 1904-05.) 

GRAND TRUNK, GEORGIAN BAY AND LAXB ERIE RAILWAY COMPANY. 

(Now part of Grand Trunk Railway System.) 
(See Annual Report for 1898-94.) 

GRAND TRUNK RAILWAY COMPANY. 

(See Annual Report of 1900-01.) 

GREAT EASTERN RAILWAY COMPANY. 

(See Annual Report for 1896-97.) 

GREAT NORTHERN RAILWAY OP CANADA (FORMERLY THE GREAT NORTHERN RAILWAY. 

COMPANY.) 

(See Annual Report for 1902-03.) 

GULF SHORE RAILWAY COMPANY OF NEW BRUNSWICK. 

(See Annual Report for 1899-1900.) 

QUELPH JUNCTION RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway.) 
- (See Annual Report of 1888-89.) 

HALIFAX AND SOUTH-WESTERN RAILWAY COMPANY. 

(See Nos. 667, 619.) 

This company was declared to be incorporated under date of the 21st day of 
August A.D. 1901, by the Act of the province of Nova Scotia, 2 Edward VIT., chap. 
1 (1902), for the construction and operation of a railway from a point on the Inter- 
colonial Railway at or near Halifax to Barrington Passage, and also from a junction 
with the Central Railway, at or near New Germany, to Caledonia Comers. 

By the Dominion Subsidy Act of 1903, chap. 67, items 23 and 76, the grant of a 
subsidy of $3,200 a mile, with an addition of 60 per cent on cost in excess of $16,000 a 
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mile, not exceeding in all $6,400 a mile, was authorized for lines of railway (a) from 
a point at or near Halifax to a point on the Central Railway at or near Mahone Bay» 
68 miles; (h) from a point on the Central Railway at or near Bridgewater towards 
Barrington Passage,. 77 miles, and an addition to and continuation of the same, 35 
miles ; (c) from a point at or near New Germany on the Central Railway to a point 
at or near Caledonia, 22 miles; ((f) and from a i)oint at or near Caledonia to liver- 
pool, 29 miles. 

The company was admitted to contract on November 9, 1908, under authority of 
an order in council dated November 4, 1908. 

During the past fiscal year, payments have been made to the extent of $176,512, 
making the total payments up to June 30, 1906, $653,776. 

HALIFAX AND TABMOUTH RAILWAY COMPANT. 

(Formerly the Coast Railway Company of Nova Scotia, which see.) 
(Name changed by Nova Scotia Statute of 1899, Chap. 128.) 

(See Annual Report for 1902-03.) 

HARVEY BRANCH RAILWAY OOMPANY. 

(See Annual Report of 1889-90.) 

HEREFORD RAILWAY COMPANY (FORMERLY HEREFORD BRANCH RAILWAY COMPANY). 

(See Annual Report of 1891-92.) 

INTERNATIONAL RAILWAY COMPANY 

(Now part of Canadian Pacific Railway System.) 
(See Annual Reports of 1887-88 and 1889-90.) 

INTERNATIONAL RAILWAY COMPANY OF NEW BRUNSWICK. 

(Formerly the Restigouche and Western Railway Company, which see.) 
This company was incorporated by letters patent, dated May 19, 1903, in pur- 
suance of the Act of the legislature of New Brunswick of that year, entitled 'An 
Act in aid of the construction of certain railways,' with powers to construct a line of 
railway commencing at the terminus of the first section of 10 miles of railway ex- 
tending from Campbellton, N.B., westward, built for the Restigouche and Western 
Railway Company, to the St. John river at a point between Orand Falls and Edmund- 
ston. with power to acquire the said 10 miles already built, and to issue debentures 
on the said line of railway, including the first section of 10 miles, when acquired, to 
the extent of $6,000 per mile; the capital stock to be $600,000, with provision for in- 
crease to $1,500,000. 

By the Subsidy Act of 1903, chap. 57, item 14, authority was given for the grant 
of a subsidy to the above company for a line of railway from the western end of the 
10 miles of its railway already constructed from Campbellton towards a point on the 
St. John river between Grand Falls and Edmundston, not exceeding 67 miles, being 
in lieu of previous subsidies. 
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Under date of May 18, 1906, a subsidy contract was entered into with the company 
accordingly, under the authority of an Order in Council of the 8th of that month. 

_ I 

No payments have been made up to June 30, 1906. 

INVERNESS RAILWAY AND QÔAl' OOMPANT. 

(Name changed from Inverness and Kichmond Railway Company by the Act of the 
province of Nova Scotia, 2 Edward VII., chap. 162 of 1902.) 

(See Nos. 208, 261, 367, 400, 623 and 668.) 

This company was incorporated by the Act of the province of Nova Scotia, 50 
Vic, chap. 60 (1887), with powers for the construction of a line of railway between 
Ilawkesbury and a point in the district of Margaree. By the Act of 1888, chap. 79, 
the location of the line was authorized as from Port Hawkesbury, through Port Hast- 
ings, Judique, Port Hood, Mabou and Margaree, to a point at Eastern Harbour, Cheti- 
camp. 

By the Subsidy Act, 67-68 Vic, chap. 4 (1894), assistance to the extent of $80,- 
000 was authori^d for 26 miles of railway from Port Hawkesbury towards Cheticamp, 
and the above company was admitted to contract for the work on November 23, 1894. 

By the Subsidy Act of 1897, 60-61 Vic, chap. 4, in lieu of the subsidy granted in 
1894, a subsidy of $3,200 a mile with an addition of 60 per cent on expenditure in ex- 
cess of $16,000 a mile, such subsidy in all not to exceed $6,400 a mile, was authorized 
for a railway from Port Hawkesbury to Port Hood and Broad Cove, 63 miles, and the 
company was admitted to contract thereunder on April 29, 1898. 

By the Subsidy Act of 1903, chap. 67, item 24, the grant of a subsidy for 30 miles 
of railway from Cheticamp to a point on the line already built between Broad Cove 
and Point Tupper, being a revote and in substitution of the subsidy granted by chap. 
4 of 1897, was authorized. 

The company was admitted to contract on November 9, 1903; the time for com- 
pletion being fixed as August 1, 1906. 

The total payments up to June 30, 1904, amounted to $368,646.97. 

Under the ai^thority of an Order in Council, dated August 26, 1906, the timeVor 
completion of tiie company's works has been extended to August 1, 1907, being the 
statutory limit for the completion of the said works. 

No further payments have been made up to June 30, 1906. 

ntONDALE, BANCROFT AND OTTAWA RAILWAY COMPANY. 

(See Annual Keport for 1900-01.) 

JAMES BAY RAILWAY COMPANY. 

(See No. 683.) 

This company was incorporated by the Dominion Act of 1896, chap. 60, with jwwers 
for the construction of a line of railway from Parry Sound, in the province of Ontario, 
to French river, at or near Doke's Indian reserve, thence in a northerly direction to the 
easterly side of Lake Wahnapitae, and thence to a point at or near the mouth of Moose 
river, on James's Bay. Other powers of a general commercial character were granted. 
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By the Act of 1897, chap. 47, an esctensiou of its line of railway was authorised 
from Parry Sound to the city of Toronto, in addition to the line of railway authorized 
by the Act incorporating the company. Powers were also given to acquire and utilize 
water and steam power for the purpose of generating electricity for lighting, heating 
and motor purposes in connection with its railway or any branch or part thereof, also 
to construct and operate telegraph and telephone lines along the whole length of the 
railway extension and branches. All the provisions of the Act incorporating the com- 
pany as to the issue of bonds, debentures or other securities, and all the other powers 
of the company, shall apply to the extension and branch lines authorized. 

By the Dominion Subsidy Act, 3 Edward Vil. (1903), chap. 57, section 2, item 39, 
the grant to this company of a subsidy of $3,200 a mile, with an addition of 50 per 
cent on the cost in excess of $15,000 a mile, not exceeding in all $6,400 a mile, was 
authorized for a line of railway from Toronto, via the east side of Lake Simcoe, to a 
point at, near, or beyond Sudbury, through Parry Sound, not exceeding 265 miles, in 
lieu of two subsidies granted by chapter 8 of 1900, for 35 and 20 miles, respectively, 
from Parry Sound towards James Bay. 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on September 8, 1904, under authority of orders in council, dated 
December 24, 1903, and July 23, 1904. 

Work has been done under this contract to the extent of 48 per cent of the total re- 
quired, and, under authority of an Order in Council, dated April 2, 1906, payment ha« 
been made to the extent of $651,264. 

JOGGINS RA^ILWAY OOMPANY. 

(Now Canada Coals and Railway Company.) 
(See Annual Report for 1891-92.) 

KETTLE RIVER VALLEY RAILWAY OOMPANY. 

(See No. 611.) 

This company was incorporated by the Dominion Act of 1901, chap 6S, with powers 
for the construction of a line of railway from a point on the international boundary 
line at or near Cascade city, British Columbia, thence running in a westerly direction, 
following the course of the Kettle river, to a point on the said international boundary 
line at or near Carson city, with a branch from a point at or near Grand Forks to a 
point 60 miles up the north fork of the Kettle river, following the valley of Ihe same 
river; also with a branch from a point at or near Grand Forks, via Greenwood, to a 
point on the international boundary line at or near Midway. In addition, the company 
was authorized to form connections at the boundary line, at the said i)oints, with a 
proposed railway to Republic in the State of Washington, and generally with the rail- 
way system of the United States. 

By the Act of 1904, chap. 89, additional lines of railway were authorized, (a) 
From a point 50 miles up the north fork of the Kettle river, thence via Fire Valley 
to Vernon, thence westerly to a junction with the Nicola, Kamloops and Similkameen 
Coal and Railway Company at or near Quilchena. (h.) From a point on the line so 
to be constructed at or near the junction of the east fork and west fork of the north 
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fork of Kettle River to Franklin Camp, thence to Killamçy by the most feasible 
route. 

By the Dominion Subsidy Act, 3 Edw. VII.; (1903) chap. 67, section 2, item 67, 
the grant to this company of a subsidy of $3,200 a mile, with an addition of 50 per cent 
on the cost in excess of $16,000 a mile, not exceeding in all $6,400 a mile, was author- 
ized for a line of railway from Grand Forks to a point 50 miles up the north fork 
and west fork of the north fork of Kettle river, not exceeding 50 miles. 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on July 28, 1905, under authority of an order in council of the 
same date. ^ 

No payments have been made up to June 30, 1906. 

KINGSTON, NAPANEE AND WESTERN RAILWAY CX>HPANT. 

(Amalgamated with Bay of Quinte Railway Company.) 
(See Napanee, Tamworth and Quebec Railway.) 

KINGSTON AND PEMBROKE RAILWAY CX>HPANY. 

(See Annual Report for 1884-86.) 

KLONDIKE MINES RAILWAY COMPANY. 

(See No. ^615.) 

This company was incorporated by the Dominion Act of 1899, chap. 72, with 
powers for the construction of a line of railway from Klondike City along the Klon- 
dike river to Bonanza Greek, and thence along the Yukon river to Dawson City, to- 
gether with power to construct certain branch lines. Other powers of a general com- 
mercial character were granted. 

By the Subsidy Act of 1903, chap^ 67, section 2, item 71, the grant of a subsidy 
of $3,200 a mile, with an addition of 50 per cent on average cost in excess of $15,000 
a mile, limited in all to $6,400 a mile, was authorized for a railway from Dawson 
to Stewart river, not exceeding 84 miles. 

The company having applied for this subsidy, a contract was entered into with 
them for the work on February 1, 1906, under authority of orders in council of May 
7 and December 24, 1904, and January 7, 1906. 

The time for completion of this railway has been extended to Aug^ust 1, 1907. 

No payments have been made up to June 30, 1906. 

KOOTENAY AND ARROWHEAD RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 

(See No. 643.) 

This' company was incorporated by the Act 1, Ed. VII., chap. 70 (1901), with 
powers to construct a railway from a point at or near Lardo, near the head of Koote- 
nay lake, to a point at or near Duncan ; thence north-westerly to Arrowhead on Arrow 
lake, B.C., together with such branch lines, none to exceed 30 miles, as may be au- 
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thorized by the Governor in Oouncil. The company were empowered to lease or sell 
their works to certain companies named, including the Canadian Pacific Kailway 
Company. 

On August 15, 1901, this railway was leased to the Canadian Pacific Railway 
Company for a term of 999 years. The leasing was approved by an Order in Council 
of June 29, 1908. 

By the Subsidy Act of 1901, chap. 7, item 28, the grant of a subsidy of $8,200 a 
mile, with an addition of 50 per cent on cost in excess of $15,000 a mile, limited to 
$6,400 in all, was authorized for a railway from Duncan lake towards Lardo or Arrow 
lake, B.C.*; or from Lardo to Arrow lake, not exceeding 80 miles. 

The company having applied for this subsidy, a contract was entered into with 
them for the work on August 26, 1901, under authority of orders in council of June 
8 and July 6, 1901 ; the time for completion being fixed as August 1, 1903. The road 
was built from Lardo to Trout lake, 33 miles, and was inspected in June, 1902, with 
a view to its being opened for public traffic. 

The time for completion of the said works was extended to September 1, 1907. 

During the past fiscal year, subsidy was paid to the extent of $89,076, making the 
total payment^ up to June 30, 1906, $93,262.16. 



KOOTENAT CENTRAL RAILWAY COMPANY. 

(See No. 610.) 

This company was incorporated by the Dominion Act of 1901, chap. 71, with poweis 
for the construction of a line of railway, (a.) From Fort Steele to Elko or some other 
convenient point on the Crow's Nest Railway between Elko and Wardner, thence on 
either the east or west side of the Wigr«^am river, or by the most convenientToute, to 
the international boundary line. (6.) From Fort Steele to Windermere, by either the 
east or west side of the Kootenay river, thence to the town of Golden on the main 
line of the Canadian Pacific Railway, and may build and operate such tramways in 
connection therewith, not exceeding in any one case ten miles in length, as are from 
time to time authorized by the Gk)vemor in Council, Other powers of a general com- 
mercial character were granted, including the acquisition and operation of smelters. 
By the Dominion Subsidy Act, 3 Edward VII. (1903), chap. 57, section 2, item 
66, the grant to this company of a subsidy of $3,200 a mile, with an addition of 60 per 
cent on the cost in excees of $15,000 a mile, limited in all to $6,400 a mile, was author- 
ized for a line of railway from Golden to the international boundary line, via Winder- 
knere and Fort Steele, and crossing the Crow's Nest Railway at or near Elko, not 
exceeding 186 miles. 

The company having applied for this subsidy, a contract was entered into with 
them accordingly, on June 23, 1906, under authority of an order in council dated May 
14, 1906. 

No payments have been made up to June 30, 1906. 
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LAKE EBDS AND DETROIT RIVER RAILWAY COMPANT. 

Formerly ' the Lake Erie, Essex and Detroit Railway Company/ Name changed 
by Dominion Act, 54-56, Vic, chap. 88 (1891). 

(See Annual Beport for 1901-02.) 

l'assomption railwat company. 
(See Annual Report of 1886-87.) 

LEAMINGTON AND ST. CLAIR RAILWAY COMPANY. 

(Amalgamated with Canada Southern Railway.) 
(See Annual Report of 1888-89.) 

LAKE TSMISCAMINOUE COLONIZATION RAILWAY COMPANY. 

(Now part of Canadian Pacific Railway System.) 
(See Annual Report of 1896-97.) 

LAURSNTIAN RAILWAY COMPANY. 

(See St. Lawrence, Lower Laurention and Saguenay Railway Company.) 

LINDSAY^ BOBCAYQEON AND PONTYPOOL RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report of 1904-05.) 

■ 

LOTBINlèRE AND MEQANTIC RAILWAY COMPANY. 

(See Annual Report of 1896-7.) 

MABOU AND GULF RAILWAY COMPANY^ LIMITED. 

(See No. 562.) 

This company was incorporated by the Act of the province of Nova Scotia, 2 Edw. 
VII. (1902), chap. 134, with powers for the construction of a line of railway from the 
Mabou coal mines, in the county of Inverness, to a shipping point on Mabou Harbour, 
thence to connect with the Inverness and Richmond Railway, and also a branch con- 
necting with the Intercolonial Railway at or near Orangedale; and a branch from a 
point on the Intercolonial Railway to a shipping pier on Caribou Cove or Inhabitants 
Bay. Other powers of a general commercial character were granted. 

By the Dominion Railway Subsidy Act, 3 Edw. VII. (1903), chap. 57, section 2, 
item IS, the grant to this company of a subsidy of $3,200 a mUe, with an addition of 
50 per cent on the cost in excess of $15,000 a mile, limited in all to $6,400 a mile, was 
anthoriased for a line of railway from Mabou coal mines to a point at or near Glendyer, 
thonce to Orangedale on the Intercolonial Railway, not exceeding 34 niik^s, a revote» 
of the subsidy granted by chapter 4 of 1894, and in substitution of the 25 miles sub- 
sidized thereby from Orangedale to Broad Cove. 
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The company having applied for this subsidy, a contract was entered into with 
them, accordingly on July 5, 1905, under authority of an Order in Council, dated June 
38, 1906. 

No payments have been made up to June 30. 1906. 

MAGANETAWÂK RIVER RAILWAY COMPANY. 

This company was incorporated by the Act 1 Edward VTL (Ontario), chap. 83 
(1901), with powers to construct a railway between a point in or near the village of 
Burk's Falls, in the district of Parry Sound, and a point on the Maganetawan river, 
in the «aid district of Parry Sound, where the said river is navigable for vessels. 

By the Railway Subsidy Act, 1 Edward VU., chap. 7 (1901), item 22, the grant 
of a subsidy of $3,200 a mile, with a further subsidy of 60 per cent on an average ex- 
penditure in excess of $15,000 a mile, the whole subsidy, not to exceed $6,400, was 
authorized for a line of railway from a point on the Grand Trunk Railway at or near 
Burk's Falls, Ontario, to the Maganetawan river, not exceeding two miles. 

m 

The company having applied for this subsidy, â contract was entered into with 
them, accordingly, on March 19, 1908. 

During 1902-03 there was paid to the company the sum of $3,562. 

No further payments were made up to June 30, 1906. 

MANITOULIN AND NORTH SHORE RAILWAY COMPANY. 

(See No. 481.) 

This company was incorporated by the Dominion Act of 1900, chap. 64, 63-64 
Vic, with powers to construct a line of railway from Little Current, Manitoulin 
Island, to a point 100 miles northerly, crossing the Canadian Pacific Railway at or 
near Onaping or Cartier stations; also from a point in or near the township of Drury 
or Hyman, on its said line, easterly to Sudbury, also from a point at or near Little 
Current, south-easterly to the south shore of Manitoulin Island, or Fitzwilliam Is- 
land, and from a point near Tobermory to Meaford, passing through Wiarton and 
Owen Sound; also with powers for dock construction, ferry operation, and electric 
power production. 

By the Subsidy Act of 1900, chap. 8, item 6, aid was authorized towards the con- 
struction of 6B miles of the company's railway from Little Current to Sudbury; the 
company to construct a bridge between Little Current and the mainland,, with free 
provision for vehicular and passenger traffic. 

By an Act of 1901, section 5, work under the foregoing subsidy was allowed to 
be carried on in two sections, the first beginning at Victoria Mines and extending to 
Sudbury and thence to Lake Wahnapitae, not exceeding 33 miles, the second begin- 
ning at Little Current and extending to and connecting with the Canadian Pacific 
Railway at or near Stanley, not exceeding 31 miles. 

Under date of May 15. 1902, a contract was entered into with the company under 
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the above subsidy for a railway from Victoria Mines to Sudbury and thence to Lake 
Wahnapitae. 

During the year 1902-03 there was paid to the company the sum of $32,000. 

No further payments were made up to June 80, 1906. 

MASSAWIPPI VALLEY RAILWAY COMPANY. 

(See Annual Report for 1900-01.) 

MIDDLETON AND VICTORU BEACH RAILWAY COMPANY. 

(See Nob. 503, 536 and 566.) 

This company was incorporated by the statute of Nova Scotia, 60 Vic, chap. 82 
(1897), as 'the Granville and Victoria Beach Railway and Development Company,' 
with powers to build a line of railway from some point on the Dominion Atlantic 
Railway at or near Bridgetown, through Granville, to some point at or near Victoria 
Beach on the Annapolis Basin, with 'approved branched, &c. This Act was revived 
by the Act of 1889, chap. 129. It was further revived by the Act of 1901, chap. 160, 
and extended for six years ; the name being changed to the ' Middleton and Victoria 
Beach Company.' 

By the Railway Subsidy Act of Canada, 63-64 Vic, chap. 8, item 28, the grant of 
a subsidy of $3,200 a mile, with a further subsidy of 50 per cent on cost in excess of 
915,000 a mile, not exceeding in all $6,400 a mile, was authorized for 30 miles of a 
railway from Bridgetown to Victoria Beach, Nova Scotia. 

The above company having applied, they were admitted to contract for the work . 
on May 5, 1902, under authority of an order in council of April 1, the railway to be 
completed by December 1, 1903. 

By the Subsidy Act of 1901, chap. 7, item 21, a similar subsidy was authorised to 
be granted for an extension from Bridgetown to Middleton, not exceeding 11 miles, 
and the company having applied for it, a contract waa n^ade with them, accordingly, 
on May 5, 1902 under authority of an Order in Council of April 1, the work to be 
completed by December 1, 1903. 

By the Subsidy Act of 1903, chap. 57, item 2, a similar subsidy was authorized 
for 41 miles of railway from Victoria Beach to Middleton, in lieu of subsidies granted 
by chap. 8 of 1900, and chap. 7 of 1901. 

Application having been made, the company was admitted to contract for this 
work on December 28, 1903, the time for completion being fixed as by August 1, 190."). 

During the past fiscal year, payments have been made to the extent of $50,303.80, 
making the total payments up to June 30, 1906, $98^092.80. 

MIDLAND RAILWAY COMPANY^ UMITED. 

(Now part of Dominion Atlantic Railway System.) 
(See Annual Report of 1903-04.) 
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MIDWAT AND Vl^^ON RAILWAY COMPANY. 

(See No. 613.) 

This company was incorporated by the Act of the proyinoe of British Columbia, 
1 Edward VII. (1901), chap. 81, with poweia for the oonatruction of a line of railway 
from a point at or near the town of Midway to a point at or near the mouth of Koek 
Creek; thence in a north-eaeterly direction to the west fork of Kettle river; thence 
following the west fork of said river, by the most convenient route via Okanagan 
[Mission Valley, to Vernon. 

By the Dominion Act of 1903, chap. 154, the railway works whidi the company 
by if? said Act of incorporation has been empowered to undertake and operate, are 
declared to be for the general advantage of Canada. 

By the Dominion Subsidy Act of 1903, chap. 57, section 2, item 69, the grsBt to 
this company of a subsidy of $8,S00 a mile, with an addition of 50 per oeat on the 
cost in excess of $15,000 a mile, limited in all to $6,400 a mile, was authorised for a 
line of railway from Midway to Vernon, not exceeding 150 miles. 

The company having applied for this subsidy, a contract was entered into with 
them accordingly, on July 28, 1905, under authority of an order in council of the 
same date. 

No payments have been made up to June 30, 1906. 

MONTFOBT COLONIZATION RAILWAY COMPANY. 

(See Annual Report for 1900-01.) 

MONTFORT AND OATINEAU COLONIZATION RAILWAY COMPANY. 

(Now part of Great Northern Railway Company of Canada.) 

(See Annual Report for 1902-03.) 

•s, 

MONTREAL AND CHAM PLAIN JUNCTION RAILWAY COMPANY. 

(Now part of Grand Trunk Railway System.) 
(See Annual Report for 1892-93.) 

MONTREAL AND LAKE MASKINONGÉ RAILWAY COMPAINY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report for 1890-91.) 

MONTREAL AND SOREL RAILWAY COMPANY. 

(Purchased by Delaware and Hudson Railroad (Jompany.) 

(See Annual Report for 1892-93.) 

MONTREAL AND WESTERN RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report for 1893-94.) 
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MONTREAL AND OTTAWA RAILWAY COMPANY. 

(Now part of Grand Trunk Railway System.) 

(^Formerly the vaudreuil and prescott railway company. Name changed hy 53 

Vic., ch. 58.) 

(See Annual Report for 1898-99.) 

MONTREAL AND PROVINCE LINE RAILWAY COMPANY 

(Operated by Central Vermont Railwiy.) 
(See Annual Report for 1901-02.) 

NAPANEE, TAMWORTH AND QUEBEC RAILWAY COMPANY. 

(Name changed to the Kingston, napanee and western railway company hy the Act 

58 Tie, chap. 62.) 

(See Annual Report for 1895-96.) 

NAKUSP AND SLOGAN RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report for 1894-96.) 

NEW BRUNSWICK AND PRINCE EDWARD ISLAND RAILWAY COMPANY. 

(See Annual Report for 1888-89.) 

NEW BRUNSWICK COAL AND RAILWAY COMPANY. 

(See No. 522.)- 

This company was incorporated by the Act 1 Edward VJLL. (1901), chap. 77 (New 
Brunswick), with powers to construct a line of railway from Chipman to Gibson, with 
the right to build branches thereto and connecting with any railway or railways in New 
Brunswick. 

By the Subsidy Act of 1901, 1 Edward VII., chap. 7, item 7, the grant of a sub- 
sidy of $8,200 a mile, with a further subsidy of 50 per cent on average expenditure 
in excess of $16,00 a mile, the whole subsidy not to exceed $6,400 a mile, was author- 
ized for a line of railway from Chipman station. New Brunswick, to Gibson, in lieu of 
the subsidies granted by 1897, chap. 4, and 1899, chap. 7, section 2, item 81, not exceed- 
ing 46 miles. 

The company having applied for this subsidy, a contract was entered into with 
them, nccordingly, on June 30, 1902. 

Tho total paid up to June 30, 1904, amounted to $48,000. 

. No further payments were made up to June 30, 1906. 

NEW GLASGOW IRON, GOAL AND RAILWAY COMPANY. 

(Now Nova Scotia Steel Company.) 

(See Annual Report for 1895-96.) 
20— D 
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NIOOLA, KAMLOOPS AND 8IMALKAMEEN COAL AND RAILWAT COMPANY. 

(Leased to Canadian Pacific Railway Company.) 

(See No. 670.) 

This company was incorporated by the British Columbia Act of 1891, chap. 47, 
with lowers to construct a single or double track line of railway from the eastern ex- 
tremity of Nicola lake ; thence to the town of Princeton, and thence by way of Sim- 
alkameen river in a southerly direction to Oseyoos lake; also fïom the terminus at 
Nicola in a northerly direction to the town of Kamloops. Other powers of a general 
commercial character were granted. 

By the Subsidy Act of 1903, chap. 57, section 2, item 26, the grant of a subsidy 
of $3,200 a mile, with an addition of 50 per cent on average cost in excess of $15,000 
a mile, limited in all to $6,400 a mile, was authorized for a railway from a point at 
or near Spence's Bridge on the Canadian Pacific Railway to Nicola lake, not exceed- 
ing 45 miles, being a revote of subsidies granted by chap. 5 of 1892 and chap. 4 of 1894. 

The company having applied for this subsidy, a contract was entered into with 
them for this work on April 27, 1905, under authority of an Order in Council of April 
20, 1906. 

The sum of $110,592 was paid during the past fiscal year, the total paid up to June 
30, 1906. 

NORTHERN AND PACIFIC JUNCTION B\ILWAY COMPANY. 

(Now part of Grand Trunk Railway System.) 
(See Annual Roport of 1890-91.) 

NORTHERN AND WESTERN RAILWAY COMPANY. 

(See Annual Report of 1889-90.) 
(Also under the head ' Canada Eastern Railway ' in Annual Report of 1894-96.) 

NOVA SCOTIA CENTRAL RAILWAY COMPANY. 

(See Annual Report for 1898-99.) 

NOVA SCOTIA EASTERN RAILWAY COMPANY, UMITED. • 

(See Nos. 516, 519, 663, 607.) 

This company was incorporated by the Act 1, Edward VII. (1901), chap. 180 (No-va 
Scotia), with powers to construct a line of railway from a point on Jthe Intercolonial 
Railway at or near New Glasgow, in the county of Pictou, and passing through the 
counties of Pictou and Guysborough, to the deep wntois of Country Harbour, in the 
county of Guysborough, and from the Cro.>5s Kojuls, Country Harbour, in the said 
county of Guysborough, to a r^'^int at or luvir the town of Guysborough, and thence 
to a point on the Strnit o': CaiiM). in iho. said county of Guysborough, and such other 
lines as may become feeders for the main trunk line aliove described. 

By the Subsidy Act of 1901, 1 Edward VII., chap 7, item 1, the grant of a sub- 
sidy of $3.200 a mile, with a further subsidy of 50 per cent on average expenditure 
in excess of 16,000 a mile, the whole subsidy not to exceed $6,400 a mile, was author- 
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ized for a line of railway from a point on the Intercolonial Railway, at or near New 
Glasgow to Country Harbour, and from a point at or near Country Harbour Cross 
Roads to Guysborough, in lieu of the subsidies granted by 1897, chap. 4, and 1899, 
chap. 7, sec. 2, item 34, not exceeding 80 miles. 

The company having applied for this subsidy-, a contract was entered into with 
them, accordingly, on February 19, 1908. 

By the Subsidy Act of 1903, chap. 57, items 19 and 63, the grant of subsidies was 
authorized, on terms similar to the above, for lines of railway from New Glasgow to 
Cross Roads, Country Harbour, via Guysborough, to the Straits of Canso, with a branch 
from Cross Roads down the Country Harbour river to navigable waters, 116 miles ; 
and from Dartmouth through the Musquodoboit valley to a point at or near Melrose, 
to connect there with the railway mentioned in item 19. 

The company having applied, were admitted to contract under both subsidies, the 
two agreements being dated April 19, 1904 ; the railways to be completed by December 
31, 1906. 

No payments have been made up to June 30, 1906. 

NOVA SCOTU SOUTHERN RAILWAY COMPANY. 

(See Annual Report for 1902-03.) 

ONTARIO AND PAOIFIO RAILWAY COMPANY. 

(Name changed to Ottawa and new york railway company, by 60-61 Vic, chap. 67, 

1897. 

(See Annual Report for 1901-02.) 

ONTARIO AND QUEBEC RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See West Ontario Pacific Railway Company, and Annual Report for 1891-92.) 

ONTARIO, BELMONT AND NORTHERN RAILWAY COMPANY, 

(Operated by Central Ontario Railway Company.) 
(See Annual Report for 1896-97.) 

ONTARIO AND RAINY RIVER RAILWAY COMPANY. 

(Amalgamaied with and under the name of the Canadian northern railway company 

under the Act 62-68 Vic, chap, 80,) 

(See Ontario and Rainy River Railway Company in Annual Report for 1902-03, and 
under Canadian Northern Railway Company in present report.) 

ORFORD MOUNTAIN RAILWAY COMPANY. 

(See Annual Reports for 1893-94 and 1894-96.) 

(See No. 594.) 

The history of this railway was given in the annual report for 1894-95, with a 

statonent of the subsidies paid for the then completed line of railway. 
SO-Di 
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By the Subsidy Act of 1903, chap. 67, section 2, item 60, the grant of a subsidy 
of $3,200 a mile, with a further subsidy of 50 per cent on average cost in excess of 
$15,000 a mile, not exceeding in all $6,400 a mile, was authorized for a line of rail- 
way from a point on its main line between Lawrenceville and Eastman to Lake Bon- 
ella, 6 miles ; from Kingsbury to Windsor Mills, 10 miles ; and from Eastman to the 
town line between the township of Bolton and the township of Fotton, 12 miles — ^not 
exceeding in the whole 27 miles. 

The company having applied for these subsidies, contracts were entered into with 
them, accordingly, on March 9, and June 12 and 23, 1905, for the construction of the 
sections above named, under the authority of orders in council, dated March 25, 1905, 
for the two first named sections of 5. and 10 miles, and on February 10, 1905, for the 
last named section. 

During the past fiscal year, payments have been made to the extent of $45,764.50, 
making the total paid to June 30, 1906, including previous subsidies, $168,814.50. 

OTTAWA AND NEW YORK RAILWAY COMPANY. 

(Purchased by New York Central Railroad Company.) 
(See Ontario and Pacific Railway Company.) 

OTTAWA, ARNPRIOR AND PARRY SOUND RAILWAY COMPANY. 

(Now the CANADA ATLANTIC RAILWAY COMPANY, by amolgamafion, under the. Act ÔS-ÔS 

Vic., chap. 81, 1899. 

(See Annual Report for 1898-99.) 

OTTAWA AND GATINEAU VALLEY RAILWAY COMPANY. 

(Name changed to the ottawa and gatineau railway compaxy, by the Act 67-68 Vic., 
chap. 87, which consolidated and amended Acts relating to the company.) 

(Name further changed to the Ottawa northern and wkstern railway company, by 

the Act 1 Edu\ VU., chap. 80, 1901.) 
(See Annual Report for 1903-04.) 

OTTAWA NORTHERN AND WESTERN RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 

(See Ottawa and Gatineau Valley Railway Company and Pontiac Pacific Junction.) 

Railway Company.) 

OSHAWA RAILWAY AND NAVIGATION COMPANY. 

(Name changed to the oshawa railway company, hy 5^-66 Vic., ch. 91.) 

(See Annual Report for 1895-96.) 

PARRY BOUND COLONIZATION RAILWAY COMPANY. 

(Now part of Grand Trunk Railway System.) 
(See Annual Report for 1895-96.) 
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PEMBROKE SOUTHERN RAILWAY COMPANY. 

(See Annual Report for 1899-1900.) 

PHILLIPSBURG JUNCTION AND QUARRY COMPANY. 

(See Annual Report for 1894-95.) 

(Now the PHILLIPSBURO RAILWAY AND QUARRY COMPANY. Name changed hy 58 Vic, 

ch. 66, 1896.) 

(See Annual Report for 1899-1900.) 

PORT ARTHUR, DULUTH AND WESTERN RAILWAY COMPANY. 

(Formerly the thunder bay colonization railway company, now part of the Canadian 

Northern fiaUway System.) 

(See Annual Report for 1892-93.) 

PONTIAC AND RENFREW RAILWAY COMPANY. 

(See Annual Report for 1899-1900.) 

PONTIAC pacific JUNCTION RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report for 1900-01.) 

qu'appelle, LONG LAKE AND SASKATCHEWAN RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report for 1890.) 

QUEBEC BRIDGE 90MPANY. 

(Now the QUEBEC BRIDGE AND RAILWAY COMPANY, — name changed hy the Act 3 Ed. VIL, 

ch. 177, 190S.) 

(See No. 467 and Acts, chaps. 54 and 177 of 1903.) 

This company was incorporated by the Dominion Act, 50-51 Vic, chap. 98 (1887), 
with powers to construct a railway bridge over the River St. Lawrence near Quebec, 
and to arrange the same for the use of foot passengers and vehicles, and to construct 
and operate lines of railway to connect with existing or future lines of railway on 
each side of the river. 

By the Act 60-61 Vic, chap. 69 (1897), the powers of the company were revived, 
and the time for construction was extended to June 29, 1902. 

By the Act 63-64, Vic, chap. 116 (1900), the time for completion was extended to 
June 14, 1906, and the company were further empowered to arrange for the placing 
of electric wires on the bridge and connecting railways, and for the passage of electric 
street railway or tram cars. 
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By the Kailway Subsidy Act, 62-63 Vic, chap. 7 (1899), tlie grant of a subsidy 
to this company of $1,000,000 was authorized for a railway bridge over the River St. 
La\vrence at Chaudière basin, and by the Act of 1900, chap. 8, clause 10, it was made 
applicable, one-third to the substructure and approaches, and two-thirds to the super- 
structure. 

On November 12, 1900, the company were admitted to contract for this subsidy 
work. 

The site and plans of the bridge were approved by the Railway Committee of the 
Privy Council, and by an order in council dated Afay 16, 1898. 

The structure is to be a cantilever bridge, composed of two approach spans of 
220 feet each, two anchor spans of 500 feet each, and a centre span of 1,800 feet from 
oentre to centre of the piers. The under side of the bridge will give a height of 160 
feet above high water. When completed, it will comprise a double track railroad, two 
lines for electric tramways, and two ordinary roads for vehicles and foot passengers. 

Subsidy payments to the extent of $374,353.33 were made up to June 30, 1903. 
No further payments have been made. 

By the Dominion Special Act, 3 Ed. VII., chap. 177, assented to on Jjjly 10, 
1903, the name of the above company was changed to ' The Quebec Bridge and Rail- 
way Company,' with powers to construct lines of railway from the northern terminus 
of the company^s bridge to the city of Quebec, also from the southern terminus of the 
said bridge to a point at or near the intersection of the Grand Trunk Railway with 
the Intercolonial Railway at Chaudière Curve, or to some point on those lines near 
named section to connect with the line of the Canadian Pacific Railway. Other 
powers of a general commercial character were granted. The jwwers of the company 
for the construction of all its authorized works were extended to July 10, 1910. 

Negotiations were had having in view entry into agreement for the guarantee by 
the government of the bonds of the company, and for conveying to the government, 
at its option, the bridge, railways and property of the company. 

Under the authority of an order in council, dated October 19, 1903, and under 
the same date, the company entered into an agreement with the government, accord- 
ingly, subject to ratification by» parliament; and by Public Act of the same year, 
1903, chap. 54, such agreement, annexed as a schedule to the Act was so ratified and 
confirmed, subject to the provision that the consent of parliament shall be given be- 
fore the government exercise the right of taking over the company's property. It 
was further provided that the Governor in Council should have the right to appoint 
three directors of the company. 

By this agreement the company releases the government from any claim for the 
unpaid balance of the subsidy of $1,000,000 granted to them, and the government 
agrees to guarantee the principal and interest of the company's bonds to the extent 
of $6,678,200, such bonds to be payable in 50 years from the date thereof, bearing in- 
terest at 3 per cent per annum, payable half-yearly, and to be a first charge, secured 
by a mortgage, upon all the company's franchises, tolls, and property of whatsoever 
kind, the mortgage to secure such securities to be made to a trustee or trustees ap- 
proved by the Governor in Council and to be subject to like approval, the government 
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to have the right to. take possession of the undertaking and property at any time on 
one month's notice, paying the s^iareholders the amount of their stock at par value» 
not exceeding $266,586.70, with simple interest at 5 per cent, and an addition of 10 
per cent on the par value of fully paid-up shares, and assuming the approved obliga- 
tions of the company for construction, operation and maintenance, according to the 
terms of the aforesaid bonds and the mortgage securing the same. The date for the 
completion of the works was fixed as by December 1, 1906. 

In pursuance of this authority there was executed, on February 1, 1904, between 
the Quebec Bridge and Railway Company, the Royal Trust Company (Montreal), 
and His Majesty, a mortgage trust deed, conveying to the said trust company as 
trustees all the property and franchises of the bridge company and providing for the 
issue of bonds to the extent of $6,678,200. 

In pursuance bi the requirements of the said agreement, the plans, profiles and 
specifications of the company's proposed railway works have been approved, as fol- 
lows : — 

By order in council of January 27, 1904, for the line from the northern terminus 
of the bridge to Champlain market, in the city of Quebec, 6 -44 miles, and by an order 
in council of February 2, 1904, from the south terminus of the bridge to a point of 
junction with the Intercolonial Railway, 12,600 feet. 

Under the terms of the company's aforesaid agreements in respect of the bond 
guarantee, the amount of the issue of bonds is to be fixed by the Chief Engineer's 
certificate as to the value of the work done and materials delivered, from time to time, 
on the company's works. 

A new agreement was made on February 9, 1906, between the company, the King 
and the Bank of Montreal for a further advance not exceeding $1,250,000, at 6 per cent, 
to be paid over to the Royal Trust Company, who are to pay the company 80 per cent 
(or, with the consent of the bank, a greater percentage) of the par value of the bonds 
mentioned in the Chief Engineer's certificates. 

An agreement, dated March 3, 1906, was made between the Company and the King 
in order to carry out the above. 

Up to June 30, 1904, no certificates were issued. 

During the fiscal year 1904-05, certificates were issued showing work done and 
and materials delivered to the value of $1, 989,162.85, justifying the issue of bonds to 
the extent of $2,340,186. 

During the past fiscal year, 1906-06, certificates were issued showing work done 
and materials delivered to the value of $1,593,980.13, justifying the issue of bonds to the 
extent of $1,698,875. 

The total value of work done and materials delivered, as certified to up to June 
3^). 1906, was $3,583,142.98, justifying the issue of bonds to the extent of $4,039,061. 

QUEBEC CENTRAL RAILWAY COMPANY. 

(See Annual Report of 1895-96.) 
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QUEBEC AND LAKE ST. JOHN RAILWAY COMPANY. 

(See Annual Report of 1895-96.) 
(See No. 601.) 
The history of this railway was given in the annual report for 1895-96, with a 
statement of the subsidies paid for the then completed lines of railway. 

By the Railway Subsidy Act, 3 Edw. VII., (1903) chap. 57, section 2, item 57, 
the grant of a subsidy of $3,200 a mile, with an addition of 60 per cent on average 
cost in excess of $15,000 a mile, limited in all to $6,400 a mile, was authorized for 
a line or railway from La Tuque on the St. Maurice river to a point on the Lake 
St. John Railway near the River Jeannotte, not exceeding 35 miles. 

The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on October 12, 1904, under authority of an order in council dated 
May 5, 1904. 

During the past fiscal year, payments have been made to the extent of $86,016, 
the total paid up to June 30, 1906. 

It may be observed that the company had previously been subsidized, under 
various Acts, for a line of railway from Quebec to Lake St. John, 186 miles, includ- 
ing a bridge across the St. Charles river, and also for the Chicoutimi branch, 72 miles, 
the aggregate payments for these works amounting to the sum of $1,006,743.50. 

QUEBEC, MONTMORENCY AND CHARLEVOIX RAILWAY COMPANY. 

(Now the Quebec Railway, Light and Power Company.) 
(See Annual Report of 1894-95.) 

QUEBEC AND NEW BRUNSWICK RAILWAY COMPANY. 

(See No. 517.) 

This company was incorporated by the Act (1900), 63-64 Vic, chap. 75, with 
powers to construct a railway from Connor station on the St. Francis Branch of the 
Temiscouata Railway (NeW Brunswick) to a point on the Intercolonial Railway at 
or near St. Charles Junction, or a point on the Quebec Central Railway at or near 
St. Anselme, or a point on the Grand Trunk Railway at or near Chaudière Junction 
(Quebec) a distance of about one hundred and thirty miles. 

By the Railway Subsidy Act of 1901, 1 Edward VII., chap. 7, item 2, the grant 
of a subsidy of $3,200 a mile, with a further subsidy of 50 per cent on an average ex- 
penditure in excess of $15,000 a mile, the whole subsidy not to exceed $6,400 a mile, 
was authorized for a railway from a point at or near St. Charles or at or near Chau- 
dière Junction or a point on the Quebec Central Railway, near St. Anselme, towards 
the present terminus of the St. Francis Branch of the Temiscouata Railway, not <ix- 
ceeding 45 miles, and for a line of railway from the mouth of the St. Francis river. 
New Brunswick, westerly towards Chaudière Junction, not exceeding 15 miles, in lieu 
of the subsidy granted by 1900, chap. 8, sec. 2, item 23 ; also for a line of railway in 
extension of the St. Francis Branch of the Temiscouata Railway to the mouth of the 
St. Francis river. New Brunswick, in lieu of the subsidy granted by 1899, chap. 7, 
sec. 2. item 43, not exceeding 3 miles; in all not exceeding 63 miles. 
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The company having applied for this subsidy, a contract was entered into with 
them, accordingly, on August 25, 1902. 

No payments have been made up to June 30, 1906. 

RED DEER VALLBY RAILWAY AND COAL COMPANY. 

(See Annual Report for 1902-03.) 

RESTIGOUOHE AND WESTERN RAILWAY COMPANY. 

(Now International Railway Company of New Brunswick, which see.) 

(See No. 627.) 

This company was incorporated by the Act of the province of New Brunswick, CO 
Vic, chap. 82 (1897), with powers to construct a railway from Campbellton, to a point 
on the River Saint John between Grand Falls and Edmundston. 

By the Subsidy Act 60-61 Vic, chap. 4 (1897), there was authorized a subsidy for 
a railway from Campbellton ,on the Intercolonial Railway, towards Grand Falls, N.B., 
20 miles, $3,200 a mile, with an addition of 60 per cent on the cost in excess of $15,000 
a mile; the whole not to exceed $6,400 a mile. This was in lieu of a previous subsidy 
to a specified company. 

The Restigouche and Western Railway Company having applied, were admitted 
to contract for the work on December 24, 1897. 

During the fiscal year 1903-04, subsidy to the extent of $30,208 was paid, making 
the total payments $77,138 up to June 30, 1904. 

By the Subsidy Act, 1 Edward VII. (1901), section 2, item 12, the grant of a 
subsidy of $3,200 a mile, with an addition of 60 per cent on the cost in excess of 
$15,000 a mile, limited in all to $6,400 à mile, was authorized for its line of railway 
from Campbellton on the Intercolonial Railway, New Brunswick, towards Grand 
Falls, in lieu of the subsidy granted by 1897, sec. 2, paragraph 10, not exceeding 20 
miles. 

The company having applied for this subsidy, a contract was entered into with 
them, acordingly, on February 17, 1904, under authority of an order in council dated 
the 12th of that month. 

During the past fiscal year, subsidy to the extent of $50,070.07 was paid, under 
an order in council dated January 22, 1906, authorizing payment of the sum of $50,862, 
the full amount due upon the completion of this section of railway, leaving a balance 
of $791.93 for the settlement of certain outstanding claims. 

SOHOMBERQ AND AURORA RAILWAY COMPANY. 

(See Annual Report of 1903-04.) 

8HUSWAP AND OKANAGAN RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report of 1894-95.) 
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SOUTH NOBFOLE RAILWAY COMPANY. 

(Operated by Grand Trunk Railway Company.) 
(See Annual Report of 1888-89.) 

SOUTH SHORE RAILWAY COMPANY (of NeW BrunSwick). 

(See Annual Report of 1896-97.) 

SOUTH SHORE RAILWAY COMPANY, QUEBEC. 

(See Annual Report of 1904-06.) 

ST. CATHARINES AND NIAGARA CENTRAL RAILWAY COMPANY. 

(Now Niagara, St. Catharines and Toronto Railway Company, electric.) 

(See Annual Report of 1895-96.) 

ST. CLAIR FRONTIER TUNNEL COMPANY. 

(See Annual Reports of 1690-91 and 1891-92.) 

ST, GABRIEL DE BRANDON AND STE. EMELIE DE l'eNERGIE RAILWAY COMPANY. 

(See Annual Report for 1902-03.) 

ST. JOHN VALLEY AND RIVIERE DU LOUP RAILWAY COMPANY. 

(See Annual Report for 1893-94.) 

ST. STEPHEN AND MILLTOWN RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Reports for 1895-96 and 1900-01.) 

ft 

STEWIACKE VALLEY AND LANSDOWNE RAILWAY COMPANY. 

(Now part of the Dominion Atlantic Railway System.) 

(See Annual Report 1895-96.) 

ST. LAWRENCE AND ADIRONDACK RAILWAY COMPANY. 

(Operated by New York Central Railroad.) 
(See Annual Reports for 1893-94 and 1900-01.) 

ST. LAWRENCE, LOWER LAURENTIAN AND SAGUENAY RAILWAY COMPANY. 

{Name changei to laurentian railway company, hy Provincial Act 61-62 Vic,, ch. 108,) 

(See Annual Report for 1891-92.) 

ST. LOUIS AND RICHIBUCTO RAILWAY COMPANY. 

(See Annual Report for 1884-85.) 
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ST. Mary's river railway company. 

(See Nos. 496, 614.) 

This company was incorporated by the Dominion Act, 63-64 Vic, chap. 79 (1900), 
with powers to construct a railway from some point between Lethbridge and Stirling, 
on the railway of the Alberta Railway Company to some point on the international 
boundary line, between ranges 24 and 30, west of the 4th meridian, N.W.T., and, with 
the approval of the Governor in Council, to build branch lines, limited to 15 miles 
each in lengUi. 

By the Dominion Act, 4 Ed. VII., chap. 43 (1904), this company has been author- 
ized to amalgamate with the Alberta Railway and Coal Company and the Canadian 
North-west Irrigation Company, under the name of the Alberta Railway and Irriga- 
tion Company. 

By the Subsidy Act of 1903, chap. 57, item 70, the grant of a subsidy of $3,200 a 
mile, with an addition of 50 per cent on cost in excess of $15,000 a mile, limited in 
all to $6,400 a mile, was authorized for a line of railway from Spring Coulee, cross- 
ing St. Mary's river at Cardston, 16 miles, and from a point on this line to or near 
the intake of the irrigation canal, about 16 miles, in all, not exceeding 32 miles. 

The company having applied, they were ^admitted to contract, on March 14, 1904, 
the lines to be completed by August 1, 1905. The gauge of this railway being 3 feet 
only, the subsidy payable under the said contract is limited to $3,200 per mile. 

During the fiscal year 1904-05, subsidy was paid to the extent of $32,134, making 
the total payments up to June 30, 1905, $148,094. 

No further payments have been made up to June 30, 1906. 

TÉMISœUATA RAILWAY COMPANY — RIVIÈRE DU LOUP TO EDMUNDSTON. 

(See Annual Report for 1892-93.) 

THOUSAND ISLANDS RAILWAY COMPANY. 

(See Annual Reports for 1895-96 and 1901-02.) 

TILFONBURG, LAKE ERIE AND PACIFIC RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report of 1904-05.) 

TOBIQUE VALLEY RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report for 1893-94.) 

TORONTO, GREY AND BRUCE RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Annual Report for 1887-88.) 
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TRANS-CANADA RAILWAY COMPANY. 

(See No. 540.) 

This company was incorporated under the name of * The Trans-Canadian Rail- 
way Company/ by the Act 68-69 Vic, chap. 28 (1896), with powers to construct a 
railway from a point at or near the city of Quebec; thence westerly and as nearly as 
practicable in a straight line to a i)oint north of Lake Winnipeg; thence westerly by 
way of the Yellow Head or other convenient and practicable pass in the Rocky 
mountains; and thence by the Skeena river to Port Simpson or Port Essington, with 
the option of adopting any other more feasible route west of the Rocky muntains to 
reach a point on the Pacific coast between fifty-two and fifty-five degrees north lati- 
tude. 

Powers were also given for operation of vessels in connection with their railway; 
for wharf, dock, elevator and warehouse construction, and for production and use of 
electric power; also for telegraph and telephone lines to any point on James' bay, 
Hudson bay and Hudson straits. 

Additional powers were given by the Act of 1894, chap. 66, for the conslruction 
of a branch from the main line at the St. Maurice river, Quebec, thence southerly to 
the village of Montcalm in the parish of St Liguori, and thence in a direct line to 
the city of Montreal; the construction oi such a branch not to be commenced until 
after two hundred miles of the main line beginning at the city of Quebec has been 
constructed and put into operation. This Act also changed the name of the company. 

By the Act 2 Edw. VII., chap. 108 (1902), the time for the construction of the 
railway authorized by the above Acts, was extended to May 15, 1912: their jwwers 
of construction were also extended as follows : — To enable the company to * continue 
the construction of its main line, which was commenced at Roberval on the Quebec 
and Lake St. John Railway, from that point in a westerly or north-westerly direction/ 
and to build ' a branch line from the nearest iwint on its main line to deep water near 
the mouth of the Nottaway river,' (which empties into James' bay), and also ' a branch 
line from Chicoutimi to the mouth of the Saguenay river at or near St. Catharine's 
bay ' ; also, with the sanction of the Governor in Council, to enter into an agreement 
with the Great Northern Railway of Canada, the Quebec and Lake St. John Railway 
Company, or the Canadian Northern Railway Company, for conveying or leasing its 
railway, or for an amalgamation with such company. 

By the Railway Subsidy Act of 1901, 1 Edw. VIL, chap. 71, item 25, the grant 
of a subsidy of $3,200 a mile, with a further subsidy of 60 per cent on average ex- 
penditure in excess of $15,000 a mile, the whole subsidy not to exceed $6,400 a mile, 
was authorized ' for a line of railway from Roberval, Quebec, westward towards James' 
bay, not exceeding 60 miles.' 

The company having applied for this subsidy, a contract was entered into with 
them accordingly, on January 19, 1903. 

No payments have been made up to June 30, 1906. 

UNITED COUNTIES RAILWAY COMPANY. 

(Now part of Deleware and Hudson Railroad System.) 
(See Annual Report for 1900-01.) 
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VAUDREUIL AND PBESCOTT RAILWAY COMPANY. 

(Leased to Canadian Pacific Railway Company.) 
(See Montreal and Ottawa Railway Company.) 

m 

WATERLOO JUNCTION RAILWAY COMPANY. 

- (Operated by Grand Trunk Railway.) 
(See Annual Report for 1891-92.) 

WESTERN COUNTIES RAILWAY COMPANY. 

(Name changed to the Yarmouth and annapolis railway company, hy 66 Vic., ch 68.) 

(Name further changed to the dominion Atlantic railway company, hy 67-58 Vic, 

ch. 69.) 

(See Annual Report for 1894-95.) 

I west ONTARIO PACIFIC RAILWAY COMPANY. 

(Leased to Ontario and Quebec Railway Company — C.P.R.) 
(See Annual Report of 1890-91.) 

WOODSTOCK AND CENTERVILLE RAILWAY COMPANY. 

(See Annual Report for 1895-96.) 

YARMOUTH AND ANNAPOLIS RAILWAY COMPANY. 

(See Western Counties Railway Company.) 

YORK AND CARLETON RAILWAY COMPANY. 

(See Annual Report for 1901-02.) 

LAND SUBSIDIES. 

A number of companies have been aided by subsidies in land, duly authorized by 
parliament and granted by the Department of the Interior, to whose report reference 
must be had for information as to their position. 

In the annual report of this department for 1895-96 information was given as to 
a number of these land subsidized companies. 

CANALS. 

The total expenditure charged to capital account on the original construction and 
subsequent enlargement of the several canals of the Dominion up to June 30, 1906, 
amounts to $90,846,879.60. In addition, an aggregate of $23,548,402.07 has been ex- 
pended from the consolidated fund, covering repairs, renewals, maintenance and opera- 
tion of these works, making a total of $114,395,281.67. The total revenue derived 
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therefrom, including tolls and rental of lands and water powers, amounts to $13,513,- 
583.32. 

The canal expenditure for the fiscal year ended on June 30, 1906, was as follows : — 

On construction and enlargement a total of $1,552,121.21, charged to capital, being 
less by $519,472.51 than in the previous year, and further amounts aggregating $1,205.- 
901.11, a reduction of $46,209.92, charged to the consolidated fund, namely, $319,877.14, 
for maintenance, a reduction of $34,476.43, charged to income ; also $497,694.77 for 
staff, an increase of $13,870.40, and $388,329.20 for repairs, a decrease of $26,603.89, 
the last two classes of expenditure being charged to revenue, making the total cannl 
exi)enditure for the fiscal year $2,758,022.82, a reduction, compared with the previous 
year of $565,682.43. 

The total net amount collected for the fiscal year amounted to $108,067.76, of which 
$101,717.32 was for hydraulic rents, the balance being from wharfage dues, fines, &c. 
No tolls are charged on any of the Dominion Canals.* 

On July 1, 1905, the balance of rents unpaid was $133,686.47, and the rents accrued 
during the year amounted to $121,069.30, making a total of $254,755.77. The rents 
received amounted, as above, to $101,717.32, leaving a balance of rents uncollected on 
June 30, 1906, amounting to $149,400.67. 

, Summaries of these expenditures and receipts will be found in the statements 
furnished by the accountant of the department, printed in the appendices. Part I, of 
the present rei)ort. 

The above fiigures relate to the fiscal year 1905-06, but very voluminous statistics 
relating to the canal traffic, and various commercial statistics, for the season of navi- 
gation of the year 1905 will be found in the ' Canal Statistics,' which are issued as 
a separate report. 

The principal facta of the statistics are, however, summarized as follows: — 

The total traffic through the several canals of the Dominion for the season of 
1905 amounted to 9,371,744 tons, an increase of 1,115,508 tons compared with the pre- 
vious year. This includes 5,473,406 tons passing through the Sault Ste. Marie canal, 
against 5,030,705 tons in 1904. The amount of tolls that would have accrued had they 
been in force would be $354,447.06. 

The following features of the principal canal traffic during the season of 1905 
will be of interest: — 

On the Welland canal 1,092,050 tons of freight were moved, an increase of 280,679 
tons, of which 597,305 tons were agricultural products, an increase of 222,555 tons, and 
157,670 tons produce of the forest; of coal 172,642 tons were carried; 859,991 x^assed 
eastward, and 232,059 tons westward. 1,075,968 tons were through freight, of which 
848,007 tons passed eastward. 

Of the through freight, Canadian vessels carried 369,866 tons, an increase of 61,144 
tons, and United States vessels 478,141 tons, an increase of 166,785 tons. 

The total freight passed eastward and westward through this canal to United 
States ports was 175,069, a decrease of 77,422 tons compared with the year 1904. 
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The quantity of grain passed down the Welland and St. Lawrence canals to 
Montreal was 341,431 tons, an increase of 143,185 tons compared with the previous 
year; of this, none was transhipped at Ogdensburg, as against 40,641 tons tran- 
shipped in 1903. The further quantity of 34,199 tons of grain passed down the St. 
Lawrence canals, only, to Montreal, making the total 375,630 tons. 

On the St. Lawrence canals 1,752,855 tons of freight were moved, an increase of 
325,539; of which 827,720 were east bound through-freight, and 252,558 tons west 
bound through-freight, 744,630 tons were argicultural products, 620,986 tons merchan- 
dise, 454,600 tons coal, and 247,222 tons forest products. 

One hundred and fifteen cargoes aggregating 180,206 tons, were taken to i^fontreal 
in 1906, seventy-two cargoes, aggregating 116,095 tons, in 1904, seventy-four cargoes 
of grain, aggregating 99,582 tons, were taken down direct to Montreal through the 
Welland and St. Lawrence canals in 1903, as against thirty-seven aggregating 36,253 
tons, in 1902, twenty-two cargoes, aggregating 17,303 tons, in 1901, and fifteen cargoes, 
aggregating 7,924 tons in 1900. 

On the Ottawa river canals the total quantity of freight moved was 371,341 tons, 
an increase of 35,348, of which 343,255 tons were produce of the forest. 

On the Chambly canal 447,069 tons were moved, a decrease of 1,118, of which 
304,272 tons were produce of the forest, and 75,816 tons of coal. 

On the Kideau canal 59,864 tons were carried, an increase of 4,744; 27,044 tons 
being the product of the forest, and 11,200 tons of coal. 

On the St. Peters canal 81,077 tons were carried, an increase of 7,661, of which 
53,658 tons were merchandise, 43,741 tons coal. 

On the Murray canal 29,421 tons passed, an increase of 982, and 2,686 tons of 
this were the product of the forest. 

On the Trent Valley canal, 45,231 tons were moved, of which 44,058 tons were 
the product of the forest. 

On the Sault S te. Marie canal, the total movement of freight was 5,473,406 tons, 
being an increase of 442,701 tons carried in 6,662 vessels, the number of lockages being 
4,031. Of wheat 25,984,339 bushels, and of other grain 6,075,420 bushels were car- 
ried; 1,717,441 barrels of flour, 2,919,237 tons of iron ore, 947,224 tons of coal, and 
21,220,800 feet, board measure, of lumber ; most of these items show an increase. The 
total traffic at this point ,accommodat€d by the canals, the American and Canadian, 
amounted to 44,275,596 tons, an increase of 12,726,975 tons, carried in 21,681 vessels, 
an increase of 6,566. The total quantity of wheat carried was 68,558,000 bushels, an 
increase of 18,516,155, and of other grain 39,285,107 bushels, an increase of 8,062,060 
Of lumber the total was 964,768,800 feet, board measure, an increase of 41,656,820.* 



* Following the course adopted for some years past, the following facts relating to the traffic 
passing tlirough both the United States and the Canadian canals at Sault Ste. Marie during the 
season of 1905 have been compiled from the ' Statistical Report of Lake Commeree/ prepared 
under the diTOctioo of Colonel Charles E. L. B. Davis, of the Corps of Engineers, U. S. Army, 
a report of the higheot value and interest as indicating the wonderful growth of the north- 
western section of /this continent during the past 51 years since the date, 1855, of the opening 
of the canal, built at a cost of $1,000,000 by the state of Michigan. This was the first ship 
canal, but a small canal with a lock 38 feet long, and 8 feet 9 Inches wide, and with a lift of 9 
Ceet,'had been Jjiuilt in 1797-98, by the Northwest Pu.r Company on the Canadian side of the 
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In connection with the question of canal versus railway transport of grain from 
the west, it may be noted that whereas grain and pease passed down to Montreal 
through the Welland and St. Lawrence canals to the extent of 341,431 tons, an increase 
of 143,185 tons, compared with the previous year, the quantity carried to Montreal via 
the Canadian Pacific and Grand Trunk railways amounted to 148,377 tons, a de- 
crease of 6,248 tons. Over the route from Depot Harbour on Georgian bay. Lake 
Huron, via the Canada Atlantic Railway to Coteau Landing, at the head of the 
Sdulanges canal, thence by barge to Montreal, in the season of 1903 the total freight 
carried was 315,779 tons, 109,937 tons were com and 175,954 wheat; in ; 1904, the 
total freight carried was 209,260 tons; 61,675 tons were com and 137,338 tons were 
wheat. In 1905 the total i freight was 254,378 tons; 54,272 tons were com and 168,966 
tons were wheat. 



river, far the accommodation of batteaux. It, however, was destroyed in 1814 by the American 
troops. 

In 1865 there were 193 passages of vessels, carrying 14.503 tons of freight. Neither wheat 
nor other grain formed part of this freight. In 1905 there were 21.679 passages of yessele, the 
total freight carried being 44.270.680 tons, valued at $416.966,484 ; this quantity comprised 
68,321.288 bushels of wheat and 39.226,376 bushels of other grain, all east-bound. This marvel- 
lous expansion of oomrmerce has chiefly taken place during the past 17 years; the total freight 
carried in 1888 amounting to only 6,411.423 tons. 

The following are the principal features of the operations of the season of 1905 for both 
the American and Canadian canals:— 

All tonnage is net tons of 2.000 lbs. No tolls are charged. 

The sieason of navigation lasted for 8 months and 10 days, the American canals being opened 
for 246 days and the Sanadian canal for 255 days. 

The depth of water admitted of the passage of vessels drawing 19| feet. 

The total freight passed through these canals aggregated 44.270.680 tons, an increase, com- 
pared with the preceding season of 12,253,561 tons, or 31 per cent. 54.204 paseengers were 
carried, an increaae of 16.509, or 44 per cent. 

The traffic on the United States canals was 88 per cent of the total freight, or 31,121.233 
tons, and 52 per cent of the total passengers, or 28,401, or an increase of 46 per cent in freight, 
compared with the season of 1904, and in paseengers of 31 per cent. On the Canadian canal the 
freight carried was 5.468.490 tons, or 12 per cent of the to-tal, and 25,300 passengers, or 48 per 
cent lot the total number. Gonxpared with the season of 1904, there was an increase of 9 per 
cent in freight, and 60 per oen«t in the ntumber of passengers. 

The total value of the freight was $416,965,4«4. an average value of $9.42 per ton. The 
amount paid for freight transport was $31.420,584.54. The average distance freight was carried 
was 833-3 miles, and the total of mile-tons, 36,892,797,973. 

The total number of registered vessels using the canals was 910. an increase of 24, and 
there were, in addition, 729 passages by unregistered vessels. The total value of the regis- 
tered vessels was $78,64S),300. United States vessels carried 95 per cent of the total freight, 
and Canadian 5 per cent. 

Of the 910 registered vessels in commission 813 were American, valued at $72.211.300, aggre- 
gating 1,302,924 registered tons capacity, and 97 Canadian, valued at $5,429,000, aggregating 
68,356 registered tons. 

606 were American* steamers, valued at $66,746,00t), aggregating 6,061.016 registered tons, and 
86 Canadian steamers, valued at $6.S)60,000, of 57,970 tons. 

There were 207 registered American sailing vessels, vaUied at $6,465,300, of 241,908 tons 
registered, and 11 Canadian valued at $379,000. having an aggregate registered tonnage of 10,386 
tons. 

Unregistered craft carrying freight to the extent of 66,652 tone made 729 passages. Of this 
Quantity 11,884 tons were carried by American and 54,768 tons by Canadian. 

Out of the 21,679 passages of the season, 3.633 were by 89 vessels under 100 tons register, 
their average being 35 tons. 

Twenty-eight new vessels, all steam freighters, were put In commission, ranging from 260 
^eet to 1569 tfeet In dength. The increase in capacity «of the vessels continues to be marked. In 
1884 there were no boats carrying more than 4,000 tons, and of these only 18 carried between 
3 (WO and 4 000 tons. In 1905 there were 148 of from 3,000 to 4,000 ^one capacity ; 44 of from 
4*000 to 5 Odo tons ; 22 of from 5.000 to 6,000 tons ; 57 of from «,000 to 7,000 tons ; 60 of from 
7 000 to 8000 tons * 51 of from 8.000 to 9,000 tons ; 14 of from 5,000 to 10,000 tons ; 10 of from 
li) 000 to 11 000 ton's ; 7 of from 11,000 to 12.000 tons ; and 3 of 12.O0«0 and over. In 1904 there 
was onlv one vessel' over 10.000 tons rapacity. As to the dimensions of these vessels, there 
were 184 between 300 and 400 feet in length, 128 between 400 and 500 feet, and 23 between 500 and 
600 feet and of 56 feet beam. The largest single cargo was 12,368 tons, carried by the steamer 
« 1? w fîarrv » The larKcst season's work was performed by the steamer ' Augustus B. Wolvln,' 
whose totll amounted to 274.401 tons carried, with a total of 249,038.482 mile-tons. 

Th^PA were 21 679 passages through the canals, an increase of 5,559. of which 16.019 were 
through the Ameri'can and 5.660 through the Canadian canal ; they were covered by 13.792 lock- 
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The quantity of grain carried to tide watermen the New York state canals was 
216^7 tons, a decrease of 10,630 tons, while the quantity carried by the railways 
of the state to tide water amounted to 8,164,540 tons, a decrease of 116,967. 

Of the total east and west bound freight carried by the state of New York railways 
(the Erie, the Champlain, the Black river, the Cayuga and Seneca, and the Oswego), 
and the competing railways (the New York Central and the Erie Railway) respectively 
(amounting in 1905 to 73,763,141 tons— less by 5,242,646 tons than in 1904), the pro- 
portion carried by the canals has fallen steadily from 68 -9 per cent in 1859 and 47 *0 
per cent in 1869, to 6 -8 per cent in 1898, 7 -2 in 1899, 5 -2 in 1900, 6 -1 in 1901, 6 -6 
in 1902, 5-6 in 1903, and 4-6 in 1904, and 4-5 in 1905. These canals carried in 1905, 
3,226,896 tons, an increase of 88,349 tons. 

ftses, an Increase of 3,477 ; of thoae 9,767 were through the American locks an^ 4,086 through 
tbe Canadian lock. 

The principal items of freight» compared with the previous year, were as follows : — 

Coal. 6,619,056 tons, of which 984,701 tons were hard, a decrease of 6,527 tons, and 5,624,356 
tons soft, an increase of 60,714 tons ; flour, 6,772,719 barrele, an increase of 1,062,181 barrels ; 
wheat, 68,321,288 bushels, an increase of 18,392,419 bushels ; grain, other than wheat, 39,229,663 
bushels, an increase of 6,198,561 bushels (this comprised 637,591 bushels of rye, 12,649,232 bushels 
of oats, 778,906 bushels of corn, 10.188,256 bushels of barley, and 14,980,569 bushels of flax) ; 
manufactured and pig iron, 237,696 tons, an increase of 7,711 tons ; salt, 423,122 barrels, an in- 
crease of 57,663 barrels ; copper, 106,520 tons, an Increase of 3,085 tons ; iron ore, 31,332,637 
tons, sS^ increase of 11,696.840 tons ; liunber, 966,806 M. ft. B.M., an increase of 43,626 ; silver 
ore, 41 tons, a decrease of 1,316 tons ; building stone, 10,899 tons, a decrease of 10,194 tons ; 
general merchandise, 836,583 tons, an increase of 104,674 tons. 

Of the monetary value of the freight carried, coal constituted 4*97 per cent ; cereals, in- 
cluding flour, 28*16 per cent ; iron (ore manufactured and pig), 27*12 per cen.t ; copper, 7*28 
per cent, ; lumber, 4-28 per cent ; and all other products, 28*19 per cent. 

The east-bound traflic from Lake Superior aggregated 36,778.738 tons, the bulk being raw 
material, cereals, minerals and lumber, of which quantity 8,316,970 tons went to Lake Michigan 
ports, 3,307,802 tons in American vessels from American to American ports, 8,418 tons in Ameri- 
can vessels, and 750 tons in Canadian vessels from Canadian to American ports. To Lake Huron 
there were carried 1,182,208 tons, of which' 160,492 tons were carried by American vessels from 
American to American ports, and 2K),161 tons to Canadian ports ; 33,232 tons were taken by 
American vessels from Canadian to American ports. Canadian vessels carried 829,740 tons from 
Canadian to (Xinadian ports, 4,899 tons from Canadian to American, and 123,684 tons from 
American to Canadian ports. To Lake Erie. 31,883,178 tons were taken, of whioh American 
▼essels carried 31,360,649 tons from American to American ports, 5,676 tons from American to 
Canadian ports, and 369,926 tons from Canadian to American ports. Canadian vessels carried 
16 666 tons from Canadian to Canadian ports, 138,963 tons from Canadian to American, 
and 1,300 from American to Canadian ports. To Lake Ontario, the total carried was 396,382 
tons of which 33,302 tons were taken in American vessels from American to American ports ; 
96 416 tons from American to Canadian ports and none from Canadian to American ports. 
Canadian vessels carried 242,065 tons from Canadian to Canadian ports, none from Canadian to 
American and 24,600 tons from American to Canadian ports. 

The weet-bound traflic to Lake Superior aggregated 7,491,942 tons. From Lake Michigan, 
39,794 tons were carried in American vessels from American to American porU ; 2,867 tons from 
American to Canadian. There was no further traflic to this lake. From Lake Huron, 93,756 
tons were carried in American vessels from American to American ports, 7,377 tons from 
American to Canadian, and 3,446 tons from Canadian to American ports. Canadian vessels 
carried 260,878 tons from (Canadian to Canadian ports, 16,792 tons from Canadian to American. 
and 478 tons from American to Canadian ports. From Lake Erie, American vessels carried 
€ 109 961 tons from American to American ports ; 378.490 tons from American to Canadian ; 
none from Canadian to American. Canadian vessels carried 12 tons from Canadian to Canadian 
ports ; 1,120 tons from Canadian to American, and 481,425 from American to Canadian. From 
Lake Ontario 23,656 tons were carried by American vessels from American to American ports ; 
2 744 tons from American to Canadian, and 2,276 tons from Canadian to American. Canadian 
vessels carried 63,261 tons from Canadian to Canadian ports ; 4,279 tons from Canadian to 
American, and 9,366 tons from American to Canadian ports. . , , .* 

The transportation charges per unit, including loading and unloading, on the principal items 
were as follows :-Coal, $0.33 ; flour, $0.14 ; wheat and other grain, $0.23 per bushel ; manu- 
factured iron. 12 per ton ; pig iron, $1.60 per ton ; copper, $1.2d per ton ; iron ore, $0.68 ; 
i««w t2 4K nJr M ft B M ' silver Ore. $1.50 per ton ; and general merchandise, $2 per ton. 
ÎS touf 4aï;^i «ggreS $1mW.584.M, of which those on coal amounted to $2,151,288.48 ; 
on wheat 81 571.389.62 : and on iron ore, $21.306,193.16. 

The troniporiation charges per ton per mile averaged 0:065 of a cent, the average cost per 

ton being 71 cents. 
20 — K 



IXVi DEPARTMENT OF RAILWAYS AND CANALS 

6-7 EDWARD VII.. A. 1907 

The enlarged Erie Canal, between Buffalo and Albany, is 350^ miles long; com- 
prises 72 locks, 110x18 feet, with a depth of 7 feet of water, accommodating, as a 
maximum, vessels of 240 tons burden. The original canal was completed in 1836, and 
the enlargement in 1862. The total cost of construction was $51,609,200. 

By means of the enlarged Canadian canal system and the intermediate waterways 
a minimum depth of fourteen feet of water from Lake Superior to the head "of the 
ocean navigation at Montreal is afforded; the smallest locks being 270 feet in length 
and 46 feet in width, intended, for the purpose of ordinary traffic, to accommodate 
vessels 255 feet long and 44 feet beam.* 

The through route between Montreal and Port Arthur, on the west shore of Lake 
Superior, open as a 14-foot navigation, comprises 73 miles of canal, with 48 locks, and 
1,160 miles of river and lake waters, or a total of 1,223 miles. From Montreal to 
Duluth, at the southwest of Lake Superior, the total distance is 1,357 miles, and 
to Chicago, 1,286 miles. A sunmiary of this route will be found in the Chief Engineer's 
Report, Part IL, and further details of the several works in the pages immediately 
following. At Port Arthur and at Fort William (about six miles distant), the Cana- 
dian Pacific Railway gives conununication westwards and eastwards, and the Canadian 
Northern Railway westwards and with the south. A line of railway is being built' from 
these iwints by the Grand Trunk Pacific Railway to give communication with the 
Transcontinental Railway, west. 

The approaches to the canals and the channels through the intermediate river 
reaches are well defined, and are lighted with gas buoys under the control of the 
Department of Marine and Fisheries, admitting of safe navigation, is in the hands of 
competent pilots, both by day and night. In the cases of the Sault Ste. Marie, the 
Welland, the Cornwall and the Soulanges, they are well lighted throughout by elec- 
tricity, and the Lachine is partially so lighted. The Sault Ste. Marie, the Cornwall and 
the Soulanges canals are electrically operated. Installations for electrical operation of 
the Welland canal and the Lachine canal are in progress. The Farran's Point canal 
is lighted with acetylene gas. 

The extensive improvement works being carried on at Port Colbome, the Lake Erie 
entrance of the Welland canal, comprise the deei)ening of the approach to the canal 
to 22 feet, and the construction of two docks, with piers, 200 feet wide, upon which 
grain elevators will be erected for the transference of grain to vessels adapted to the 
canal navigation, when required. 

The foundations for an elevator of 2,000,000 bughels capacity are completed. It 
is not, however, proposed to afford, at the outset, bin accommodation for more than 
800,000 bushels, a capacity which is downed sufl^cient as a test of the new system and 
pending further information as to the requirements of the grain trade. The plans for 
construction and equipment are in charge of a special expert in this difficult class of 
work. Work of rebuilding the west piers is in progress. In addition to the works 
undertaken by this department, a breakwater, about a mile in length, has been, and 
another is being constructed across the entrance to the harbour by the Department of 



• In exceptional cases .this length can. with certain manœuvrln-g, be somewhat increased, 
belQg governed, of coairse, by the form ot the vessel. As a matter of fact, there are vessels 
now uslniç the canals whose length, over all, is 265 feet, and width of beam 37 feet. 
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Public Works, which will also dredge out the area^ bo contained; thus greatly increas- 
ing the accommodation and insuring safety at this imiwrtant point. The deepening 
of portions of the canal prism is completed, and certain curves have been reduced; 
thus facilitating the navigation of the canal. 

The work of deepening the approaches of the Sault Ste. Marie canal to 21 feet 6 
inches below extreme low water mark is progressing; ;when finished, a channelway 
600 feet wide at the upper entrance and 315 feet wide at the lower entrance will be 
available. The approaches at the lower entrance are comiHeted to that depth. At the 
south lower entrance pier, an extension for a distance of 800 feet with a concrete 
superstructure has been completed. The main purpose of its construction is the cut- 
ting ofF of the strong cross current at this point, which was a source of diiticulty and 
damage to vessels. A similar extension of 800 feet in length with concrete super- 
structure is under construction at the south upper entrance pier. 

The presence of the various dredges and scows in use at the upper entrance for 
deei)ening operations has deterred vessels, somewhat, from the adoption of the Canadian 
route, and the traffic has, consequently, fallen off during the season. This, however, is 
only « temporary difficulty. 

On the Trent canal, the section, 9J miles, comprising the new hydraulic lift lock 
at Ashbumham (Peterborough), was formally opened for traffic in June, 1904. A 
second hydraulic lift lock to overcome a rise and fall of fifty-four feet is under con- 
struction for the Balsam-Simcoe Lake division of the canal. The work will be com- 
pleted during the season of 1906. The other works under contract are in a like jwsition 
of advancement. 

When the present contracts are completed, a six-foot navigation will be afforded 
from Lake Simcoe to Heely's Falls, a distance of about 160 miles, leaving the portion 
between Heely's Falls and Lake Ontario and the portion from the head of Lake Simcoe 
to Georgian bay. Lake Huron, still to be dealt with. The totaj distance between the 
Bay of Quinte, Lake Ontario, and Georgian bay is about 192 miles. 

The transfer from the Provincial to the Dominion Government of the several 
works comprised in the back lakes forming the head waters of the canal system has 
been carried out under a provincial order in council of the 22nd of July, 1906, and a 
Dominion order of the 16th of February, 1906; the maintenance of the water supply 
to the canal is thus assured. 

During the year, the surveys carried on with a view to determining the most 
desirable route for those portions of the projected work that still remain to be con- 
structed in order to give communication between Lake Ontario and Georgian bay were 
completed. The reiwrt of the engineer in charge will be found in the appendices. 
The surveys cover the northerly district between Lake Couchiching and Georgian bay, 
also the district to the south between Rice lake and Lake Ontario, having in view 
as the possible terminal jwint on the latter lake either Trenton, Cobourg, or Port Hope, 
all three places having urged claims for that distinction. 

The final report of the engineer, with plans and estimates, has not yet been 
received. 
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Surveys of the east and west branches of the Holland river, and of the Black river 
from Lake Simcoe to Sutton, with a view to the improvement of their navigation were 
completed during the year, and the plans are in course of preparation. 

The difficult work of forming a channel 3,000 feet long, 300 feet wide, and with 
17 feet of water, through the Galops rapids, which, has, for some years past, been 
carried on, is nearly completed, and the close of the season will probably see it finished. 
The width at one point has been restricted to 248 feet. In this connection, a massive 
dam between Adam's Island* (Canadian) and Oalops island, which is in the territory 
of the United States ,in order to the removal of a cross current which affected the 
new channel through the rapids, has been built, and the anticipated good effects upon 
the current in the channel have resulted from the work, which is practically completed. 

In the report of the Chief Engineer, and in the reports of the superintending 
engineers, will be found full details as to the operation of the various canals, and as 
to the progress and position of the works of enlargement and construction now being 
carried on. 

GENERAL OBSERVATIONS. 

I would repeat here the observations made in my report last year, in which I urged 
that some provision be made for recognition of long and faithful service in the cases 
of men whose further employment on the government railways is, by reason of their 
age, or otherwise, considered undesirable, drawing attention to the general practice of 
leading railway companies, both in Canada and the United States, in dealing with such 
matters. I am strongly of opinion that similar treatment of the employees on the 
government roads would not only be fair to the men, but also in the best interests of 
the railway, as affording practical proof that duty faithfully performed will bring 
generous appreciation on the part of those benefiting by it. 

The important question of dealing with the railway statistical returns made by the 
several railway companies, as to which I observed in my last reiwrt that it was con- 
sidered highly desirable that the information to be obtained should be of a more com- 
prehensive character than at present, and supply details similar to those furnished by 
United States railway companies to the Interstate Commerce Commission, has now 
been met, as a preliminary step, by the creation of the position of Comptroller of Rail- 
way Statistics, and the appointment of Mr. J. L. Payne to that position. The 
comptroller is adopting the necessary measures to secure from the companies the more 
complete returns required. 

In conclusion, I would repeat here the remark I made last year, namfely, that 
consideration of the work of the department and of its staff, impresses me strongly with 
the necessity for reorganization, and a numerical increase of its officers. Notwith- 
standing the great and ever-extending addition to its work, as the natural and very 
satisfactory issue of the rapid growth of the country during the last quarter of a 
century, the fixed staff remains practically unchanged. Compared with any large rail- 
way company or business, the department is much undermanned, and its staff is out 
of all proportion to the work that has to be done. The consequence is that many 
matters are barred from the prompt treatment they should receive, despite the best 
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efforts of the officials concerned. This condition of affairs to which, I note, my prede- 
cessor, in several previous reports has drawn attention^ should, in the public interests, 
be remedied without delay. 

It will be universally admitted by all persons of intelligence and experience in 
practical matters, that the efficient administration of public affairs is of importance, 
at least as great as in the case of private undertakings, and, as a corollary, that such 
expenditure as may be requisite to fairly remunerate a sufficient staff of the quality 
needed for satisfactory government work — an expenditure willingly incurred by private 
undertakings, the wisdom of their policy being proved by the results obtained — ^is in 
the highest degree justifiable and expedient. 

I have the honour to be, sir, 

Your obedient servant, 

M. J. BUTLEK, 
Deputy Minister of Bailwaps and Oanale. 



JSlJ— y 
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No. 1. 



iStatement showing the amount expended by the Department of Railways and Canals, 
Dominion of Canada, during the Fiscal Year ended June 30, 1906. 



Name of Work . 



Chargeable 

to 

Capital. 



Chargeable 

to 

Income. 



Charokable to Revenus. 




Caxalh. 



cts. 



Beaubamois 

Carillon 

Grenville 

Chambl V 

Cornwall 

Lachine 

Marray 

Rideau 

Sault Ste. Mari«» 

Soulanges. 

Ste. Anne's 

/ North Channel. . 
• \ Galope Channel 

St. Our* 

St. Peter> 

Trent 

Welland 

WiUiam8burg...|S*i'P^, 



f 



37,879 09 
103.798 281 



120,000 00 
5,000 22 



St. Lawrence. 



^«3,028 98 
26,506 26 



9 cts. 

2,531 24; 

24,179 33! 

26,192 72i 

20,068 79 

133,518 77 

293 75 

5,272 90 

'16,033 79 



\ General 



Total. 



General on Canalh. 



Arbitrations and awards. 

Celebration of ship canals at Sault Ste. Marie 

Dredge vessels— Laohine 

it Rideau 

HiMsellaneous . . .^ 

Salaries and contingencies, canal officers . . . 

Sunday labour. .... 

Surveys and inspections 

Quebec Canals — Remarking boundaries .... 

Total 

Railwath. 



Intercolonial 

NatioAal Transcontinental 

Prince Edward Island 

Windsor Branch 



Total 



7,307 39 



$ cts. 

9,291 91 

18,232 71 

26,039 53 
71,246 77 
84,708 78 

5,183 61 
41,819 77 
15,878 11 
24,817 37. 

2,259 1«; 



Repairs. 



319,789 49 
715,198 24' 
140,920 65 



26,030 361 
28,799 661 
18,783 OOi I 
1,710 00| / 



2,582 95 

3,239 19 

17,440 68 

107,932 96 

17,289 42 



420 OOi . . . 
3,731 28| . . . 



■ • • ■ • • 



1,008 11 



1,409 90 
2,591 15 



849 10 
26,417 95 
22,464 80 



9,160 44 



3,765,170 90 

1,841,269 95 

496,124 89 



6,102,565 74 



49,731 85 



7,581,914 36; 



294,253 16 
17,485 97 



7,893,663 49 



20_i— 2i 



$ cts. 

18,640 71 

10,924 72 

25,173 48 
31,893 13 
60,064 84 

2,840 91 
54,495 63 
20,086 15 
17,096 33 

2,294 86 



3,872 75 

263 65 

33,398 85 

78,704 93 

16,148 60 



1,552,12121 310,716 70 447,962 92 375,889 60 



4,861 32 
7,578 28 



12,439 60 
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Statement showing the amoant expended by the Department of Railways and Canals, 

&e. — Concluded, 



• T 



Name of Work. 



Grneral ox Railways. 

Contribution to Mofiill CJollege.. ... 

Railway Btatistics 

Railway subsidies 

Governor General's car 

Railway Commission 

Subscription to Railway Congress, Brussels. 
Surveys and inspections 



Chargeable 

to 

Capital. 



cts. 



Chargeable 

to 

Income. 



Total 



MmCBLI^NKOUS. 

Cost of litigation 

Extra clerks preparing returns to Parliament 

Salaries of engineers, draughtsmen, &;c 

II extra clerks, &c 

Unforeseen expenses 



Total, 



Récapitulation. 



Total on canals 

II general . 



• ■ • a 



1,652,121 21 



Total on canals 



Grand total canals, $2,768,022.32. 

Total on railways 

II general 



1,562,121 21 



Total on railways. 



Grand total railways, $16,732,812.40 

Grand total railways and canals, including 
miscellaneous, $37,484.64 



6,102,665 74 



6,102,666 74 



7,654,686 d6 



S cts. 

2,500 00 

55 69 

1,637,574 37 

1,577 40 

83,092 05 

97 33 

n,696 33 



1,736,593 17 



6,001 91 

50 (X) 

27,115 58 

3,776 34 

540 81 



37,484 64 



310,716 70 
9,160 44 



319,877 14 



1,786,593 17 



1,736,593 17 



Ch.\BGEABLE to R£%'ENUE. 



Stafif. 



cts. 



447,962 92 
49,731 85 



497,694 77 



7,893,653 49 



2,093,954 96 



7,893,663 49 



8,391.348 26 



Total amount expended, $18,528,319.36. 



Repair». 



$ cts. 



375,889 60 
12,439 60 



388,329 20 



388,329 20 



Department of Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant, 
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No. 3. 

Statement showing. the amount expended on Construction, Renewals, Ordinary Repairs 
and Working Staff of the Canals of the Dominion of Canada, up to June 30, 190B. 

ST. PETER'S CANAL. 



to 
IS 



Gruvernmentexpenditure prior to Confederation 

sinoe 



•f 
•f 
II 
•• 
II 
II 
II 
II 
II 
It 
II 
II 
II 

!• 
II 
II 
II 
I» 
II 
II 
II 
II 
II 
II 

n 
•1 
I" 
II 
II 
I» 
II 
It 
II 
II 
If 
•I 
II 
II 



II 
II 

• r 
II 
II 
II 
II 
II 
II 
r 
II 
II 
II 
II 
•I 
II 

• I 

• I 
II 
11 
II 
II 
II 
II 
II 
II 
I" 
II 
II 
II 
II 
II 

• I 
II 
II 
II 
II 
II 
II 



1S68 
1869 
1870 
1871 
1872 
1873 
1874 
1876 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 



Less — Refunds of previoiia years. 
Total 



Capital. 



Renewals 

Chargeable 

to 

Income. 



$ Ct8.' 

156,528 S2 
21,519 72 
70,719 80 



$ eta. 



20 97 
11,125 00 
63,330 18 
26,511 51 
107,337 75 
80,120 54 
69,434 76 
484 00 



46,193 57 



2,471 40 

16,820 15 

2,316 85 

1,087 75 



972 65 
14,387 00 
811 59 
437 05 
868 44 
1,465 21 



Staff. 



Repairs. 



$ cts.[ $ cts. 



• « 



750 00 



• • • « • • 



648,755 64 
208 50 

•648,647 14 



500 00 

" 5i6'53 
30,936 82 
9,987 78 
3,852 21 
26,222 46 
16,743 64 



111 70 



2,311 26 
10,014 43 ' 




225 36 


566 76 


280 00 


6,122 07 


343 32 


6,689 68 


725 93 


1,558 57 


560 00 


889 36 


641 55 




600 00 


iï'é' 


600 00 




631 50 




400 00 




969 58 




1,920 64 


2ÔÔ 63* 


2,089 19 


232 42 


2,601 47 


367 86 


1,929 11 


183 11 


2,360 67 


297 81 


2,777 13 


343 23 


3,217 77 


1,588 40 


3,085 29 


363 38 


3,110 15 


256 34 


3,256 30 


312 02 


3,007 70 


1,461 24 


2,938 16 


1,856 30 


2,935 94 


1,986 70 


2.490 81 


353 65 


2,182 04 


260 90 


2,728 38 


1 20 


2,785 25 


463 85 


2,819 86 


456 61 


2,833 24 


1,483 30 


2,730 44 


841 63 


2,939 81 


274 44 


2,836 49 


764 11 


3,126 94 


122 45 


2.969 90 


1,095 90 


3,239 19 

•<• 




253 05 

■ •■•• •••• 





151,134 50 I 74,887 00 i 31,482 82 



* Expenditure as above 8 648,547 14 

Less exi)enditure prior to Confederation 156,523 32 

Agreeing with Public Accounts, 1906, page 4 S 492,023 82 



Department of Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant, 
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Statement showing the amounts expended on Construction, Renewals, &c. — Continued, 

BAIE VERTE CANAL. 









Year ending 
June 30. 


1 
Capital. 1 


Income. 




- 


Go\ 


^ernment expenditure prior to 
II since 

II II 
(1 II 

II M 
M H 
Il II 
Il .1 
Il II 
Il II 
Il II 
Il II 
Il II 
Il II 
Il II 

M •: 

M I 

Il 1 
Il 1 
Il i; 
Il r 
Il 1. 
Il II 
Il II 
Il II 
Il II 
Il II 

Il M 

Il i> 
Il i« 

Il M 
Il II 
Il II 
Il II 
•1 II 
If II 
Il II 
Il II 
Il II 
Il II 

Total 


Confederation 




$ cts. 


% cts. 




Il 

Il 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 

' 1887 
1888 

, 1889 

' 1890 
1891 
1892 
1893 
1694 
1895 
1896 
1897 
1898 
1899 
1900 
1901 

; 1902 
1903 
1904 
1905 
1906 

1 

1 


■ ■ •m 






■ ••• ••■•• 






Il 

Il ■••>•-»■ •>■ • «••••■ 

H . . - 

Il 

Il 

Il 

Il , m . . ...••■*••>-> 


17,929 34 
6,399 41 

14,943 83 

4,018 90 

443 00 














110 75 






22 30 




Il 

M 

• I 

Il . . ■ 

Il 

Il . 

Il 

Il 

M 

Il 

Il •«■*. ■.. •«..•. 

Il 

Il 

Il 

•1 .... 












• ••••a* • • 


52Ô 66 




*■•• ••••> 


j 










a • ■ • • ■ • 


< 




• •• «■»«■• 


1 






t 






' 




■ ■a* •■..• 


1 




Il 

. . % 

Il • 

Il 

I 

II 

Il 

Il ■ 

Il 

!• .... 

Il ., , 


1 
1 


1 




i 








1 








! 

i • 




K .......... . 

■ • « 

1 


1 

1 , < • • ■ • • • 




Il ... ...... 

Il .. ...... ... ...... 


1 

1 

• • 

1 






' H387fB 

1 










i 
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Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant 
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Statement showing the amounts expended on Construction, Renewals, &c. — Continued, 

LACHINE CANAL. 



S 






Chargeable to Capital. 



Expenditure by Imperial Gov- 
ernment 

Government expenditure prior 
to Confederation 

Government expenditure since 
Confederation.^ 



Cost of original construction and 
enlargement of 1845 to 1848. . 

Expenditure by Dominion Gov- 
ernment 



II 



It 
•I 



II 

If 



II 
II 
II 
II 
II 



II 



M 
II 

• • 

• I 



1868 
1869 



f 0. 

40,000 00 
2,547,582 85 

• ■ • • ■ • • 

2,000 00 



It 



II 
•I 

M 
II 
II 

• I 

• I 
II 
II 



II 
II 



Cost of enlargement . 
Total 



1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 



36,708 15 

7,824 28 

158,618 35 

197,420 52 

327,769 39 

1,439,375 73 

1,484,619 63 

958,053 30 

369,566 74 

292,165 51 

252,821 33 

396,496 96 

188,266 18 

111,215 23 

210,509 42 

28,772 52 

19,414 34 

76,032.96 

7,448 03 

217 53 

87,852 35 
445,983 21 

64,345 14 
189,944 36 
184,998 25 
282,052 48 
216,717 44 
162,351 83 
126,009 41 

97,305 52 
113,328 26 

58,426 92 
181,487 06 
112,460 47 
103,798 28 



$ cts. 



2,589,582 85 



8,989,377 08 



11,578,909 93 



Renewals 

Chargeable 

to 

Income. 



$ cts. 



Staff. 



Repairs. 



$ cts. 



1,862 70 



13,742 05 
14,209 02 



12,281 40 
35458*21 



« • • • • 



2,978 66 
1,859 68 



12,981 59 

7,996 38 

972 71 

8,288 46 

16,156 75 

27,480 80 

50,937 40 

17,152 48 

32,405 20 

8,193 15 

14,664 21 

819 62 

3,103 99 

12.210 88 

12,072 87 

36,249 02 

109,893 43 

162,705 14 

144,996 37 

133,518 77 



866,828 87 



15,834 49 
17,478 62 
16,076 93 
23,601 08 
25,811 07 
28,592 01 
33,797 73 
33,148 86 
39,062 97 
42,338 84 
38,950 90 
39,027 99 
41,158 90 
45,554 91 
48,624 51 
49,004 85 
50,969 10 

63.113 97 
52,229 61 
64,110 67 

63.114 34 
50,721 69 
52,729 37 
63,185 00 
60,174 03 
56,337 44 
58,342 96 
57,533 20 
57,282 50 
55,990 00 
56,791 45 
58,364 29 
59,435 33 
69,762 03 
77,233 17 
86,209 93 
84,708 78 



cts. 



10,431 61 
12,086 84 



1,824,354 44 



13,302 38 
15,093 26 
12,334 68 
34,300 60 
22,828 66 
30,057 84 
29,108 66 
19,824 83 
18,646 41 
12,400 78 
10,223 62 
19,888 38 
17,116 46 
18,199 60 
19,683 24 
20,199 78 
19,199 18 
22,567 81 
19,999 64 
22,957 71 
22,999 38 
36,292 98 
67,499 62 
51,616 79 
40,939 70 
25,891 45 
24,950 20 
25,820 78 
33,391 92 
36,776 90 
31,988 81 
50,005 48 
45,863 97 
53,054 20 
50,660 92 
65,202 42 
60,064 84 



1,137,455 12 



Total expenditure on capital account as above $11,578,909 93 

LebS charged to St. Lawrence River Canals, see page 9 $2,950,104 15 

Less expenditure by Imperial Government 40,000 00 

2,990,104 15 

Agfreeing with Public Accoimts balance sheet, 1906, page 4 $ 8,588,80.5 78 

S. LEONARD SHANNON, 
Department of Railways and Canals, Accountant. 

Ottawa, September 30, 1906. 
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DEPARTMENT OF RAILWAYS AND CANALS 



6-7 EDWARD VI U A. 1907 
Statement showing the amounts expended on Construction, Renewals, <fee. — Continued. 

BEAUHARNOIS CANAL. 



Government expenditure prior to Confederation 

since 



I» 
II 
•> 
II 
II 

u 
II 
11 

• I 
II 
II 
•I 
II 
fl 
II 
II 
It 
II 
II 
II 
II 
II 
II 
II 
II 
il 
II 
II 
II 

• I 
. I 

II 

• I 

II 
(< 



9)'~i 



Total 



1868 
1869 
1870 
1871 
1872 
1873 
1874 
1876 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
189U 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 



Capital. 



Renewals 
Chargeable 
to Income. 



$ eta. 
1,611,424 11 



266 15 



$ Ct8. 



63,193 75 
65 00 
27 60 



27 50 

5,122 50 

26 00 

36 00 



Stafif. 



$ cts. 



6,727 

3,277 

7,999 

8,491 

3,638 
14,411 97 
10,993 52 



44 

98 
79 
80 
57 



17.085 68 
1,696 23 

6,547 72 
27,982 93 



25,000 00 



f • 



9,813 
5,799 
1,000 
4,959 
483 



15 
34 
00 
22 
40 



! 14,949 83 
2,531 24 




9,349 99 
9.626 99 

10.117 67 
12,316 63 
11,792 46 
12,210 73 
15,392 51 
14,399 32 
14,465 86 
14,377 63 
14,383 37 
15,016 86 
15,362 61 
17,659 93 
18,804 53 
18,287 77 
19,107 38 
18,960 40 
19,228 90 
18,867 46 
19,325 06 
20,019 11 
19,847 42 
18,886 86 
20,050 01 
20,348 34 
20,574 63 
i0,128 59 
20,725 47 
21,012 64 
20,650 00 
20,613 22 
20,147 59 

20.118 42 
16,682 52 

8,218 14 
9,236 27 
9,086 68 
9,291 91 



Repairs. 



$ cts. 



634,990 56 



6,216 96 

6,498 67 

6.384 81 

6.722 36 

L\7S3 38 

9,882 06 

10.990 66 

12,253 01 

17,170 83 

16,207 36 

9,861 05 

10,370 71 

8,997 84 

10,770 67 

20,813 86 

10.826 71 

16,232 61 

14,637 70 

14,366 00 

14,999 88 

14,285 98 

14,982 54 

14,999 20 

12.537 39 

14,999 80 

14,107 11 

13,903 46 

12,299 49 

J5,050 86 

14,862 98 

16,164 92 

13,463 01 

14,605 30 

14,199 12 

6,632 33 

10,063 38 

11,936 37 

10,499 99 

18,640 71 

600,960 88 



'See |>age 1) for total cost of St Lawrence River and Canals. 



S. LEONARD SHANNON, 

Accountant 



Department of Railways and Canals, 
Ottawa, September 30, 1906. 



STATEMENTS OF THE ACCOUNTANT 
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SESSIONAL PAPER No. 20 

Statement showing the amounts expended on Construction, Renewals, <&c. — Continued. 

ST. LAWRENCE RIVER AND CANALS, SURVEYS, &c. 



€rovernment expenditure prior to 
Confederation 

GoTernment expenditure since 
Confederation 



f« 
ft 
•t 

M 
II 
H 
■ f 
M 
M 
M 
II 
II 
II 
II 

• I 
II 
II 
11 
II 
II 
II 
II 
II 

«» 
II 
II 

• I 
II 
tl 
II 
II 
II 
II 
II 
II 
II 
II 



M 
II 
II 
H 
II 
II 
I» 
M 
It 
II 
II 
II 
II 
II 

• I 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 

• I 
M 
M 
II 
II 
II 
II 



te 

s • 



1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 



CHARGRABLK TO CAPITAL. 



North 
Channel. 



cts. 



River 
Reaches. 



$ cts. 



Galops 
Channel. 



$ cts. 



Total. 



$ cts. 
18,442 86 



171,336 65 

461,979 50 

225,000 00 

184,790 34 

125,000 00 

126,833 94 

68,595 42 

93,025 89 

83,028 98 



1,539,590 72 



6,933 45 

3,574 31 

15,546 03 

13,710 17 

16,251 73 

20,037 31 

16,082 85 

1,293 92 

18,279 91 

35,137 25 

59,779 31 

52,643 39 

13,721 66 

1,223 72 

7,457 05 

12,347 31 

7,491 11 

9,366 47 

72,484 41 

19,389 75 

29,268 64 

16,432 28 

9,634 66 

25,743 51 



22,000 00 
41,300 00 
74,300 00 
101,400 00 
99,800 00 
54,400 00 
40,400 00 
17,200 00 
5,700 00 



181,552 03 




32,710 00 
42,430 00 
50,000 00 
91,211 97 
24,037 85 
25,000 00 
6,450 00 
49,734 70 
26,506 26 



936,132 81 



33,241 

26,541 

20,611 

50,215 

47,877 

5,570 

9,265 

9,214 

6,927 

28,933 

44,874 

89,846 

115^^10 

116,051 

74,437 

56,482 

18,493 

23,979 

35,137 

59,779 

52,643 

13,721 

182,775 

7,457 

12,347 

211,537 

513,775 

347,484 

2<)5,392 

178,306 

168,266 

84,680 

168,504 

109,535 



69 
30 
36 
47 
31 
46 
77 
56 
96 
45 
31 
03 
17 
73 
31 
85 
92 
91 
25 
31 
39 
66 
75 
05 
31 
76 
97 
41 
06 
49 
22 
08 
10 
24 



Chargeable 

to 

Income. 



$ cts. 
98,378 46 



3,236,962 46 



98,378 46 



ST. LAWRENCE RIVER AND CANALS. 

St. Lawrence River and Canals, as above $ 3,236,962 46 

Beauharnois Canal, see page 8 1,636,690 26 

Cornwall Canal ., 12 7,219,066 67 



Williamsburg Canal n 14 , 

Lake St. Louis u 10 

Soulanges Canal m 26 

Lachine Canal, from prior to Confederation to June 30, 1875, see page 7. . . 
Lake St. Francis, see page 11 



10,326,773 86 

298,176 11 

6,891,174 70 

2,950,104 15 

75,906 71 



Agreeing with Public accounts Balance Sheet. 1906, page 4 $32,634,854 92 

S. LEONARD SHANNON, 

Accountant. 
Department of Railways and Canals, 
Ottawa, September 30, 1906. 
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DEPARTMENT OP RAILWAYS AND CANALS 



6-7 EDWARD VII., A. 1907 
Statement showing the amounts expended on Construction, Renewals, &c. — Coniinued. 

LAKE ST. LOUIS. 



Government expenditure prior to Confederation 

since 



•I 
II 

n 
II 
•• 
n 



II 
II 
II 



II 
II 



M 
• I 
If 
II 
If 
II 
II 
II 
II 
■ I 
II 
II 
II 

n 




Total. 



1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1005 
1906 



*. . . 

.... .■■•• ■•. .... ...> •■•• 



4,763 14 

49,909 31 

73,300 41 

64,495 83 

57,607 79 

11,765 70 

12,918 31 

6,000 00 

9,508 72 

7,916 90 

t 

t 



^298,176 11 



* Included in total cost of St. Lawrence River and Canals, see page 9. 
t Transferred to Department of Marine and Fisheries. 



S. LEONARD SHANNON, 

Accountant. 



Department of Railways and Canals, 
OiTAWA, September 30, 1906. 
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SESSIONAL PAPER No. 20 
Statement showiDg the amounts expended on Construction, Renewals, &c. — Continued. 

LAKE ST. FRANCIS. 







Year ending 
June 30. 


• 

Capital. 


Renewals 
Chargeable 






to 
Income. 


(loven] 


kment expenditure since Ck>nfederation 

« II II II 

• II II II •»••■•••••• 

1 tt If II ••■••■•••••• 

< Il Ir 11 •••■•••*•■•■■•• 

• •• * .. 

1 -Il If 11 ••••■••«■•■#•• 

• " " •• 

1 II II II • • 

" " " 

1 II II II •«■•• •••• 

' *l tf If «•«•-•■«••••••• 

1 M II II ••••••• •■« 

1 If II If ••••••■•••••••■• 

*•* * 

, ,j ij ^^ '[ 

" " 

1 II II M . . . . t 

» Il IV II 

' If II II •■■■■■•••«•-•■•• 
■ If II fl •■■••••»••■••••■ 

Total 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1896 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1906 
1906 


$ cts. 


3 cts. 
















■ 




• •••■ ••■■>•• 


• • • 






































































. .. 


• ■••■•■ ■- 












• • ■!■■•••••■ 


































3,420 00 
23,110 00 
15,431 46 
16,000 00 
13,945 26 

6,000 00 

■ •••• •• ■■•« 

t 
t 


••» • 




'12,288*39' 

8,060 30 








2,1J)9 52 




•75,906 71 


22,548 21 



* Included in total'cost of St. Lawrence River and Canals, see page 9. 
t Transferred to Department of Marino and Fisheries. 



Department op Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accou7ita7iL 
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DEPARTMENT OF RAILWAYS AND CANALS 



6-7 EDWARD VII., A. 1907 
Statembnt showing the amounts expended on Construction, Renewals, àc, — Continued. 

CORNWALL CANAL. 



Government expend it are prior 
to Confederation 

Government expenditure since 
Confederation 



u 
II 

M 
II 
II 
II 
II 



CoBt of original construction 
Expenditure by Dominion Gov 
emment ... 



II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 

M 

• I 

II 
II 
II 
M 
II 

• I 
II 
II 
II 
II 
II 
II 
II 
II 
tl 

• I 



II 
II 
II 
II 
II 
II 
II 

• I 
II 
II 
II 
II 
II 
II 
II 
II 
II 

• I 
II 
II 
11 
II 
II 
II 

• I 
II 
II 
M 
II 
II 



Cost of enlargement , 
Total . . 






1868 
1869 
1870 
1871 
1872 
1878 
1874 
1875 



1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
19a3 
1904 
1905 
1006 



Chargeable to Capital. 



S Ct8. 

1,933,152 69 



10,692 04 



1,780 00 



49,211 37 
145,015 45 

143.092 05 
109,454 95 

53,948 14 

44,587 61 

21,728 93 

23,018 13 

62,034 90 

57,820 83 

46,966 43 

67,945 74 

163,993 85 

365,038 01 

599,001 85 

398,555 25 

352,536 13 

404,990 22 

450,689 65 

448,408 31 

438,487 51 

133,208 96 

37,649 00 

169,889 51 

62,032 47 

90,535 18 

77,833 81 

118,795 Hi 

104.093 45 
37,879 09 



$ cts. 



1,945,624 73 



5,273,441 94 



Renewals | 
Chargeable 
to 
Income. 



$ cts. 



Sta£F. 



$ cts. 



2,786 00 

17,780 06" 
7 50 
10,000 21 
1,011 75 



• • • • • 



16,298 96 
6,960 95 



2,000 00 
1,459 98 
2,345 26 I 
I 



21,497 74 
2,175 00 ; 



15,960 80 
18,547 50 



1,730 16 

8,324 83 

20,063 79 



1L.244 47 

10.847 91 
10,368 16 

11.848 39 
10,694 30 
13,042 25 
13,405 20 
13,351 91 



13,320 61 
13,375 70 
13,825 50 
13,817 96 
14,440 33 
15,173 60 
15,052 20 
18,288 67 
18,475 48 
15,988 96 
15,994 80 
17,520 54 
16,938 54 
17,890 65 
17,063 49 
16,077 72 
15,596 66 
15,173 01 
15,344 02 
15,414 56 
15,472 26 
15,540 48 
15,011 60 
16,000 00 
18,798 10 
17,104 13 
17,896 58 
70,129 29 
45,792 64 
71,073 68 
71,246 77 



Repairs. 



$ cts. 



8,774 18 
3^869 14 
7,146 42 
8,891 61 
8,163 70 
12,467 65 
7.610 70 
7,097 84 



6,428 67 

6,440 64 

4,935 21 

4,988 15 

9,736 76 

5,524 10 

6,634 62 

8,861 71 

9,007 78 

12,368 51 

11,832 83 

12,100 29 

13,942 64 

68,206 26 

12,758 18 

9,830 06 

9,864 86 

9,668 14 

7,738 64 

13,058 66 

25,269 56 

16.438 32 

16,431 02 

14,623 90 

13,998 29 

13,166 89 

15,046 95 

19,206 66 

20.932 55 

28,100 67 

31,893 13 



*7,219,06<i 67 - 148.1)60 48 783,035 87 



506,609 52 



* Included in total cost of St. Lawrence River and Canals, see page 9. 



Department of Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant 



STATEMENTS OF THE ACCOUNTANT 
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SESSIONAL PAPER No. 20 
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6-7 EDWARD VII., A. 1907 
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SESSIONAL PAPER No. 20 
Statement showing the amounts expended on Construction, Renewals, ifec. — Continued, 

WELLAND CANAL. 



~5d T 



Imperial Government 

<iovemment ex pendi ture prior to Confederation 

since » 



II 



It 



II 
II 

M 

II 



• I 

• I 



II 
II 



II 
M 
II 
II 
II 



1868 
1869 
1870 
1871 
1872 
1873 
1874 
1876 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
19a3 
1904 
1905 
1906 



Total 



Capital. 



I 



Renewals 

Chargeable. 

to 

Income. 



$ cts. 

222,220 00 

7,416,019 83 

12,097 84; 

43,486 36| 



53,680 32 

82,282 20 

746,420 61 

1,047,119 91 

1,569,478 19 

2,199,962 61 

2,138,392 99 

1,662,697 41 

1,252,924 75! 

1,242,943 37 

603,402 17 

549,433 29 

432,336 21 

463,505 38 

215,380 75 

1,071,078 87 

429,720 94 

225,910 211 

117,633 22! 

36,371 03 

29,541 21 

8,259 94 

1,571 78 

3,809 351 

1,677 67; 

2,282 35! 



18,167 29 
224,536 06 
303,997 81 
315,819 49 
555.751 00 
890,457 82 
715,198 24 



26,796,564 37 



$ CtB. 



Staff. 




22,173 72 

48,569 10 

6,022 44 

47,876 27 



700 00 



6,508 19 

13,664 80i 

5.979 03 

'6,i60*2ii 
1,369 00 
3,828 67 
10,740 86 
43,803 80, 
51,648 28' 

19.767 731 
9,008 80 

26,103 13 
13,430 20 
24,245 02 

18.768 99 
22,283 06 
34,803 25 
30,099 84 
37,164 84i 
87,777 43, 
78.905 37 
94.127 21 
31,140 58 
34,N"39 42 
28,799 66 



Repaire. 



859,093 90 



37,679 06 

39,060 61 

40,340 45 

42,383 33 

37,085 37 

45,382 99 

60,966 48 

52,595 00 

57,628 31 

59,963 47 

60,138 59 

59,9^12 23 

63,198 lOi 

56,398 04| 

74,641 61 1 

109,207 21I 

113,276 871 

112,670 00, 

111,660 22; 

109,371 69' 

110,806 Oil 

113,587 05, 

109,202 02I 

107,662 631 

104,673 73| 

104,926 73! 

1(»2,018 80, 

90,438 07' 

87,988 Hi 

88,095 201 

84,800 54! 

86,110 88 

84.888 36 

86.889 24, 
88,048 95' 
90.684 05 
91,115 35 
91,928 96 

107,932 96 



3,165,388 16 



38,862 96 
50,773 03 
65,009 19 
63,381 02 
60,276 90 
66,660 73 
103,666 99 
88,639 99 
81,876 12 
49,783 93 
66,393 63 
56,766 57 
76,536 26 
69,249 63 
84,874 97 
72,707 62 
90,926 97 
91,634 66 
69,607 48 
77,440 80 
86,618 97 

77.547 77 
72,686 19 

82.548 30 
7.3,771 87 
65,016 84 
53,063 71 
48,270 94 
62,542 64 
41,247 81 
59,571 66 
56,270 60 
59,607 64 
72,056 89 
69,279 90 
72,004 69 
85,717 88 

111,418 62 
78,704 93 



2,781,878 99 



* Total expenditure as above $ 26,796,564 37 

Les expenditure by Imperial Government 222,220 00 

Agreeing with Public Accounts Balance Sheet, 1906, page 4. . . $ 26,5 7 3,344 37 

Ongihal ooet of construction, including first enlargement 9 7,693,824 03 

£ntorgement, including new Welland Canal 19,101,740 34 

Total expenditure as above - % 26,795,564 37 



Department of Railways and Canals, 

Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant, 
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DEPARTMENT OF RAILWAYS AND CANALS 



6-7 EDWARD VII., A. 1907 
Statement showing the amounts expended on Construction, Renewals, ac-r-Coniiniied. 

ST. ANNE'S LOCK AND CANAL. 



Government expenditure prior toConfederstion 

since 



M 
II 
tl 
M 
II 
II 

• I 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
It 
M 
II 
II 
I» 
II 
II 
II 
M 
II 
II 
II 
If 

• I 
II 
II 



II 
II 
II 
II 
II 
II 
II 



II 
II 
II 



• I 
II 
II 
II 
II 
II 
II 
II 
II 

• I 
II 
II 
II 
II 

n 

II 



bo 

a 






Total. 



1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 



Capital. 



$ cU. 

134,456 51 



Renewals 

Chargeable 

to 

Income. 



12,753 27 

32,627 71 

24,935 85 

30,003 08 

14,618 85 

22,113 02 

3,054 68 

69,042 76 

193,158 36 

172,959 95 

142,006 25 

93,679 57 

129,681 67 

46,276 08 

18,910 55 

24,786 33 

6,161 14 



♦1,170,216 63 



Included in total cost of Ottawa River Works, see page 19. 

Original cbnstraction 

Enlargement, including new lock , 



$ ctn. 



1,939 46 
640 n 



■ ■ • • • 



6,064 10 
1,872 69 



8,173 69 
26,471 61 
6,621 88 
3,497 66 
3,694 33 



1,^ 39 



59,249 72 



StafiF. 



$ cts. 



Re|>air8. 



778 16 
1,062 96 
1,136 54 
1,286 84 
1,106 80 
2,199 64 
2,614 90 
1,859 
1,952 
1,962 
2,067 
2,202 
2,162 67 = 
2,553 02 
2,611 30' 
2,669 
2,775 
2,618 
♦2.611 
2,537 
2,606 
2,669 
2,671 
2,506 
2,571 
2,581 
2,640 00 
2,508 14 
2,495 
2,367 
1,904 
1,920 
1,840 
1,896 
1,994 
2,072 17 
2.292 94 
2,161 01 
2,269 16 



20 
14 
66 
32 
03 



86' 
32 

60 
90, 

41 

61 1 

22* 

04i 

69i 

28> 

08' 



64. 
61! 
10 
12 
61 
89 
62 



84,303 69 



S cte. 



47 
51 
36 
02 
63 
40 
63 
68 
72 
93 
95 
70 

n 

92 
99 
83 
49 



432 
1,873 
1.280 
1,539 
1,393 
1,264 
7,208 
4,606 
4,033 
1,756 

641 
.3,269 
1,704 
3,257 
2,343 
3,448 
2.725 
4,042 04 
6,803 01 
1,499 
1,380 
1,730 
1,626 
1,603 56 
1,666 21 
2,800 
2,799 
3,026 
4,993 
1,688 
1,699 44 
1,997 96 
2,679 21 
3,999 02 
3,015 97 
4,684 42 
2,244 13 
6,091 44 
2,2»! 86 



96 
76 
79 
61 



03 
63 
91 
89 
12 



105,737 80 



.$ 134,466 61 
. 1,085,759 12 

$ 1,170,216 63 



S. LEONARD SHANNON, 

Accountant. 
Department of Railways and Canals, 

Ottawa, September 30, 1906. 



STATEMENTS OF THE ACCOUNTANT 
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SESSIONAL PAPER No. 20 
Statbment showing the amounts expended on Construction, Renewals, &c. — CorUintted, 

CARILLON AND GRENVILLE CANAL. 



Imperial Government 

Government expenditure prior toConfederation 

smce 



to 

a 
d 



II 
II 
•I 
II 
II 
II 
I» 
II 
ti 
•• 
II 
II 
»• 
.1 
It 
I 

•I 
It 
It 
II 

M 

II 

ft 

II 

If 

It 

I 

tl 

It 

II 

II 

tl 

II 

tl 

II 
M 

If 
It 
II 



II 
II 
II 
II 
II 
II 
II 
II 
tl 
II 
II 
II 
II 
II 
II 
ft 
It 
II 
II 
II 
II 
II 
II 
It 
II 
II 
II 
II 
11 
II 
II 
II 
II 

»ll 

• I 
II 
II 



It 
II 
It 
II 
II 
It 
II 
II 
II 
II 
It 
II 
II 
11 
II 
II 
II 
II 
II 
II 
11 
II 
II 
II 
II 
II 
II 
II 
It 
II 
II 
It 
II 
II 
II 
II 
II 
II 
II 



Total. 



1868 
1869 
1870 
1871 
1872 
1878 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 



Capital. 



$ cts. 



68,053 64 



165.257 28 
133,199 10 

245.258 38 
339,864 76 
326,203 16 
245,738 04 

22,676 20 

243,141 24 

281,514 27 

336,707 53 

433,084 39 

4.83,575 10 

899,267 16 

157,187 72 

104,973 24 

20,747 11 

38,996 29 

298 17 

17 58 

34^585 64 
207 00 
385 55 

"8i856'3i 
1,906 44 
82,663 37 
39,999 37 
22,802 27 
4,930 65 



14,182,092 96 



Renewals, 

Chargeable 

to 

Income. 



$ Ct8. 



19,817 22 

• • • • • 

4,167 96 
23,119 37 

■ « • • * ■ . 

3,061 88 



75 00 



4,626 61 

4,395 25 

15,036 48 

42,298 74 

20,034 94 

5,963 76 



4,939 20 
5,082 03 

• • • • • ■ 

4.476 50 

9,331 95 

16,998 H9 

15,992 52 

9,150 07 

8,715 46 

24,179 33 



241,352 46 



StafiF. 



$ cts. 



6,301 88 
6,549 38 
6,617 81 
8,676 90 
8,324 51 
10,068 28 
10,710 88 
10,878 57 
10,764 38 
11,060 27 
n,401 30 
11,501 22 
11,969 14 
13,059 18 
14,387 49 
17,479 58 
17,393 91 
19,702 30 
20,597 82 
20,011 36 
21,531 12 
22,098 88 
15,896 16 
21,230 22 
17,458 69 
16,762 71 
14,144 98 
15,453 21 
13,996 69 
13,780 29 
11,697 81 
11.919 27 

13.657 06 
13,342 22 
13,725 99 
14,348 17 
lfi,224 94 

16.658 19 
18,232 71 



Repairs. 



548,294 47 



$ cts. 



8,911 28 

10,157 42 

9,852 09 

8,218 2i 

17,235 31 

8,781 60 

10,605 82 

18,520 44 

11,475 96 

10,304 06 

5,082 72 

7,629 98 

7,625 54 

8,076 91 

7,682 68 

8,310 02 

7,918 42 

10,429 26 

9,303 31 

10,554 41 

10,036 62 

10,135 66 

7,582 38 

10,796 68 

8,620 16 

10,669 28 

11,620 09 

12,303 25 

12,161 10 

11,607 96 

10,993 61 

11,478 88 

14,666 71 

18,416 00 

19,366 .30 

17,706 28 

17,262 29 

19,977 19 

10,924 72 



437,960 51 



«Expenditure not given— records relating to same were kept in Ordnance Office at Moutreal and 
were destroyed by fire in 1852. 

t Induaed in total coet of Ottawa River Works, see page 19, cost of enlargement, $4,119,039.32. 

S. LEONARD SHANNON, 

Accountant 
Dbpartmbnt of Railways and Canals, 

Ottawa, September 30, 1906. 



20 -i— 2 
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LEPABTMENT OF RAILWAYS AND CANALS 



6-7 EDWARD VII., A. 1907 
Statembnt showing the amounts expended on Ck>n8truction, Renewals, &c, — Continued, 

CULBUTE LOCK AND DAM. 





• 




Year ending 
June 30. 


Capital 


Renewals 

Chargesible 

to 

Income. 


Staff. 


Repairs. 




• 


<70verninent expent 
If 


[liture since 
II 
It 

It 
II 
II 
II 
II 
II 
II 
II 
•1 
II 
It 
•1 
II 
II 
•I 
II 

M 
II 
II 
II 
II 
II 

II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 

)U1 


Confederation. 
II . . 
II 
II 
•1 
It 
11 
II 
II 
II 

•1 . . 
II . . 
II 
II 
II 
It 
It 
II 
•1 
II 
II 
II 
II 

II . < 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 

II . 
II 

M 
II 
II 


1868 

1869 

1870 

1871 

1872 

1873 

1874 

1876 

1876 

1877 

1878 

1879 

1880 

1881 

1882 

1883 

1884 

1885 

1886 

1887 

1888 

1889 

1890 

1891 

18ÎI2 

. 1893 

. 1894 

. 1895 

. 1896 

. 1897 

. 1898 

. 1899 

. 1900 

. 1901 

. 1902 

. 1903 

. 1904 

1905 

. 1906 


$ cts. 


$ cts. 


$ cts. 


$ cts. 










II 










II 










II 










II 




835 53 
88,388 99 






If 


63,659 29 
76,842 44 
56,081 87 

5,933 63 
20,694 19 
16,688 20 

4,721 62 
29,5«7 15 
14,249 60 

8,151 16 
19,071 76 
26,385 27 

7i760 88 

7,673 99 
17,112 01 

2,818 35 

2,183 15 






It 




II 








II 








II 








tt 
II 


■ * •■*•«• 


• •■ •••■•■ 

202 60 
962 85 
790 00 
695 00 
733 50 
730 00 
730 00 
730 00 
739 50 
1,060 00 
747 83 
745 25 
^36 00 
749 00 
790 00 
436 06 


269 si 


II 






II 




162 33 


II 




288 99 


n 
II 




672 76 


II 
II 

• 1 


........ 


2,396 14 
%7 33 
730 60 


II 




116 63 


II 






1» 


9,122 05 
1,546 25 
1,420 66 
2.640 14 
1,475 26 


499 91 


ft 

It 




13 65 
494 43 






434 28 


II 






II 








• 


If 








100 00 


II 










lt 


3,085 00 
197 00 

• • • • m 

• • ■ « • • • . 








II 








II 


1,135 00 

'"2*,264'56" 
2,265 00 







II 

II 


• ••• • ••••• 


II 


















1 


Tc 


1 •382,776 46 


60,923 37 


11,607 48 


7,036 16 



• Included in total coat of Ottawa Riv°r Works, Hee page 19. 

S. LEONARD SHANNON, 

Accountant. 
"Department of Railways and Canals, 

Ottawa, September 30, 1906. 



i STATEMENTS OF THE ACCOUNTANT 19, 

SESSIONAL PAPER No. 20 . 
Statement showing the amounts expended on Construction, Renewals, ào. — Con: 

RIDEAU CANAL. 



Imperial Government 

Go xeroment expenditure prior to Confederation 

since 



II 
ti 
II 
II 

II 

n 



II 



II 



II 



II 



M 



II 



II 



M 



II 



I» 



II 



II 



II 



• I 



It 



II 



II 



H 



• I 



II 



II 



II 



II 



II 
II 



II 

II 
II 
• I 
II 



II 



• I 



II 
M 
II 
II 
II 
II 
II 
II 



II 



II 



II 



II 
II 
II 
II 
II 
II 
II 



II 

II 



II 
II 
II 
II 
II 
II 



II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 






Capital. 



Renewals 

Chargeable 

to 

Income. 



Total 



1868 

1869 

1870 

1871 

1872 

1873 

1874 

1875 

1876 

1877 

1878 

1879 

1880 

1881 

1882 

1883 

1884 

1885 

1886 

1887 

1888 

1889 

1890 

1891 

1892 

1893 

1894 

1896 

1896 

1897 

1898 

1899 

1900 

1901 

1902 

1903 

1904 

1905 

1906 



$ c. 

3,911,701 47 
153,062 60 
166 60 



9,810 86 

2,163 96 

214 11 



$ 



c. 



7,298 12 



13 16 
11,782 98 

4,967 50 
18,070 97 

5,793 16 



Staff. 



$ 



c. 



7,703 88 



133 50 



1,565 84 



♦4,085,889 21 



70 65 

4,697 60 

2,098 76 

560 00 

20,823 96 

18,889 48 

6,665 22 

21,124 10 

20,ÎKÎ7 26 

31,363 23 

24,274 71 

14,485 11 

31,559 48 

21,452 29 

19,079 11 

13,608 39 

700 29 

11,7^ 41 



8,894 40 
16,235 13 
13,525 04 
14,513 35 

6,272 90 



18,397 28 
19,260 71 
20,022 37 
22,814 68 
22,189 48 
22,841 51 
26,816 44 
26,663 37 
26,430 77 
25,959 56 
26,651 51 
26,042 52 
26,463 88 
26,024 71 
26,916 29 
27 322 81 
26,938 96 
26,971 32 
27,045 95 • 
29,440 46 
33,458 83 
33,801 77 
34,270 57 
34,641 98 
35,500 82 
36,022 49 
34,943 35 
33,827 08 
34,052 77 
31,461 55 
30,759 05 
30.751 20 
30,623 27 
31,334 40 
32,193 66 
34,595 SI 
39,127 96 
40,838 81 
41,819 77 



Repairs. 



370,640 15 1,154,067 11 



16,476 21 
13,140 77 
19,469 88 
18,120 62 
14,006 32 
26,074 49 
22,957 40 
19,699 81 
14,428 26 

14.198 18 
11,034 22 

7,134 66 
11,434 05 

8,627 00 
13,860 28 
23,524 84 
19,246 02 
18,189 55 
35,648 04 
18,566 84 
25,478 87 
18,106 36 
18,025 21 
21,637 66 
21,607 16 

18.789 50 
16,939 47 
19,897 32 
30,196 38 
29,535 94 
26,599 93 

28.199 49 
30,237 09 
33,791 17 
33,959 86 
36,424 23 
38,496 78 

49.790 55 
54,495 63 

897,840 67 



Ottawa River Works. 



Ste. Anne's Lock, page 16 

CarilV>n and Grenville Canal, page 17 
Culbute Canal, page 18. 



$ 1,170,216 63 
4,182,092 96 
382,776 46 



Rideau Canal, as above $ 4,085,889 21 

Less expenditure by Imperial Government 3,911,701 47 

_174, 187 74 

Total Ottawa River Works (Capital) $ 5,909^272 79 

Add expenditure on slides and booms prior to Confederation S 719,247 13 

II II II since u 7,243 60 

11 on Chats Canals prior to Confederation 

II in 1881, charged to Miscellaneous, see page 220, partii. 

Public Accounts 

Add amount transferred, see page xxxvi. Public Accounts Balance Sheet, 
1881 



482,950 81 

1,138 84 

283,555 85 



1,444,134 28 



$ 7,353,407 02 



expenditure prior to Confederation, transferred to Income Accuunt.lS 320,618 28 
expi^nditure m 1872, on Carillon and Grenville Canal, as shown in 
Public Accounts Balance Sheet, page xx, under Miscellaneous . . . 165,257 28 

4&5,875 66 

Agreeing with Balance Sheet, Public Accounts, 1906, page 4 S 6,867,531 46 



Department of Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

AccountaiU» 



DEPARTMENT OF RAILWAYS AND CANALS 



6-7 EDWARD VII., A. 1907 
Statement showing the amounts expended on Construction, Renewals, àc. — Con. 

ST. OURS LOCK. 



be 



Govemnieiitezpenditure prior to Confederstion 



II 


Bince 


• 

II 


. 1868 


II 


II 


II 


. 18(>9 


II 


II 


II 


. 1870 


tl 


II 


II 


. 1871 


II 


II 


Il • 


. 1872 


II 


II 


Il • 


. 1873 


II 


II 


II 


. 1874 


II 


II 


Il . 


. 1875 


II 


II 


Il 


. 1876 


II 


II 


Il . 


. 1877 


II 


II 


Il 


. 1878 


II 


II 


II 


. 1879 


II 


II 


II 


. 1880 


II 


II 


II 


. 1881 


"I 


M 


II 


. 1882 


•1 


II 


II 


. 1883 


•1 


II 


II 


.' 1884 i 


1» 


II 


tl 


.' 1885 


II 


II 


II 


. 1886 


11 


H 


II 


. 1887 


1» 


1» 


II 


. 1888 


II 


II 


Il • 


. 1889 


•1 


II 


Il . 


. 1890 


II 


II 


Il 


. 1891 


II 


II 


II 


1892 ' 


•1 


II 


II 


1893 


II 


• 1 


II 


. 1894 


•1 


• I 


Il . < 


18aô 


II 


• 

II 


II 


1896 


II 


II 


. 1897 


II 


II 


II 


. 1898 


II 


. Il 


II 


1899 


II 


II 


II 


1900 


II 


II 


Il • . 


1901 


II 


II 


Il 


1902 


II 


M 


II 


1903 


•1 


II 


II 


1904 


•1 


II 


II 


1905 


II 


II 


II 


1906 




Tutal 




9 • 9 • 









Capital. 



0. 



121,587 65 



Renewals 

Chargeable 

to 

Income. 



17,230 32 
5,279 17 
4,700 64 



17,064 45 

24,571 96 

21,696 74 

3,585 34 



1,596 88 
3,610 06 

15,549 27 
9,344 89 
7,984 41 

14,9<X) ÎK) 
7,307 39 



♦121,537 65 I 155,322 42 



Staff. 



9 c. 



09 
48 
80 
60 
18 



1,532 76 
1,755 15 
1,458 
1,414 
1.565 
2,076 
2,219 
1,362 22 
1,403 92 
1,5.H3 40 
1,556 65 
1,581 55 
1,614 01 
1,741 97 
2,002 71 
2,361 65 
2,315 
2,271 
2,311 
2,175 
2,216 04 
2,421 14 
2,138 40 
2,011 08 
2,168 44 
2,136 66 
2,216 68 
2,161 63 
2,094 91 
2,135 60 
2,049 67 
2,244 12 
2,181 
2,128 
2,262 
2,288 
2,334 
2.479 



37 
57 
70 
37 



43 
25 
39 
63 
67 
66 



2,682 95 



78,606 34 



Repairs. 



$ c 



763 74 

1,899 18 

1,006 22 

1,210 98 

1,263 19 

1,575 10 

2,363 42 

1,245 69 

1,601 71 

750 80 

283 77 

466 07 

705 54 

1,299 77 

1,902 41 

2,188 06 

1,494 99 

3,652 63 

4,143 47 

5,864 78 

2,801 17 

2,002 63 

1,936 44 

4,460 16 

1,944 33 

1,994 34 

924 55 

915 60 

1,678 49 

707 06 

692 04 

1 494 93 

2,681 

1,681 

984 36 
1,671 83 
1,690 61 
1,716 35 
3,872 75 



10 
44 



71,010 62 



* Included in the total cost of Chambly Canal and Richelieu River, see page 21. 

S. LEONARD SHANNON, 

Accountant. 
Departmemt op Railways and Canals, 

Ottawa, September 30, 1906. 
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SESSIOh4AL PAPER No. 20 

Statement showing the .amount expended on Construction, Renewals, drc. — Con. 

CHAMBLY CANAL. 



Government expenditure prior toGonf ederation 

"^ sinoe m 



It 
ti 
It 
11 
II 
II 
II 
II 
II 
II 
II 
. 

i< 
II 
II 

It 

M 

II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
•I 
It 
II 
11 
II 
11 
II 
•I 

• I 

• I 
11 



II 

• I 
It 
It 
II 
II 
ft 
II 
II 
II 
11 
II 

• I 

• I 
II 

• I 
II 

• I 

• I 

• I 

• t 

M 
II 

• I 
M 

• I 
II 
II 
II 
II 
II 

n 
II 
11 
II 

• I 
II 



II 

M 
M 
II 

• I 
II 
II 
II 
II 
II 

• I 
II 
II 
M 
II 
II 
II 
II 
II 

• I 
II 

II 

II 
II 

II 
II 

• I 

• I 
II 
II 
II 
II 
M 
II 

• I 

• I 

• t 
II 



o . 

'A 



Capital. 



1868 
18G9 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
19<)5 
1900 



Less proceeds of sale of piece of land.. . . 
Total 



$ c. 

634,711 76 



Renewals 

Chargeable 

to 

Income. 



St&ff. 



$ c. 



2,415 00 



80 00 



2,839 85 

1,906 40 

759 00 

2,810 00 



637,206 76 
150 00 



•637,056 76 



31,796 41 

21,332,36 

41,640 77 

21,049 23 

14,547 27 

17,911 17 

65,536 64 

51,137 87 

23,221 48 

43,344 41 

38,353 99 

21,127 65 

8,567 78 

6,147 63 

3,694 63 

12,665 88 

13,184 68 

15,255 42 

5,448 88 

1,195 09 

19,132 80 

8,977 43 

26,701 59 

33,066 50 

26,192 72 



$ c. 



8,312 90 
8,437 22 
8,934 41 
10,214 71 
9,628 50 
10,390 44 
11,676 67 
12,201 99 
10,698 14 
10,281 78 
10,413 99 
11,301 53 
11,516 22 
13,950 47 
16,686 78 
15,904 38 
18,448 86 
18,378 55 
19,501 28 
19,058 62 
20,073 60 
19,679 22 
19,655 38 
19,204 76 
19,665 22 
19,810 29 
19,040 93 
19,326 49 
19,349 65 
18,754 17 
17,992 90 
18,336 50 
18,397 58 
18,529 48 
18,832 25 
19,286 10 
21,544 69 
26,970 79 
26,039 53 



Repairs. 



$ 



c. 



579,845 53 I 635,814 96 



9,365 70 
13,120 97 
20,180 73 

22.426 33 
22,327 99 
11,789 27 

16.427 19 
16,306 91 
13,273 56 
10,111 32 

6,022 96 
8,809 77 
12,377 74 
20,705 17 
16,843 60 
15,182 24 
12,003 34 
13,046 96 
11,999 77 
20,071 37 
11,823 74 
19,392 18 
14,399 93 
11,399 93 
12,976 48 
12,451 03 
11,920 74 
11,779 12 
11,801 12 
13,128 66 
12,466 51 
11,997 61 
13,995 00 
17,572 36 
17,313 02 
21,745 65 
26,656 00 
19,896 57 
26,173 48 



689,271 79 



* Chambly Canal and River Richelieu. 

Chamblv Canal, as above $637,056 76 

St. Ours Lock, see pasre 20 121,537 65 



Less amount deducted at Confederation, see 

Public Accounts, 1868, part i, pag^ 9 

Government expenditure prior to Confederation, 



S 758,594 41 



St Ours 



>17 Uai 
Lock, 



see page 20. 121,537 65 



Chambly Canal, as above $634,71176 

121,537 65 

$ 756 249 41 
Returned as an asset in Public Acx^ounts, 1868. 433,807 83 



322,441 58 



Agreeing with Public Accounts, 1906, page 4 8 430, 152 83 

S. LEONARD SHANNON. 
Dbpartmbnt of Railways and Canals, 

Ottawa, September 30, 1906. 



Accountant. 



22 DBPARTMENT OF RAILWAYS AND CANALS i 

6-7 EDWARD VII., A. 1907 
Statement showing the amounts expended on Construction, Renewals, &c — Con. 

MURRAY CANAL. 





Year ending 
June 30. 


Capital 


Renewals 

Chargeable 

to 

Income. 


Staff. 


Repairs. 




Government expendituve prior to Confederation 
H since m 




$ Ct8. 


$ cts. 


9 cts. 


$ cts. 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
19a^ 
1904 
1905 
1906 




400 00 


• • • • • • ■ 




II II It . . 






II ti II . • 










U II II . . 


• 








M II II . . 








II ti r . . 
II ti II • • 








II It II • • 




• • ■ 






II II II . . 






II ri II . . 










It II >i • . 




1 




II II ti « 




1 
,,. ) ..... 




•1 It II ■ . 










It II It . . 










II II It . . 
II II II . 


7.136 63 

84,071 68 

118,187 43 

148,902 66 

179,704 52 

142,563 66 

146,754 37 

215 326 46 

106,760 35 

61,260 49 

5,964 22 

30.838 79 




• •••• ■••• 




II II 11 . . 
II II II « . 








II II II • • 








1 It II . 








1 11 II • • 








II It It • • 








11 II II . . 


•• • ■«••■« 

• ■•a • **•• 


494 31 
5,137 03 
5,803 48 
5,499 62 
5,667 52 




•1 II n . . 
•1 II II . . 
It It It • • 


i73 68 
3,506 15 
6,341 34 


II II 11 . . 




5.295 57 


II II II . . 




• » • • • • • • 


5,354 97 ' 5)063 49 
6,409 10 1 5.410 83 


II II II ■ ■ 






5,526 87 
5,799 94 
5,073 70 
5,613 83 


3,966 41 


II ti II . _ 






4,710 23 


•• It II . . 
II II II • . 


• > ■.■•••« 




3,533 68 
2.777 60 


II II II « 






5,175 74 ' 1-1S8 15 


II II 11 . . 
II II II . . 
II It II . . 
•1 II II . . 
II II II . 


500 00 
750 00 
100 00 


"'21521 is 
740 45 
293 75 


5,254 51 
5,757 00 
5,291 43 
5,346 62 
5,183 61 


6,377 19 
4,627 70 
6,075 94 
4,452 68 
2,840 91 








Total 


*1, 248,820 26 


3,955 33 


87,389 28 


65,289 90 









* Agreeing with Public Accounts Balance Sheet, 1906, paire 4. 



Department of Railways and Canals, 

Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant, 
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SESSIONAL PAPER No. 20 
Statement showing the amounts expended on Construction, Kenewals, <bc. — Con, 

TRENT CANAL. 





iding 
30. 




Renewals 












GapitaL 


Chargeable 
to 


SUff. 


Repairs. 










Income. 










$ Ct8. 


$ cts. 


$ cts. 


$ cts. 


Grovemmentexpenditure prior to Gonf ederatioi 


1 


309,371 31 








ti sincfi II 


1868 
1869 
1870 
1871 
1872 
187» 
1874 
1875 
1876 
1877 
1878 
1879 
1880 










•1 1 












t t 










•1 t 










II 1 




* 






II 1 










It t 










II 1 


{ . . 








II t 








V 


II 1 










II 1 










II 1 






1 




11 1 


661 60 




1,188 92 


8,668 89 


II 1 




. 1881 


.....>, 




2,489 93 


2,233 60 


11 » 




1882 


■ • a ■•*••• 


6,836 51 


2.011 92 


8,116 60 


ti 1 




1883 


40,767 16 


9,303 66 


2,236 50 


3,047 42 


II 1 




1884 


120,393 91 


6,198 67 


2,208 64 


5,264 85 


•• 1 




1886 


121,382 84 


• ■••••••>• 


3,303 87 


4,663 60 


11 1 




1886 


76.103 30 




1,639 76 


6,917 88 


II 1 




1887 179;54Î 63 




1,938 08 


6,006 8d 


II 1 




1888 114,879 36 




1,770 29 


5,161 42 


!• 1 




1889 


47,592 13 


29,677 92 


3,242 05 


6,935 94 


If 1 




1890 


68,644 60 


11,522 65 


3,450 99 


730 65 


n 1 




1891 


9,826 49 


3,164 81 


3,803 66 


4,888 98 


ti 1 


1 II . . 


1892 


4,467 28 


6,606 97 


3,695 85 


4,721 85 


II 1 




1893 


5,962 47 


10,838 90 


3,789 86 


2,087 17 


M 1 




1894 


3,412 32 


20,403 93 


8,785 47 


4,988 59 


•1 1 




1895 


63,907 70 


21,143 41 


4,184 18 


8,374 49 


!• 1 




1896 


392,976 06 


6,185 76 


4,«54tl iHl 


8,329 97 


!• 1 




1897 


486,576 70 


13,880 37 


4,966 89 


3,497 90 


II 1 




1898 


351.273 31 


8,991 54 


6,034 60 


4,998 80 


II 1 




1899 


166,611 49 


6,179 79 


6,048 72 


6,464 49 


II 1 




1900 


334,683 01 


8,043 39 


6,131 62 


9,989 26 


II 1 




1901 


284,503 89 


10,494 82 


5,254 61 


13,075 89 


II 1 




1902 


449,075 46 


26,165 93 


5,576 52 


14,964 88 


II 1 




1903 


523,950 74 


18,548 58 


6,993 25 


10,791 16 


• 1 t 




1904 


489,038 44 


21,228 56 


7,237 05 


21,179 12 


• I 1 




1905 


333,261 75 


36,863 28 


12,071 tj8 


26,056 78 


M 1 




1906 


319,789 49 


26,030 36 


17,440 68 


33,398 85 


Total 


*5,277,443 24 


307,199 69 


123,791 42 


218,446 00 









* Total expenditure on Capital Account as above $6,277,443 24 

561 50 

309,982 81 



Less— Expenditure prior to Confederation 9 309,371 31 

Year 1880. 



Agreeing with Public Accounts Balance Sheet, 1906, page 4 ^ 967.510 43 



S. LEONARD SHANNON, 

Accountant. 



Department of Railways and Canals, 

Ottawa, September 30, 1906. 
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6-7 EDyVARD VII., A. 1907 
Statement showing the amounts expended on Construction, Renewals, &c, — Con. 



TAY CANAL. 



/ 


• 


Year en ding 
June 30. 


Capital. 


Renewals 

Chargeable 

to 

Income. 


Htaff. 


Repairs. 

* 




Government expenditure since 

fl M 


Confederation 
tf 
If 

II 
II 
II 
II 
II 

M 

• • 
II 

Il • 

II 

II 

Il . 

Il 

II 

Il . 

•I 

II 

• I . 
M 

II 

II 

Il • 

II 

M 

II 

II 

II 

II 

II 

II 

II 

M 

II 

II 

II 

■ ■••.*•»•• •. 


. 1868 


S cts. 


S cts. 


$ cts. 

• •••••• 


$ cts. 


. 1869 
. 1870 








t( II 










•I n 

M It 


J 1871 
. 1872 
. 1873 
. 1874 
. 1875 
. 1876 
.' 1877 
. 1878 
. 1879 
. l&HO 
. 1881 
. 1882 
. 1883 
. 18W 
. 1885 
. 1886 
. 1887 


■ •»••-•••• • 







• 


M II 
M M 




•i ■ ' • • . 


• •t ■•••• 




Il II 










Il II 






1 


■1 II 








Il •• 










Il M 










• 1 II 




! 


H l< 










Il II 


'*4*,83r8Ô' 
50,878 12 
92,473 97 
65.561 51 
49.617 92 


748 65 


• ••••■• •« 




Il II 








Il II 








Il II 






Il ' Il 








Il II 


. 1888 64,i66 57 
. 1889 89,4«6 18 
. 1890 22-226 23 








Il II 








Il II 




• 
• 
• 
• 
• 
• 
• 

• 
• 
« 
* 
* 
• 

• 
* 


* 


Il II 

-Il II 

il II 


. 1891 
. 1892 
. 1893 
. 1894 
. 1895 
. 1896 


17,114 78 
29,771 65 


m • ■ • « • • ■ 

■ ••••■•«• •• 


• 
• 
* 


4 






• 


Il II 


1 


• 


Il II 


::v::::::::i:::'::::::*- 


« 


Il II 

Il M 


. 1897 
. 1898 


10,720 60 




• 
« 


n II 


. 1899 
. 1900 
. 1901 
. 1902 
. 1903 
1004 
. 1905 
. 1906 


. 




• 


Il II 

Il M 


2,750 00 




• 
* 


Il II 
il II 


• ••••• ••• t« >••••••••• 


• 
• 


Il II 


■ ■ ■ • • ■ • 
• •• ■•■■■ 




• 


Il II 
Il II 




• 






1 




Total 


^ 


1 489,599 23 


748 65 


• 


• 



* Included in Rideau Canal. 

t Agr»*eing with Public Accounts, 1906, page 4. 



Department of Railways and Canals. 

Ottawa, September 30, 1900. 



S. LEONARD SHANNON, 

AccoiifUariL 
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SESSIONAL PAPER No. 20 
Statement showing the amounts expended on Construction, Renewals, &c. — Con, 

SAULT «TE. MARIE CANAL. 



• 




STear ending; 
June 30. , 


Capital. 


Renewals 

Chargeable 

to' 

Income. 


Staff. 


Repairs. 




CrOVemment CYnAnHiturA Rinnn nnnfAcierhtinn . 


1868 
1869 

iM7n 


$ cts. 


$ cts. 

* t • • • . . 


$ cts. 


$ CtB. 




1 11 II . . 
t t> ft • • 














• . • • • • 1 




..; 1871 

1 M 1. .., 1872 

.1 II .., 1873 

II .. 1874 

II .. 1875 

1 II 1. .. 1^76 

.. I. ..1 1«77 


•** ** 












949 35 
























• «• • • •■• 




■ ■■• *«*• 














. « • • • • ■ ■ 






1 II II . . 
1 1 II II . . 
1 II II . . 
1 11 •• . . 
1 11 II . . 
I II 11 . . 

1 M II . . 
1 II II . . 
1 II II . . 

• Il II . . 
I II M . . 
1 II II . . 
1 II II . . 
1 II II . . 

• Il M . . 
1 II II . . 
1 II II . . 
1 M II . . 
1 II II « « 


1878 
1879 
1880 
1881 
lî'82 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1S97 










• •••t«B««««* 


































!«• «•■-• • 


















at* • •••■ 






8,145 06 

34,018 95 

176,568 56 

325,336 33 

341,474 31 

589,801 25 

1,316,529 29 

466,151 50 

189,986 59 

209,561 82 

21,004 56 

63.935 48 


• •« ■••«•••• 


• ■ 












































■ ••• ••••• 


3,432 73 
16,074 70 
15.881 59 
14,389 92 
13,840 24 
13,901 40 
13,730 93 
1.5,920 80 
16,077 22 
14,653 35 
15,681 55 
15,878 11 


"2^656 i7 






7,671 79 




Il ..1 1898 
1 II ... 1899 




8,172 09 






6,564 40 




.... 1900 ' 27,157 98 

M . . 1901 323,353 93 

., . . , 1902 ' 122,505 73 

, „ ., ..! IQOS 65.933 43 




13,219 87 




48 39 


10,289 18 
14,839 71 






10,865 70 




1 II .. • ■ 
. Il II . 

1 II M . . 


1904 , 32,029 54 

1905 1 lu. 181 69 


• ••« •• *•« 


9,491 44 
14,776 38 




1906 

* • ■ 


120,000 00 




20,066 15 


A wllCkt •••• •■■■• • •••*•• 


*4 543,675 99 


997 74 


168,962 54 


118,616 83 

1 



* Agreeing with Public Accounts, 19C6, page 4. 



S. LEONARD SHANNON, 

Accountant. 



Department of Railways and Canals, 

Ottawa, September 30, 1906. 






26 DEPARTMENT OF RAILWAYS AND 0ANAL8 i 

6-7 EDWARD VIU A. 1007 
Statement showing the amouats expended on Construction, Renewals, <&c. — Con. 

SOULANGES CANAL. 



• 


/ 




Year ending 
June 30. 


Capital 


Renewals 

Chargeable 

to 

Inoome. 


Staff. 


Repairs. 






Governmentexpenditur 

II 


e prior 
smoe 

M 
fl 
11 
II 
II 
tl 
II 
II 
II 
II 
II 
M 
II 
II 
M 
M 
II 
M 
M 
M 
M 
II 
II 
II 
il 
M 
II 
II 
II 
II 
II 
II 
II 
II 
If 
II 
II 
II 


toConfederation 
It 
Il . ■ 

M 

Il . . 

Il • • 

II 

II 

M 

II 

• • . . 
, M 

• I . . 
M . . 
Il • . 
Il 

Il . . 

Il ■ . 

M 

M 

Il , . 

Il . . 

Il . . 

Il» . . 

Il . . 

• I 
II 

Il . . 
•I . . 

• I . . 

• I . . 

• 1 . . 
Il 

II 

M . . 

M . . 

M . . 

Il 

Il . . 

Il . . 




9 cts. 


$ cts. 


$ cts. 


9 cts. 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1876 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 










II 










II 










•1 






II 










II 










•1 










• 

H 
II 








•••• «•■••• 


II 
II 


■ « a « • 








II 








II 










II 










• 

II 











M 










II 










II 






■ 




II 










II 










II 




' 


• 


II 




( 




II 








II 




1 




II 


54,235 76 

210,336 24 

723,380 95 

752,016 63 

535,939 07 

363,126 06 

1.016,401 00 

1,442,824 22 

693,806 24 

462,626 36 

235,021 79 

248,929 10 

113,328 45 

34,*402 71 

5,000 22 






il 


1 




II 








II 
II 






• ■ •••«•• 


II 








II 






II 
II 
II 
II 


• • • 

liôôo 


6,711 84 
25,154 781 
22.672 50 
31,987 06: 
25,235 251 
25,432 49{ 
24,817 37 


5,066 00 

6.888 77 
2,267 13 


II 




10,362 88 
39,382 01 
21,174 84 
17,096 33 


II 
II 
II 


15,608 60 
30,406 25 
16,033 79 


Total. 


*6,891,174 70 


62,163 73 


162,011 29 


101, m 31 



* Included in total cost of St. Lawrence River and Canals, see part i, page 9. 



Department of Railways and Canals, 

Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant. 



i 
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SESSIONAL PAPER No. 20 

Statement showing amount expended on Construction and Enlargement of Canals, to 

June 30, 1906. 



Canal. 



Si. Pierre 

Lachine.. 

BeauhamoiB.. 

St. Lawrence River and Canals 

Lake St Lonifl 

Lake St. Francis 

ComwaD 

Farran's Point. 

^Wiiliaiiisburg . 

Welland . 

St. Anne's 

*Carillon and Gren ville 

Culbute 

Rideau 

St Ours. 

Chambly 

Murray 

Trent. 

Tay 

Sault Ste. Marie 

Soulangee 



Total 



Construction. 



S 

648,547 

2,689,032 

1,636,690 

18,442 



cts. 

14 
85 
26 
85 



1,946,624 73 



1,320,655 
7,693,824 

134,466 
63,063 

382,776 
4,086,889 

121,537 

637,066 
1.248,820 
6,277,443 

489,599 
4,543,676 
6,891,174 



54 
03 
51 
64 
46 
21 
66 
76 
26 
24 
23 
99 
70 



39,728,801 06 



Enlargement. 



$ 



cts. 



8,989,377.08 



3,218,519 61 

298,176 11 

75,906 71 

5,273,441 94 

i 877,090 57 

5,960,844 40 

2,157,487 09 

10,696 26 

19,101,740 34 

1,085,769 12 

4,119,039 32 



51,118,078 56 



Total 



$ 



cts. 



648,547 14 
11,678,909 93 
1,636,690 26 
3,236,962 46 
1298,176 11 
75,906 71 
7,219,066 67 

10,326,773 86 

26,795,664 37 
1,170,215 63 
4,182,092 96 

382,776 46 
4,066,889 21 

121,537 66 

637,066 76 
1,248,820 26 
5,277,448 24 

489,699 28 
4,643,675 99 
6,891,174 70 



90,846,879 60 



* Construction bv ImperiiJ Government not included, records relating to same were kept in Ordnance 
Office, Montreal, and were destroyed by fire in 1852. 



d LEONARD SHANNON, 

Accountant, 



Department of Railways and Canai^ 

Ottawa, September 30, 1906. 
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DEPARTMENT OF RAILWAYS AND CANALS 



6-7 EDWARD VII., A. 1907 
*RECAPITULATION — Expkndituke on Canals, also showing Revenue received. 



GovemiDent ex pend i t u r e 



111- 



priorto Gonfeaeration, 
eluding Imperial Govern- 
ment 

Government expen d i t a 
since Confederation 



II 
II 
II 
II 

II 

II 

II 

II 

II 

II 

II 

II 

•I 

'I 

II 

II 
« 

II 
II 
II 

II 

II 
II 
II 
II 
II 

M 

• I 

• I 
II 
II 
II 
II 
II 
II 
M 
II 
II 



II 
• I 
II 
II 
II 

n 
II 
II 

II 
•I 
II 
II 
II 
II 
•I 
II 
II 
II 
II 
11 
II 
•I 
•I 
II 
• I 
II 
II 
II 
•• 
II 
II 
II 
II 
II 
II 
II 
•I 
II 



e 






. I 



Total 



1868 

1869 

1870 

1S71 

1872 

1873 

1874 

1875 

1876 

1877 

1878 

1879 

1880 

1881 

1882 

1883 

1884 

1885 

1886 

1887 

1888 

1889 

1890 

1891 

1892 

1893 

1894 

1895 

1896 

1897 

1898 

1899 

19<X) 

1901 

1902 

1903 

1904 

1905 

1906 



Capital. 



$ eta. 



20,593,866 13 

33,784 06 
126,898 20 



255.645 75 
256,547 27 
1,189,591 91 
1,714,830 37 
2,388,733 46 
4,131,374 30 
3,843,338 62' 
3,064,098 61 
2,123,366 34 
2,075,891 65 
1,593,174 09 
1,763,001 97 
1,577,295 42 
1,504.621 47 
1,333,324 80i 
1,783,698 16; 
1,033,118 34i 
972,918 43; 
1,026,364 24; 
1,318,092 15 
1,4M7,149 30 
2,069,573 30 
3,027,164 19 
2,462,273 65 
2,258,778 97 
2,348,636 91 
3,207,249 79 
3,899,877 31 
2,639,5t>4 93 
2,360,569 89 
2,114,689 88 
1.823,273 61 
1,880,787 20 
2,071,593 72 
1,552,121 21 



Income. 



$ CtB. 



98,378 46 

95,347 79 

55 00 

90,355 96 

116,429 54 

33,289 27 

127,369 55 

51,087 05 

479 00 

810 75 

22 30 



7,246 69 

55,026 03 

62,503 14 

60,993 99 

58,297 59 

31,984 02 

65,983 06 

120,561 59 

162,015 49 

146,853 54 

166,843 87 

194,129 61 

196,185 84 

109,216 33 

216,057 58 

85,820 49 

101,205 74 

82,400 55 

82,205 60 

120.653 93 

135,500 57 

213,0*4 91 

275,103 58 

298,678 23 

352,855 43 

•310.716 70 



90,846,879 60 4,324,657 77 



SUff. 



S cte. 



113,084 50 
116,069 76 
120,403 02 
135,040 81 
124,137 09 
148,581 18 
167,194 40 
168,401 21 
178,411 80 
179,661 40 
187,521 31 
191,892 44 

195.039 33 
197,573 62 
224,572 61 
269,415 01 
280,657 29 
280,226 20 
282,323 63 
285,172 62 
292,458 76 

301.040 23 
290,516 63 
294,562 12 
293,115 58 
291,588 97 
294,446 34 
281,477 04 
292,121 05 
287,970 36 
280,872 44 
280,628 57 
292,609 24 
314,095 04 
317,838 61 
390,281 82 
381,016 82 
431,499 60 
447,962 92 



9,901,481 37 



Repairs. 



9 Ct8. 



Revenue 
received. 



101,646 44 
118,579 31 
160,176 70 
140,467 52 
152,086 25 
186,573 13 
213,613 86 
203,226 85 
190,578 45| 
138,448 51 1 
122,251 60; 
115,349 99, 
147,167 52 
154,653 63 
187,399 02 
178,617 86 
192,219 38 
201,708 47 
198,251 97 

198.888 84 
201,928 93 
240,261 36 
176,089 00 
204,768 45 
231,089 54 
204,759 39 
179,630 13 
164,033 71 
209,321 60 
178,385 47 
203,478 86 
202,312 86 
227,626 97 
262,876 07 
263,768 27 
294,113 92 
350,278 54 
401,742 79 

375.889 60 



9 Ct8. 



403,879 19 
400,263 32 
414,687 02 
488,538 76 
466,847 52 
486,433 26 
510,755 99 
414,979 69 
390,337 04 
390,857 37 
373,814 17 
337,675 13 
341,598 14 
361,558 17 
325,231 54 
361,604 01 
372,561 69 
321,289 47 
328,977 43 
321,784 88 
317,902 04 
333,188 90 
354,816 92 
349,431 90 
324,475 24 
357,089 87 
387,788 97 
339,890 49 
339,538 72 
384,780 53 
407,652 81 
369,044 38 
322,642 86 
315,425 69 
300,413 68 
230,213 15 
79,536 51 
78,009 21 
108,067 76 



7,864,260 26, 13,513,583 32 



* This doee not include expenditure which 
pended on specified canals. 



has been charged to Canals— General— but amounts ei- 



S. LEONARD SHANNON, 

AccotinfunL 



Department op Railways and Canals, 

Ottawa, September 30, 1906. 
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6-7 EDWARD VII., A. 1907 
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DEPARTMENT OF RAILWAYS AlfD CANALS 



6-7 EDWARD VII., A. 1907 



INTERCOLONIAL RAILWAY. 



(IndudiDg amounts paid to Nova Scotia Railway and European and North American Railway, N.B.) 



Expenditure prior to Confederation 
II since 



II 
II 
II 
II 
II 

M 

II 
tl 
•I 
11 
II 
•I 
II 
II 
II 
II 
II 
I» 
»l 
II 
II 
II 
I 

II 
II 
II 
I» 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 



II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
•I 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 



II 
II 
II 
.11 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 



Total 



.1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 



Construction. 



$ cts. 

I 

10,766,725 54 

483,353 65 

282,615 18 

1,729.381 49 

2,916,782 13 

5,131,141 51 

5,201.450 37 

3,614,898 81 

3,426,099 55 

1,108,321 59 

1,318,352 19 

408,816 74 

226,639 19 

2,048,014 60 

608,732 80 

585,568 79 

1,616,632 96 

1,405,377 52 

1,195,363 08 

544,958 17 

823,070 86 

742,203 09 

6*^5,228 13 

365,246 48 

79,929 34 

168,101 77 

228,984 79 

166,362 43 

327,034 51 

259,105 23 

145,142 00 

252,367 20 

1,081,929 94 

1,796,318 29 

3,633.836 57| 

4,621,841 051 

2,254,266 68 

tl,880,8r)6 60 

3,937,621 93 

Î3,765,170 90 



71,803,873 65 



Income. 



Working 
Expenses in- 
cluding 
Windsor 
Branch Ry. 



$ cts. 



70,000 00 
210,000 00 



$ cts. 



Revenue 
received, in- 
cluding 
Windsor 
Branch Ry. 



cts. 



280,000 00 



359,96108 
387,548 47 
445,208 75 
442,993 31 
595,076 22 
1,011,892 60 
1,847,175 24 
1,532,589 62 
1,277,197 79 
1,661.673 .55 
1,811,273 56 
2,010,183 22 
1,607,956 70 
1,780,353 53 
2,080,592 37 
2,383,477 20 
2,366.719 95 
2,460,229 87 
2,508,473 10 
2,854,158 91 
3,300,481 94 
3,174.785 19 
3,500,455 80 
3,691,273 65 
3.458,891 89 
.%062,207 45 
2,î)99,317 07 
2,964,940 98 
3,029,.304 08 
2,936,789 71 
3,275,830 14 
3,478,559 30 
4,444,296 25 
5,477,285 30 
5,590,939 57 
6,214,496 38 
7,264,26*^ 13 
8,53.5.689 91 
7,599.400 33 



115,423,942 61 



420,752 58 

455,022 76 

4n,246 09 

565,713 52 

622,900 56 

703,458 26 

893,430 17 

861,593 43 

848,861 46 

1,154,445 35 

1,378,946 78 

1,294,099 69 

1,520,310 45 

1,777,856 76 

2,100,315 85 

2.395,a34 99 

2,376,666 19 

2,392,605 00 

2,406,858 88 

2,621,337 41 

2,937,337 40 

2.923,736 46 

2,958,243 38 

3.007.630 51 
2,978.950 82 
3,099,815 20 
3,020,485 74 
2,979,795 59 
2,994,201 93 

2.906.631 25 
3,154,896 49 
3,775,658 08 
4,599,423 14 
5,019,497 76 
5,720,990 50 
6,366,884 53 
6,992,866 48 
6,833,561 50 
7,693,282 40 



106,625,243 34 



* Including $296,672.90 charged to •Consolidated Fund.' 

t Expenditure for year * 8 1,894,856 90 

Less refunds of previous yf-ars . 14,000 30 



$1,880,856 60 



X Expenditure for year $ 3,760,942 95 

Add refunded cheque of 1901-02 paid during fiscal year 

1905-6. 4,227 95 



8 3,765,170 90 



i STATEMENTS OF THE AOOOUNTANT 33 

8E8SI0NAL PAPER No. 20 

INTERCOLONIAL RAILWAY- Conciudai. 

Total ooet of oonstraction as shown on page S2 971,803,878 65 

Less amounts transferred from Capital to Consolidated Fund as follows :— 

European and North 
Nova Sootia Ry. American Ry. 

1868 S 16,800 99 $ 11,902 89 

1870 »*,403 46 1,749 21 

I8n 50,406 69 

1878 106,899 59 76,811 08 

$ 208,509 72 $ 88,363 18 



208,609 72 



296,872 90 



•71,607,000 75 

Cape Breton Railway, page 87 8,860,679 14 

Oxford and New Glasjarow Railway, page 36 1,949,068 21 

Eastern Extension Railway, paffe 84 1,824,042 81 

Montreal and European Short Line Railway, page 88 883,942 72 

Drummond County Railway, page 42 1,464,000 00 

Canada Eastern Railway, page 46. . . 800,000 00 

Total capital cost of Intercolonial Railway system *t81,288,72S 68 

'Agreeing with Public Accounts, 1906-6, page 4. 

S. LEONARD SHANNON, 

Accountant 
Department of Railways and Canals, 

Ottawa, September 30, 1906. 
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6-7 EDWARD VII., A. 1907 



EASTERN EXTENSION RAILWAY. 









i 


GapitftL 


Working 
Expenses. 


Revenue 




received. 


Government expenditure prior to Confederation 




$ cts. 


$ cts. 


$ ctiT. 


H flinoe * 1 




1868 
1869 
1870 
1871 
1872 
1873 
1874 
1876 
1876 
1877 
1878 


' 








1 1 


1 #1 


• ■•■■■ ■•••••* 


■ ••■••■■• *•• 






• ••■•■•• •■••■ • 
















• •■••■«■ ••••• 
• • ••■•■•••• 






• • • 














. . . 1879 
. .. 1880 
... ' 1881 


























... 1882 












1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 


1,284,811 97* 
2,066 92 
183 79 


'ïoiôàé 77 

78,278 66 
9i756 06 
94.264 04 
90,964 73 
90, no 04 
79.102 77 

« 
« 
• 
• 
* 
* 
« 
« 
• 
• 
• 
• 
* 
• 
• 


' 8b;767*è6 
73,050 01 
66,893 11 
64,107 10 
70,662 20 
72,436 65 
84,658 95 








34,235 73 

• ■•<••• • mm 

3,255 40 



¥ 




1898 
1899 
1900 
1901 
1902 
1903 
1904 
1906 
1906 












. 















rotal 


Î 1,324,042 81 


638,094 06 


462,465 68 







* Included in Intercolonial Railway expenses, f Included iu Intercolonial Railway revenue. 
t Included in total oo«t of Intercolonial Railway system, i>age 33. 



Department op Railways and Canals, 

Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant. 
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OARLETON BRANCH RAILWAY. 







Si 


Capital. 


Working 
Expenses. 


Revenue 




Received. 


Ciovemment oxDenditure orior ta OonfAdpr&tion 




S cts. 


$ cts. 


S cts. 


II since 

It 1 


M .... 

1 M ...... 

1 M 

• It ...... 

1 If 

1 II 

1 II 

f M 

• II 

t II . . > • . 

1 11 

1 M 

1 II 

1 M 

• M 

• Il 

f II 

t II 

1 II 

• M 

1 M ..... 

• Il 

• 

1 II 

1 II ...... 

• Il 

1 II 

1 II 

1 II 

f II 

F II ..... 

• H 

1 II 

• Il 

1 II 

1 M 

• Il 

1 II ... 
1 II .... 

1 M 


1868 
1869 
1870 
1871 
1872 
1878 
1874 
1876 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1886 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1906 
1906 


>■• •■••••••■ 


• « ■••••••■• 


■ •• • ••• •■«« 


tt 1 








'1 t 
























If V 








II 1 








II 1 








II i 
















II 1 








II 1 









ti 1 








II 1 
















■ 1 f 








•1 f 


85,610 69 

2,299 62 

500 17 






II • 

■ 1 1 


■ >•••■•*.,• • 




II i 


'*•••••■•• 




II 1 






























II i 








II 1 
















II 1 






















Ilk 1 








II f 










■I 1 




* ' " 









* 




If ' f 




f 
_ 1 , 












1 


Total 


*88,410 48 











* Victoria, chap. 6, transferred the Carleton Branch Railway to the city of St. John, N.B., for the 
sum of S40,000, which sum was paid in March, 1893, to the Receiver General. 



Departmbnt of Railways and Canals, 

Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant. 



20— i— 3i 
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DEPARTMENT OF RAILWAYS AND CANALS 



1 



6-7 EDWARD VII., A, 1907 



OXFORD AND NEW GLASGOW. 



« 




Capital 


Working 
Expenses. 

• 


Grovernmexit exnenditure nrior to Oonfeder&fcion 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1876 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1896 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 


$ Ct8. 


$ cts. 


a 


1 Bini» li 












• ••■••• •■■• 

• •••••■ ■•■•• 


• •* ■•■••••■ 

• 




• •• •••••• 


































1 II •••«!■••• •••> 





























1 II •.«■••>••«• 





















"280,932 35* 
840,653 57 
434,074 60 
^0,886 39 
48,745 23 
7,922 80 
112,382 75 

« 
3,565 52 


•■■•I ■• ••■• 




-•• •••••••■ 































■ II *••*•••■■«•■•«- 




















, '^ „ 


• •• *•••■■ « 


,.,. ....•••• 
















Total ... 






1 1,949,063 21 


t 













I 

* Included in Interoolonial Railway Capital, f Included in Intercolonial Railway working expen&es. 
X Included in total cost of Interoolonial Railway 83r8tem, page 33. 



Department op Railways and Canals, 

Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant. 
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SESSIONAL PAPER No. 20 



CAPE BRETON RAILWAY. 





1 

>* 


Capital. 


Working 


< 


Expeiwefl. 


• 

GovpmiiMnit oxiMnditxire Drior to r!nnfptflAr&.tirm 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 


$ cte. 


$ CtB. 


II 8ii 

II 1 


Dce II 

1 If ••■•■•»■■••■•••■ 
1 M ••■■■■••■•<••«• 
} fl ••••••••••••• 

1 tl •«.«■•■••■■•• 
1 11 «■■•■■••.»• ■• 
' 1" ■••■•«■••■•••■•> 
1 li ■•••••■•••■■■•■ 


• •■<• «••••■•• 


.#■••.••.••••« 


II 1 






II 1 
II 1 


• •« ^ • • é^ • m m 




II 1 






II • 






It 1 












II 1 






II 1 






• 
II 1 






•1 1 

1 1 


#•■• ■•■•■■• 










II • 






II 1 






II 1 




• 


ti 1 

ti 1 


76,501 89 

689,450 50 

1,083^276 60 

1,170,528"62 

521,441 62 

99,986 96 

59,982 74 

158.770 61 

« 

405 00 
^89 60 


• •• ■ •••••••• 


It 1 




II 1 

M • 

If 1 


• ••• ••••••■• 


II 1 

II 1 




II 1 

II 1 




•1 1 
II 

II 1 
















II 1 












II 1 






" 1 






II 1 




• • • • 








Total 


§3)860,679 14 


t 







^Incladed in Intercolonial Railway capital. + Included in Intercolonial Railway working expenses* 
i Included in total cost of Intercolonial Railway system, see page 38. 



Depastmbnt of Railways and Canals, 

Ottawa, September 30, 1906. 



a LEONARD SHANNON, 

AccoufUafU, 
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DEPARTMENT OF RAILWAYS AND CANALS 



I 



6-7 EDWARD VIL, A. 1907 
MONTREAL AND EUROPEAN SHORT LINE RAILWAY. 







Year. 


Oonatruction. 


Working 






Expenses. 


Govenment expenditure prior 
n since 

II n 


to Confederation 

IV ••*•■■••■• •••>•••• 


1868 
1869 
1870 
1871 
1872 
18^ 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1896 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 


S ots. 

• ••••••• • .•■ 


1 cU. 


It It 
11 • fi 


• •••■••■•■• • 




M 11 









II M 






M II 

l« Il 






It II 








1) M 








Il II 


'' •••- •••••■•■■•••■■ 


Il II 






Il II 




•■••" ••••• 




Il II 


** «••• *■•■■•■■•••■•■ 




Il M 






1' Il 






Il II 


49,587 45 

135,214 38 

24,157 32 

397 36 




Il II 




• « -. •••- 


Il II 

• Il 

'1 II 


*' • • ••■•■• ••■•■•■ 
'' ■•■•• ••• ■ •■••••■ 


Il II 




Il II 


124,568 23 




M il 


" •■••■• ••• ■• ••*■« 


Il II 






Il II 
Il II 


17 99 


• «•••■••■■'* * 


Il II 






< Il 








Il II 


*■ ■■■■■■■•••• •••■«••• 

11 *■■ •■•■•••• ■■•• ■• 






Il II 




1 


Il II 






l« Il 




1 


Il II 








Il II 








Il II 








Il II 


'* ••« •••••••••••••■■ 


...... •••.. . 




M II 














Total 


*3S3,942 72 











* Included in total ooet of Intercolonial Railway system, page 33. 



Dbpartmekt op Railways and Canals, 

Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant, 
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SESSIONAL PAPER No. 20 

PRINCE EDWARD ISLAND RAILWAY. 





i 


Construction. 


Working 
Expenses. 


Revenue 




received. 






$ cts. 


$ cts. 


9 cts. 


GoTemment expenditure prior to Confederation 

II since II 




3,114,736 11 






1874 
1876 


760 00 
49,344 62 




M II II . . . 


46,066 63 


24,493 99 


M II II 


1876 


42,646 10 


219,930 43 


118,060 96 


Il II ' Il 


1877 


200,000 00 


228,696 26 


130,664 93 


Il M II ... . 


1878 


6,661 86 


221,699 49 


136,899 60 


Il II II . . . . t . 


1879 


40,129 06 


223,313 12 


126,866 91 


Il II II 


1880 


16,639 82 


164,640 66 


113,861 11 


Il II M 


1881 




203,122 88 


131,131 43 


Il II II 


1882 


402 03 


228,269 97 


137,267 64 


M II II 


1888 


67,186 02 


262,808 41 


146,170 42 


Il II II ... . 


1884 


130,663 88 


236,428 13 


144,604 12 


Il II II . . . 


1886 


76,966 66 


211,207 01 


168,688 06 


Il II M 


1886 


4,668 33 


216,744 34 


166,684 86 


Il II II 


1887 


6,800 00 


204,287 46 


166,303 37 


Il II II 


1888 




229,639 96 


168.363 62 


Il II tl ...... 


1889 




247,669 44 


171,369 66 


Il II II 


1890 




266,486 86 


160,971 78 


Il II H ...,".. 


1891 




267,990 08 


174,268 06 


Il II II 


1892 


8,300 49 


289,706 38 


167,442 69 


Il II II . a . . 


1893 




226,422 17 


162,690 42 


Il II II 


1894 




226,891 06 


168,633 83 


il II II 


1896 




282.906 19 


149,664 78 


Il II II ... . 


1896 
1897 




226,138 66 
240,489 90 


146,476 64 


Il II II 


• •• •■■«•■•• 


168,443 13 


Il II II 


1898 


17,641 88 


231,418 74 


168,960 61 


Il II II 


1899 


22,000 00 


218,063 01 


166,012 08 


•I II II 


1900 


63,646 02 


220,931 81 


174,788 73 


Il II M * 


1901 


280,173 93 


261,766 24 


193,883 48 


Il II II 


1902 


476,997 94 


270,169 97 


197,999 93 


Il II II 


190S 


829,414 18 


269,637 82 


217,714 24 


Il II II 


1904 


698,877 47 


386,696 44 


284,390 08 


Il II II 


1906 


691,412 66 


370,464 44 


217.330 61 


•1 II II .... 


1906 


496,124 89 


294,263 16 


267,270 67 


Total 


•7,216,664 34 


7,666,690 86 


6,087,870 43 









Agrees with Public Accounts Balance Sheet, 1905-1906, page 4. 



Department of Railways axd Canals. 

Ottawa, September 30, 1906. 



S.. LEONARD SHANNON, 

Accountant, 
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DEPABTMBVT OF RAILWAYS AXD CANALS 



6-7 EDWARD VII., A. 1907 



CANADIAN PACIFIC RAILWAY. 







3 


Construction, 
including 


1 

1 

Workinff 


1 

Revenue 




$25,000,000. 1 


reoeived. 


Government 


expenditure prior to Confederation 




$ Ct8. 


$ Ct8. 


9 cts. 




1 Binoe II 

> II II ... 
I II II ... 
• II II ... 

• II M ... 
I II >■ ... 

• M II ... 
1 t1 H ... 
I 1' tl ... 
1 •> II ... 
1 II II ... 
1 II M ... 
I H II ... 
' tf 11 ... 
I 11 11 ... 
1 II II ... 

• " II ... 
» H II ... 
' •' Il ... 

• Il II ... 
' '» Il ... 
t • Il II 

1 II II ... 

1 II II ... 

1 II II , , . 

• 
' '• I» ... 

1 II II ... 

• •' I» ... 
' '• M ... 
' •' Il ... 

• " Il ... 

• Il M -. . . 
' Il 1» ... 
1 II II ... 

' ' Il ... 
' " 1» ... 
' " " ... 

• " Il ... 
' •• 1' ... 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1876 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1886 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 

• • • ■ 






••'• •■•••«••• 












30,148 32 

489,428 16 

561,818 44 

310,224 88 

1,546,241 67 

3,346,567 06 

1,691,149 97 

2,228,373 13 

2,240,285 47 

4,044,522 72 

4,968,5aS 93 

(1 4,589,076 79 

(2 10,033,800 04 

3 11,192,722 02 

4 9,900,281 63 

5 3,672,584 81 
(6) 915,057 49 

52,098 65 

86,716 07 

40,980 64 

37.367 00 

66,211 39 

' 413,836 49 

146,539 87 

49,209 77 

65,669 49 

14,064 50 

692 17 

8,418 53 

236 11 

8,978 87 

448 70 












• •••■■ •■•*•• 


















78,892 01 

236,944 96 

1,786 20 

266 09 

327 02 


• •••••■•■■•■• 

' 10^976 èà' 
291,498 06 




































" 1 
























































33,076 39 














«" * 


•■••••■••••••t 


•••.••• 




Total 


♦62,785,319 97 318,216 80 


396,473 76 



* Agree8>ith Public Acoounta Balance Sheet, 1905-1906, page 8. 

(1) Including $ 2,210,000 00 on account subsidy. 

(2) M 6,323,076 60 

3) 

te 



II 
II 



(6) 



7,254,208 27 


il 


6,862,201 00 


II 


2,890,427 00 


II 


460,087 13 


II 



t$25,000,000 00 



t See also Statement No. 8, page 50, for the expenditure. 



Department of Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant. 



STATEMENTS OF THE ACCOUNTANT 



41 



SESSIONAL PAPER No. 20 

ANNAPOLIS AND DIGBY RAILWAY. 





- 


Year. 


Capital. 


Income 


' 


Expenses. 


Government expenditure prior to Confederation 

II sinoA II 


• • • « • 

1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1886 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 


$ cts. 


% cts. 






It 1 








ti 1 






II 1 






n 1 








II 1 








II 1 






I* 1 


» Tl • 






II 1 






n 1 






n 1 






II 1 






ti t 






It 1 




., , ..« 




II 1 






M 1 






n 1 


■ 






1 1 






M 1 


> M • •■•••• ••■ 






II t 






If 1 






11 1 




9,847 27 

381,942 75 

196,869 36 

26,129 89 

2,190 62 

1,675 36 

570 55 




N t 






«1 1 






»r t 






II 1 

H 1 




• % * m • » m •■•• 


M 1 
Il 1 


« • •••••••• • 


Il 1 
»l 1 

If 1 




41,457 29 

• « •■■••••■ 




H 1 

n 1 




èiàéi 82 


Il 1 






Il t 








Il 1 






Il 1 






Il 1 










Total .... 




*660,683 09 


8,381 82 









*Of this amount Parliament voted under 52 Vie, chap. 8, the sum of $500,000 as a subsidy to the 
Western Counties Railway. 



Department of Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant. 
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DEPARTMENT OF RAILWAYS AND CANALS 



1 



6-7 EDWARD VII., A. 1907 



DRUMMOND COUNTY RAILWAY. 



Government expenditure prior to Confederation 

since 



u 



Total. 



1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 



Construction. 



$ cte. 



1,459,000 00 



6,000 00 



•1,464,000 00 



Working 
Expenaes. 



$ Ota. 



* Included in total coets of Intercolonial Railway System, pa^çe 33. 



Department op Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant. 
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SESSIONAL PAPER No. 20 



YUKON TERRITORY WORKS. 



(Stikine Teslin Railway.) 




Government expenditure prior to Confederation 
II since » 



II 
It 
II 

M 
II 
II 
H 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
•I 
«I 
II 
II 
M 
II 
II 
II 
II 
II 
If 
II 
II 
II 
II 



Total. 



Il 
II 
II 
II 

M 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
M 
II 
II 
• I 
II 
II 
•I 



1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1886 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
190» 



Constraction. 



$ ct«. 



283,323 55 



*283,S23 55 



* Agrees with Public Accounts Balance Sheet, 1905-1906, page 8. 



S. LEONARD SHANNON, 

AccountarU, 



Dbpabtmbnt of Railwats and Canals, 
Ottawa, September 30, 1906. 
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DEPARTMENT OF RAILWAYS AND C AVALS i 

6-7 EDWARD VIU A. 1907 
STATEMENTS OF THE ACCOUNTANT. 

National TranscontdneDtal Railway. 









• 


» 


1. 


1 
Construction. 






Govern 


iment expenditure 
Total. 


prior t 
since 
If 

II 
•1 
II 
II 
11 
II 
11 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 
II 

H 
II 
II 
II 
II 
II 
II 

• 1 
II 
II 
II 
II 

• II 
II 

• 1 
II 
If 
II 
II 


o Confederation 




$ cts. 




M ,,, , 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
187S 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1890 
1900 
1901 
1902 
1903 
1904 
1905 
1906 






II 

II 

tl 

II 



II 

II ... 

II 

II 

II ..... 

II 

II 

II 

II 

II . ... 

• r 


• •■«•■ ■•»■•«• 

• •■•• «••••«• 

»••••■■»•••••• 

• ••■■• ••••••■ 




■ *••••••■■ ••• 

















II 

II 

II . . . 

II 

II 

II 

•I 




II , 




M ......... .............. .... 




II ... 

II 

II .... 

II 

" -' 

II 

II 

II 














• •■••■•■ •••» 

6,249'4Ô 

778.491 28 

1.841,269 95 




II ,, 




II . . ■ . 

II 

II 








«2.626.010 63 











* Agrees with Public Accounts Balance Sheet. 1906-1906. page 8. 



Department of Railways and Canals, 
Ottawa, Soptember 30, 1906. 



S. LEONARD SHANNON, 

AccoufUanL 



STATEMENTS OF THE ACCOUNTANT 



45 



SESSIONAL PAPER No. 20 

' STATEMENTS OF THE ACCOUNTANT. 



Canada Eastern Railway. 











1 

>* 


Construction. 






« 

Grovemmetit expenditure prior to Confederation 




$ cts. 


II sinoa II 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1876 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 




II 1 
II 1 
II 1 
II 1 
II 1 
II 1 
II 1 
•1 I 
II 1 
II 1 
II 1 
II 1 
II 1 
If 1 
It 1 
11 1 

M 1 
If I 
If 1 
It I 
II • 
II 1 
II 1 
It 1 
II 1 
II 1 
« 11 1 

tl 1 
It 1 
II 1 
M 1 
It 1 
II 1 

It 1 
II 1 
M 1 
II 1 


1 II ..,,,..,. .--• - 




1 II ••....... 






1 II 

1 II 

1 II 






1 11 .....a .,,...-- .............. 




1 II 

1 It 

1 II •••••« 
1 11 , . 








• •• •••••!••• 


1 II ......... 






1 II 




1 II , 







1 II 

1 II 








1 II , 




1 II 




1 II 




1 II 




1 II 




1 II 

1 II .......... 




1889 
1890 


• • •••••• •• 


1 It ..a...... 




1891 
1892 
1893 




1 II ......... 






1 |i 







1 i; ......... 




1894 




1 M 




1895 




1 11 




1896 




1 II 


• 


1897 
1896 
1899 
1900 
1901 
1902 
1903 
1904 




1 II ., • 




I If ........ 






1 II .......................... 




1 II 




1 II , 




1 II •....•.■•.. •.. ...... ....••• 




1 II 




1 II 


1905 f 800.000 Ô0 


1 II 




1906 


^w-,^^^ w- 


Total 




* 800,000 00 






* Included in total oofit of 


Intercolonial Railway System, 

s. 


page 33. 

LEONARD SHi^ 


lNNC 
A cet 


Tuntant 



Department of Railways and Canals, 
Ottawa, September 30, 1906. 
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DEPARTMENT OP RAILWAYS AND 0ANAL8 



6-7 EDWARD VII., A. 1907 
Statement showing amount expended on Capital Account on Railways 



RailwayH. 



Intercolonial 

Gape Breton 

Oxford and New Glasgow 

Eastern Extension 

Drummond Ck>unty 

Montreal and European Short Line. 
Canada Eastern 



$ cts. 

»7 1,507,000 75 
3,860,679 14 
1.949,063 21 
1,324,042 81 
1,464,0U0 00 
333,942 72 
800,000 00 



Oarleton Branch 

Prince Edward Island 

Canadian Pacific 

Annapolis and Digby 

Yukon Territory Works (Stikine-Teslin Ry.). 

National Transcontinental 

Governor General's Car 



Total 



Memo, re RecapitiUaiiwi — Railways. 

Total cost as per statement above 

Add amounts transferred from Capital to Consolidated Fund, Intercolonial Railway, see 
statement, page 33 



Agreeing with total of construction, as per statement, page 47. 



etc. 



81,238,728 63 

48,410 48 

7,215,654 34 

02,785,319 97 

660,683 09 

283,323 55 

2,626,010 63 

17.965 93 



154,876.086 62 



154,876,086 62 
296,872 90 



155,172,959 52 



Department of Railways and Canai^s. 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

AccourUwrU. 
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RECAPITULATION-GOVERNMENT RAILWAYS. 









Construction. 


Workinflr 
Expenses. 


Revenue. 








$ CtB. 


$ cts. 


$ CtB. 


Govern ment exnenditiirft nrior to nnnfAderAtîon 




18,881.460 65 






^r" ^r W ^i^A •■ •i**^^*» V ^^ 


^. ^- _ 

1 Since M 


iééè' 


^^ ^^^ ^* ■• ^» ■ ^™ ^^ ^^ ^^ ^"^ 

488,353 66 


3i59',96i*Ô8" 


42b',762'58 




1 ti II 


1869 


282,615 18 


887,548 47 


456,022 76 




1 II II 


1870 


1,729,881 49 


445,208 76 


471,245 09 




1 II ti 


1871 


2,946,930 45 


442,993 31 


666,713 52 




1 11 II 


1872 


5,620,669 67 


595,076 22 


622,900 56 




1 II II 


1873 


5,763,268 81 


1,011,892 60 


708,468 26 




I U II 


1874 


3,925,123 69 


1,847,925 24 


893,430 17 




1 II 11 


1876 


5,018,427 86 


1,581,931 24 


886,087 42 




1 II II 


1876 


4,497,434 76 


1,497,128 22 


966,922 42 




1 II II 


1877 


3,209,602 16 


1,890,268 80 


1,286,110 27 




1 II II 


1878 


2,643,741 73 


2,032,873 06 


1,614,846 38 




1 II II 


1879 


2,607,063 71 


2,233,496 34 


1,419,966 60 




1 II II 


1880 


6,109,077 14 


1,861,489 26 


1,789,137 26 




1 II II 


1881 


6,677,236 73 


2,220,421 39 


2,200,486 26 




1 II n 


1882 


6,175,046 61 


2,310,638 64 


2,237,683 39 




1 II II 


1883 


11,707,619 02 


2,636,651 70 


2,641,206 41 




1 II II 


1884 


14,013,074 89 


2,613,608 87 


2,661,937 97 




f II II 


1885 


11,224,244 64 


2,749,710 53 


2,624,243 07 




1 II 1 II 


1886 


4,443,220 17 


2,819,973 50 


2,628,336 86 




1 II II 


1887 


1,846,887 18 


3,152,660 40 


2,840,747 88 




1 II II 


1888 


1,766,682 11 


3,621,076 62 


3,166,253 22 




I II 11 


1889 


2,709,867 37 


3,513,063 67 


3,167,542 67 




1 II II 


1890 


2,392,767 99 


3,846,044 42 


8,203,874 11 




1 II II 


1891 


1,184,317 84 


3,949,263 73 


3,181,888 56 




I II II 


1892 


417,426 73 


3,748.697 77 


8,136,393 61 




1 II II 


1893 


712,917 44 


3,288,629 62 


3,262,605 62 




1 M II 


1894 


686,749-01 


3,226,206 13 


3,179,019 67 




» II II 


1896 


376,814 83 


3,197,846 17 


3,129,460 37 




1 II II 


1896 


324,774 72 


3,264,442 64 


3,140,678 47 




1 II II 


1897 


204,624 31 


3,196,959 58 


3,060,074 88 




1 II II' 


1898 


270,990 86 


:i,607,248 88 


3,313,847 10 




1 tl II 


1899 


1,112,348 47 


3,696,612 31 


3,940,670 11 




1 •• If II 


1900 


3,309,130 42 


4,666,228 06 


4,774,161 87 




1 II II 


1901 


3,022,989 37 


6,789,051 64 


5,213,381 24 




1 II II 


1902 


6,386,611 24 


6,861,099 64 


5,918,990 43 




1 tl II 


1903 


3,083,680 86 


6,474,134 20 


6,684,598 77 




1 M II 


1904 


2,619,069 86 


7,599,968 67 


6,627,265 61 




1 II • Il 


1906 


6,126,481 79 


8,906,154 35 


7,060,892 11 




1 II II 


1906 


6,102,566 74 


7,893,653 49 


7,960,562 97 




Total 




♦166,212,959 52 


123,865,623 80 


112,571,053 19 




• &•■.« 



* Total amount paid on construction il55,212,959 52 

IjCss amount received from the City of St. John, N.B., as purchase of the Carleton 

Branch Railway 40,000 00 



Total cost of construction... tgl55, 172,959 52 

t Ajn'eeing with amount expended on Capital, see page 46. 



Department op Railways and Canals, 
Ottawa, Septembei 30, 1906. 



S. LEONARD SHANNON, 

Acœuntant. 
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Statement showing Miscellaneous Expenditure, yearly, by the Department of 

Railways and Canals. 



Year 
ending June 30. 



1868 

1869 

1870 

1871 

1872 

1873 

1874 

1875 

1876 

1877 

1878 

1879 

1880 

1881 

1882 

1883 

1884 

1885 

1886 

1887 

1888 

1889 

1890 

1891 

1892 

1893 

1894 

1896 

1897 

1898 

1899 

1900 

1901 

1902 

1908 

1904 

1905. . . 
1906 



Charoeablb to Income. 



CanalB. 



$ Ct8 



Railways. 



$ Ct8. 



1,860 00 



Greneral. 



$ eta. 

6,306 66 
8,367 62 
7,863 03 
34,773 72 
20,049 50 
36,891 74 
40,098 84 
35,579 24 
42,920 10 



Charobable to Revenue. 



Canals. 



$ cts. 

12,000 00 

12,000 00 

18,698 89 

12,018 98 

12,208 76 

12,099 44 

12,959 26 

12,047 43 

86 08 

61 87 

656 00 



Railways. 



9 cts. 



• ■ ■ • • • 



43,639 97 



GreneraL 



Total, 

Yeariy 

Ezpenditore 



$ cts. 

2,416 66 
1,000 00 
7,679 78 



6,889 20 
6,428 98 
6,620 17 
6,690 28 

34',888'59 



9 cte. 

20,722 31 
21,367 B 
34,83171 
46,792 71 
32,268 X 
66,881» Ji 
68,487 07 
63,246 M 
48.696 41 
43,691 M 
36,804 81 



2,661 66 
2,338 41, 



11,781 2r 

7,486 62 

16,726 47 

20,323 62 

20,873 21 

34,533 07 

10,091 87 

16,426 69 

16,926 31 

6,640 49 

8,498 41 

4,178 85 

10,695 48 

10,893 40 

2,937 47 

1,719 60 

1,318 79 

11,873 35 

12,267 99 

3,658 231 

2,491 ai 

3,730 7y 

1,498 14 

9,160 44 



263,390 45 



62,266 

11,003 

10,383 

23,645 

22,898 

16,562 

50,909 

16,-314 

19,062 

4,813 

4,856 

13,221 

6,562 

5,118 

8,327 

67,006 

33,496 

28,658 

21,762 

16,570 

86,353 

97,507 

99,018 



68 
38 
69 
34 
90 
64 
74 
41 
51 
73 
11 
27 
20 
99 
96 
86 
99 
78 
58 
43 
17 
00 
80 



30 
04 
83 
64 



723,689 96 



28,640 93 
15,746 31 
19,304 87 
25,194 21 
25,142 90 
28,042 10 
22,085 19 
22,802 18 
33,986 68 
34,138 50 
35.398 00 
36,262 32 
38,660 62 
37,484 64 



323 16 

5,635 22 

9,826 23 

6,978 64 

8,305 41 

1,210 61 

776 

649 

6,799 

5,207 

49,560 21 

56,922 06 

66,074 07 

63,966 64 

60,266 22 

60.769 66 
70,340 22 
62,777 12 
66,284 42 
66,860 29 
58,836 57 
61,938 61 

65.770 66 
63,176 19 
66,067 30 
64,515 07 
62,171 46 



1,400 00 



697 39 



635,728 70 



1,204,612 22 



46,089 97 



,711 06 



2,884 71 

7,873 8 

9,826 9 

18,759 81 

78,048 

28,989 « 

31,483 n 

46,067 89 

63,23189 

31,868 16 

116,886rM 

90,161 n 

90,677 07 

105,41SC1 

85,046 « 

103,991 li 

112,999 

96,673 87 

96,774 17 

167,269 18 

127,009 99 

136,868 99 

126,319 

116,63t 

191.413 

202,189 73 

2G7.8S6S1 



2,932,172 



Department op Railways and Canals, 
Ottawa, September 30, 1906. 



S. LEONARD SHANNON, 

Accountant. 
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RECAflTULATION-RAILWArS AND CANALS, TO JUNE 30, 1906. 



Chargeable to Capital Aceount— 



Expenditure. 



ways, 8€€ Statement pafre 46 $154,876,086 62 

Canals .. „ 28 90,846,879 60 



CharffeabU to ContolicUUed Fund— 

* Railway Subsidies as per Statement No. 8, page 60 34,255,135 06 



$ 245,722,966 22 



Income Arxount — 

Intercolonial Railway. see page 32 $ 

Add transferred from Capital u 33 

Railways 
Canals 



It 



General, Railways and Canals 



280,000 00 
296,872 90 

.. 48 723,689 96 

,. 28 4,324,667 77 

258,390 45 
635,728 70 



M 48 
,. 48 



Revenue Account — 

Canals—Operating and maintaining Staff, 8ee page 28. . $ 9,901,481 37 

Canah- Repairs, w>epage28 7,864,260 26 

48 1,204,612 22 

Railways— Working Expenses, tee page 47 123,866,523 80 

48 46,a^ 97 

General— Railways and Canals .• 48 69,711 06 



6,614,339 78 



142,950,628 67 



183,720,103 51 



Total expenditure on Railways and Canals $ 429,443,069 78 



EXPENDITURE AS ABOVE SEPARATED AS BETWEEN RAILWAYS AND CANALS. 

Railways. 

Capital Account $ 154,876,086 62 

Consolidated Fund 159,466,261 69 



314,342,348 31 



Canals. 



Capita] Account . . . 
Consolidated Fund. 



$ 90,846,879 60 
23,548,402 07 



(tkneral, Common to both. 



Consolidated Fund 



114,395,281 67 



705,489 75 



Totol expenditure on Railways and Canals $ 429,443,069 73 



REVENUE, SEPARATED AS BETWEEN RAILWAYS AND CANALS. 

Railways— Revenue received from July 1, 1867, to June 30, 1906, (for details see page 47). .$ 112,571,053 19 
Canals .. u .• .. n 28).. 13,513,583 32 



Total Revenue, RailwayH and Canals $ 126,084,636 51 



* This amount does not include the subsidy of $25,000,000 to the Canadian Pacific Railway, nor the 
amount $660,683.09 expended oi^ the Annapolis and Digby Railway, both of which are included m Capital 
Account, nor the annual payment of $119,700 to the Provincial Government of Quebec, being interest at 
the rate of 5 per cent on the sum of $2,394,000 granted by 47 Vic, oh. 8 (1884) for the line between Ottawa 
and Quebec, which sum was transferred to the Public Debt as a liability, and is dealt with by the Finance 
Department, see Public Accounts, 1898-94, page x. 



S. LEONARD SHANNON, 

Accountant. 



Department op Railways and Canals, 
Ottawa, September 30, 1906. 
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PART II 



SKETCH MAPS OF DOMINION RAILWAYS AND CANALS 



AND 



REPORT OF THE CHIEF ENGINEER 



COMPRISING REPORTS OF 



aSNEBAL MANAGER OF QOVERNMENT RAILWAYS AND 

SUPERINTENDENTS OF CANALS 



1905-1906 
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DEPAKTMENT OF KAILWAYS AND CANALS. 

LEST OF ANNUAL REPORTS UNDER THIS COVER. 

1. M. J. Butler, Chief Engineer Eailways and Canals, General Export. 

2. D. Pottinger, General Manager Gk)vemment Eailways, I.C.E. 

W. B. MacKenzie, Cbiçf Engineer, I.C.E. 

T. C. Burpee, Engineer of Maintenance, LC.E. 

G. E. Joughins, Superintendent of Motive Power, I.C.E. 

T. Williams, Chief Accountant and Treasurer, I.C.E. 

3. D. Pottinger, General Manager Government Eailways, Windsor Branch. 

T. C. Burpee, Engineer of Maintenance, Windsor Branch. 

T. Williams, Chief Accountant and Treasurer, Windsor Branch. 

4. D. Pottinger, General Manager Government Eailways, P.E.I. Ey. 

W. B. MacKenzie, Chief Engineer, P.E.I. Ey. 
G. A. Sharp, Superintendent, P.E.I. Ey. 
W. S. Poole, Mechanical Superintendent, P.E.I. Ey. 
W. T. Huggan, Accountant and Auditor, P.E.I. Ey. 

5. £. Marceau, Superintending Engineer, Quebec Canals. 

6. L. N. Eheaume, St. Lawrence Canals. 

7. W. A. Stewart, Superintendent of Operation, St Lawrence Canals. 

8. J. Jm Weller, Superintending Engineer, Welland CanaL 

9. F. B. Fripp, Engineer in Charge, Sault Ste. Marie. 

10. J. C. Boyd, Superintendent, Sault Ste. Marie. 

11. A. X Grant, Superintending Engineer, Trent Canal. 

12. A. T. Phillips, Sui)erintending Engineer, Eideau Canal. 

13. J. H. Devereaux, Lock Master, St. Peter's Canal. 

14. J. H. McClellan, Superintendent, Trent Canal. 

* 

15. E. J. Walsh, Trent Canal Surveys. 

16. C. Schreiber, C.M.G., Eeport on Western Division National Transcontinental 

Bailway. 
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CHIEF ENGINEER'S REPORT. 

Department of Railways and Oanals, 

Office of the Chief Engineer, 

Ottawa, November 1, 1906. 

Sm, — ^I have the honour to submit my annual report for the fiscal year ended June 
30, 1906, covering, however, the works of construction up to October 1, 1906. 

First, — ^The annual report of the General Manager of Government Railways, to 
which are attached the report of the Chief Engineer, the Engineer of Maintenance, 
the Mechanical Superintendent of the Intercolonial division and the reports of the 
Superintendent of the Prince Edward Island division, with statements of accounts 
prepared by the Accountants of these roads. 

Second. — The aniiual reports of the Superintending Engineers of the several 
canals, and of the Superintendents of the Sault Ste. Marie canal, the St. Peter's 
canal, Trent and of the St. Lawrence canals. And the engineer in charge of the im- 
provements to the entrance to the Sault Ste. Marie canal. 

The following shows the length of the government railways in operation on June 
30, 1906 :— 

INTERCOLONIAL RAILWAY. 



main line and branches. 



miles. 



Halifax to Truro 61-83 

Dartmouth Branch 12-38 

Truro to Moncton 12403 

Moncton to St. John 89-36 

Point du Chene Branch 11-38 

Moncton to Campbellton 185-16 

Campbellton to Ste. Flavie 105-09 

Indian Town Branch 13 '61 

Ste. Flavie to Rivière du Loup 83-28 

Rivière Ouelle Branch 6-25 

Rivière du Loup to Point Levis 115-47 

Hadlow to Chaudière Curve 6-62 

Chaudière to Ste. Rosalie 116-95 

St. Charles Junction to Chaudière Junction 16-98 

Nicolet Branch 14-61 

Dalhousie Branch 7*00 

Pictou to Oxford Junction 69-10 

5 
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Brown's Point to Stellarton 12-23 

Junction near New Glasgow to Pictou Landing 7 '76 

Pugwash Junction to Pugwash 4-70 

Truro to Mulgrave 123-07 

Point Tupper to Sydney 91-48 

North Sydney Branch 4-38 

Fredericton to Loggieville 126-00 



1,406.62 



LEASED. 



Length of main line from Point Levis to Hadlow. . 1*60 

Chaudière Curve t6 Chaudière 1-18 

Ste. Rosalie Junction to Montreal 37-62 



40-30 



1,446-92 



FREIGHT BRANCHES AND T's OWNED. 

Y's at Windsor Junction, Truro, Brown's Point, 
Oxford Junction, Painsec Junction, Moncton, 
Chaudière, Springhill Junction, Stellarton, 
Mulgrave, Nth. Sydney Junction, Newcastle, 
Rivière Quelle, St. Charles Junction, St. 

Leonard Junction, Ste. Rosalie Junction.. .. 3-62 

Switch near North Street to D.W.T., Halifax. .' . . .85 

Halifax Cotton Factory 210 

Dartmouth Station to end of line 2*29 

Stewiacke Wharf Branch -87 

Sydney Station to Wharf -90 

North Sydney Station to Wharf -78 

Switch near Pictou Landing to Coal Wharf.. .. -75 

Pictou Station to Wharf..' 15 

Pictou Station to Copper Crown Smelter -72 

Logan's Tannery Siding -48 

Pugwash Station to Wharf -07 

Sackville Wharf Branch -47 

Dorchester Wharf Branch 100 

Moncton Wharf Branch 100 

Courtney Bay Branch 2-39 

St. John Water Front Extension -44 

St. John Station to Deep Water Wharf -28 

Newcastle Wharf Branch 1-75 

Dalhousie Station to Wharf Branch -40 

Campbell ton Wharf Branch -43 

Rimouski Wharf Branch 2 00 

Trois Pistoles Spur 2-38 



u 



CHIEF ENOINEER'8 REPORT 



SESSIONAL PAPER No. 20 

Bivière du Loup Wharf Branch 

St. Pacome Spur , 

Mcolet Station to Wharf 

Carmel Branch, Main Line to Village (estimated). 
Blackville to Indian Town 



WINDSOR BRAi^CH. 



Windsor Junction to Windsor. 



435 
1-27 
205 
106 
8-60 



43*34 



1,489-26 



32 



PRINCE EDWARD ISLAND RAILWAY. 

Souris to Tignish 166 

Mount Stewart to Georgetown 24 

Charlottetown to Royalty Junction 5 

Emerald Jimction to Cape Traverse 13 

Alherton to Cascumpec Wharf 1 

Charlottetown to Murray Harbour 52 '3 



261-3 



Total length of government railways 1,782-56 



The result of the year's operations of the government railways may be stated a& 
follows : — 



Name of Rttilway. 



Mileage 

in 

Operation. 



Intercolonial Division. 



Amount. 



Profit. 



Windsor Branch 



Prince Edward Island Division . 



$ cts. 

1 AAA f Working expenses... . 7,581,914 36' 
^'**'' \ Earnings 7,643,829 90 

on / One-third etMnings. . . 49,452 50 
^^ \ [Maintenance 17,4«5 97 



261 /!^^(>i'Hii>S expenses. 



Total, miles. 



1,739 



^animgs 



294,253 16, 
257,270 57' 



3 cts. 

61,915 54 
31,966 53 



Deduct loss from profit. 
Net profit 



LosH. 



S Ct8. 



• « ■ • « 



36,982 59 
56,899 48 



;«*>,982 59 



The maintenance of the roads and rolling stock has received careful attention, 
and both roads continue to be in efficient condition; the rolling stock is being brought 
up to the modern standard. 

The working expenses of the Intercolonial Railway given above include the $140,- 
000 rental paid to the Grand Trunk lia il way. 
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The g^oss earnings of the government railways for the last two years compare as 
follows : — 

1904-06. 1905-06. 

Intercolonial Division $6,783,622 83 $7,643,829 90 

Windsor Branch 60,038 67 49,452 60 

Prince Edward Island Division. .. . 217,330 61 267,270 67 

$7,060,892 11 $7,950,552 97 
Showing an increase in the gross earnings of $898,660.86. 

The gross working exi)enses of the government railways for the last two years 
compare as follows: — 

1904-06. 1906-06. 

Intercolonial Division $8,608,826 76 $7,681,914 36 

Windsor Branch 26,863 16 17,485 97 

Prince Edward Island Division. .. . 370,464 44 294,263 16 

Total $8,906,164 35 $7,893,653 49 

Gross working expenses of govern- ^ 

ment railways. . . . -. $8,906,164 36 $7,893,663 49 

Gross earnings of government rail- 
ways 7,060,892 11 7,960,662 97 

Excess of earnings over working expenses, which in- 
clude rental, $140,000, Grand Trunk Eailway. . $ 66,899 48 

Showing a decrease in working expenses for the year, compared with the previous 
year, of $926,912.39, which is made up of the following : — 



Locomotive power 

Car expenses 

MaintenaDce of way and works 

Station expenses 

(reneral charges , 

Rental leased lines 

Gar mileage (total decrease, 137,522" 41). . 



1904-1905. 



$ cts. 

3,116,053 49 

2,040,133 13 

1,722,616 66 

937,816 11 

635,541 85 



1905-1906. 



9 cts. 



Difference. 



Increase. 



$ CtB. 



8,352,761 23 
140,000 00 



8.492,761 23 
-f lb,065 52 



8,508,826 75 



2,930,075 83 
1,617,119 70 
1,.397,143 62 
1,0.^2,764 20 
586,267 90! 

7,563,371 25 
140,000 00 



94,948 09 
50,726 05 



145,674 14 



7,703,371 25 
-121,456 89 



7,581,914 36 



Decrease. 



$ Cts. 

186,577 66 
423,013 43 
325,473 03 



935,064 12 
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INTERCOLONIAL DIVISION. 

Comparative Statement of Ocean-borno Passenger Business done at the Port of 
Halifax during the Winter Seasons of 1904-1905 and 1905-1906. 



Name of Steamer. 



Pretorian 

Parisian 

Bavarian 

Corinthian 

Virginian 

Siberian 

Mongolian... . 

Dania 

Albano.' 

Numidian 

Victorian 

Canada.. 

Carthaginian.. . 

Tunisian. 

Sardinian. . . . 

Laurentian 

Pomeranian 

Ionian 

Dominion . . . 

Sicilian 

PaUamsa 

Vancouver 

Kensing^n . . . 
Buenos Ayrean 
Sarmatian 



1904-1905. 



No. of Passengers. 



1st 2nd 

Class. I Class. 



Total 



33 

61 

76 

35 

25 

8 

8 

7 

Nil. 

4 

34 

36 

8 

54 

5 

8 

Nil. 

75 

23 

25 

Nil. 

7 

11 

4 

2 

549 



613 

1,217 

1,882 

714 

832 

522 

241 

454 

452 

114 

881 

1,337 

539 

1,31» 

272 

689 

229 

1,496 

431 

977 
1,012 
3«.0 
894 
4Ô7 
157 

17,662 



Total. 



646 

1,278 

1,958 

749 

857 

530 

2-19 

461 

452 

118 

915 

1,373 

547 

1,444 

277 

697 

229 

1,571 

454 

1,002 

1,012 

367 

405 

461 

159 



18,211 



Name of Steamer. 



1905 1906. 



No. of Passengers. 



iHt 

Class. 



Pretorian 

Parinian 

South wark 

Corinthian 

Virginian 

Siberian 

Mongolian 

Dahome 

Corean 

Nuoiidian 

Victorian. . . , . , 

Canada 

Carthaginian 

Tunisian 

Sardinian 

Laurentian 

Pomeranian 

Norsman : . . , 

Dominion 

Sicilian 

KensinçT^on 

Sarmatian 

City of Vienna. . 

Total 



112 

46 

Nil. 

43 

172 

1 

Nil. 

3 
Nil. 
31 
85 
31 
8 
246 
Nil. 
Nil. 
Nil. 
Nil. 
3X 
56 
Nil. 
Nil. 
5 



876 



2nd 
Class. 



Total 



1,849 


1,961 


1,938 


1,983 


1,648 


1,648 


1,288 


1,331 


1,945 


2,117 


1.078 


1.079 


884 


884 


30 


33 


646 


546 


1,245 


1,276 


1,416 


1,601 


986 


1,017 


1,361 


1,369 


3,719 


3,965 


443 


443 


717 


717 


447 


447 


1,746 


1,746 


1,171 


1,209 


2,835 


2,891 


2,287 


2,287 


214 


214 


305 


310 


30,098 


30,974 



* Note.— Of the total number 30,074, 22,864 travelled over the Intercolonial Railway as follows 
18,033 via St. John and Canadian Pacific, 4,832 via Intercolonial Railway, long haul. 
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Comparative Statement of Ocean-borne Freight Traffic during the Winter Seasons 

of 1904-5 and 1905-6. 



Name of Line of 


Winter or 1904-1905. 


Name of Line of 


WiKTKR OP 1905-1906. 


Steamers. 


Measure- 
ment tons 


Weight 
tons. 


1 

Total 
tons. 


Steamers. 


Measure- 
ment tons 


Weight Total 
tons. 1 tons. 

1 


Allan Line 

Furaess Line 

Canadian Pacific. . 

Ganada-Jamacia 1 
Steamship Line .1 

Pickford and Black 

Various other lines 
and Tramp Steam- 
ers 


4,736 

3,927 

275 

• 


3.394 

5,189 

47 

1,938 
13,399 

48,800 


8,130 

9,116 

322 

1,938 

i 

13,399* 

1 

48.800 


1 

Allan Line 

Fumées Line.... 

Canadian Pacific. . . 

Canada-Jamacia \ 
Steamship Line / 

Pickfcrd and Black 

Various other lines 
and Tramp Steam- 
ers 


5,414 
4,257 

888 

15 


3,666 

8,728 
1,121 

873 

8,942 

■ •••• ••■ 


9,070 

12,986 

1.509 

878 

8.957 






1 




Total 


8,938 


72.767 81,705 

1 1 


ToUL 


10,074 


23.320 


32,394 



The above statement shows a decrease of 48,311 tons of ocean-borne freight traffic 
for the winter season of 1905-06 as compared with the winter season of 1904-05. 

The following is a statement of the quantity and classes of the rolling stock pur- 
chased on capital account during the fiscal year ending June 30, 1906: — 
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The following is a statement of the quantity and classea of rolling stock i 
hhvfc been rebuilt during the year ended June 30, 1906, at the coet of revenue to i 
tain the work: — 





i 

1 




III 


i 


i 
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i 
1 

.? 
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1 
1 








1 








26 








^ 
















1 















IJineteen box cars of 60,000 Ibe. capacity were purchased on revenue account. 

The following table shows the working expenses, gross earnings, the tonnage of 
freight and number of passengers carried each year since July 1, 1876, when the road 
wut fimt opened as a through line to the weet. 






1876-77 i 714 1,6«1.673 B 

1B77-78 . 71*1 1,816,273 6 

1878-79 1 nV 2,OtO,lR3 2 

187U-80 829, 1,603,420 7 

840' l,7.î^«51 2 

840. 2,069,657 4 

""- 2,360,373 2 

2,377,433 B 

2,619,751 ft 

2,B83,!t09 6 

2,922,36» 6 

3,366,781 7 

3,244,647 T 

3.660,675 7 

3,662,.'M1 » 

3,439,377 Oi 

,.._ 3,049,317 & 

1,142; 2,981,671 91 

1,142 2,936.902 7 

l,H2i 3,012.827 6: 

l,14Fi 2,925,!)6fl 6! 

'.3(11 3,327,648 5: 

.301 3,67S,686 2 

l.-TOll 4,431,404 (B 

.301 6,460,422 6 

,301 6,674,663 9 

.3161 6.196,653 1! 

1.3211 7.239,983 a 

1.446 8.508,826 71 

1,146| 7,581,914 .K 




1,164,445 33 
1,3?R,916 78 

1,294,009 6!) 
1,S06,298 48 
1,760,393 92 
2,079,262 66 
2.370,910 10 
2,384.414 92 
2,441,203 66 
2,4.'i0,ij93 88 
2.660,116 9.1 
2.983.a% 06 
2,067,801 00 



3,012, 7Î 



2,977. 
2,94.5. 
3,065.499 09 
2,987,510 27 
2,«0,-l7 95 
2,957,'MO 10 
2,866,028 02 
3,117,069 85 
3,738,331 44 
4,652,071 71 
4,972,231 87 
6,671,385 91 
6,324,323 72 



7,043,829 90 



642 66 . 
9,605 18 ' 
10,547 83 i 
6,981 30 ' 



607,228 22 
432,326 78 
716,083 63 
' 97,131 23 





262,262 •S 
383,446 69 
276,847 73 
847,835 87 
684,946 56 


20,181 69 
6,838 29 
3.815.21 




'Niiléf'tè' 




209,978 66 








488,186 77 




127,670 53 


■9ix»,756fir 
1.725,303 92 


61,015 64 



1,143,020 
1,288,823 
1,218.877 
1,368,819 
1,304,634 
1,264,576 
1.388,080 
1,342,710 
1,276,816 
1,379,618 
1,296,028 
1,4!4,576 
1.7BO.T61 
2.161,208 
2,111.310 
2,385,816 
2,790,737 
2,664,149 
2,7«2.2.'>7 
8.156.189 



No. of 

PaHgengen 



918,420 
il8,957 

640,101 



944,636 

967,228 
9.12,880 
942,784 



.297,732 
,292,878 
,301,062 
162,6fi7 
,i71,806 
,501.690 
,523,444 



* The working expenses i 



;lude (lie rental [juid for Ipoaf-d line 



12 



DEPARTMENT OF RAILWAYS AND CANALS 



U 



6-7 EDWARD VM.. A. 1907 



ENTEROOLONIAL RAILWAY. 



Statement of Earnings from the several sources named from June 30, 1876, to June 

30, 1906. 



1876-77 

1877-78. 

1878-79. 

1879-80. 

1880-81 . 

1881-82. 

1^82-83. 

18aV84. 

1884-85. 

1885-86. 

1886-«7. 

1887-88. 

1888-89. 

1889-90. 

1890-91. 

1891-92. 

1892-93. 

1893-94. 

1804-95. 

1895-90. 

189()-07. 

1897-98. 

1898-99. 

1899-00. 

1900-01. 

19)1-02. 

1902-03. 

1903-<«, 

1904-05. 

1905-06 



Year. 




714 

714 

714 

829 

840 

850 

940 

887 

941 

946 

977 

971 

971 

971 

1,094 

1,142 

1,132 

1,142 

1,142 

1,142 

1,145 

1,201 

1,315 

1,315 

1,315 

1,315 

1,315 

1,321 

1,446 

1,446 



460,368 15 

475,256 82 

451,893 29 

4iH),338 66 

545,114 48 

651,296 94 

741,992 7m 

775,783 77 

747,285 13 

765.900 03 

828,328 28 

884,448 07 

906,246 47 

895,094 53 

962,316 88 

961,427 94 

1,002,912 74 

968.915 13 

963,914 44 

971,426 26 

979,005 57 

1,053,864 64 

1,167,453 16 

1,404,469 87 

1,607,166 79 

1,770,941 13 

l,î)27,916 97 

2,021,668 40 

2,105,066 75 

2,297,716 52 



607,564 
801,709 
752,490 
915,486 
1,113,872 
1,303,496 
l,487,(i0l 
1,461,390 
1,542,052 
1,523,487 
1,677,971 
1,932,877 
1,909,094 
1,964,646 
1,K54,629 
1,803,529 
1,868,823 
1,834,126 
1,782,608 
1,788,813 
1,687,050 
1,857,740 
2,348,096 
2,912,790 
3 121,006 
3,644,513 
4,128,2:i5 
4,041,122 
4,373,178 
5,019,806 



99 
82 
85 
50 
21 
00 
98 
37 
10 
72 
59 

44 

86 
88 
03 
84 
34 
54 
18 
42 
06 
58 
52 
15 
42 
00 
48 
75 
53 



Mails 

and 

Bundries. 



9 c. 

86,512 21 
101,985 07 

88,715 55 
100,473 32 
101,407 23 
124,470 72 
141,326 40 
147,240 78 
151,566 a5 
160,706 13 
153,817 06 
166,010 13 
152,460 09 
152,998 48 
160,448 62 
180,485 00 
184,468 80 
193,762 51 
194,194 97 
167,400 66 
199.972 a3 
206,0()5 15 
222,781 70 
234,811 32 
244,062 93 
255,931 36 
268,151 75 
276,540 55 
305,277 53 
?<26,307 85 



Total. 



9 c. 

1,154,443 S3 
1,378,946 78 
1,294,009 69 
1,506,298 48 
1,760,493 92 
2,079,262 66 
2,379,910 10 
2,883.414 92 
2,441,203 66 
2,450,093 SS 
2,660.116 93 
2,983,336 95 
2,967,801 00 
3,012,739 87 
2,977,395 38 
2,945,441 97 
3,065,499 09 
2,987,502 27 
2,940,717 95 
2,967,640 10 
2,866,028 02 
3,117,669 85 
3,738,331 44 
4,552,071 91 
4,972,235 87 
6,671,385 91 
6,324,823 72 
6,339,231 43 
0,783,522 88 
7.643,829 90 
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INTERCOLONIAL RAILWAY. 

Statement flhowing^ the Number of Tons of Local and Through Freig'ht Carried from 

June 30, 1876, to June 30, 1906. 



1876-7 . 
1877-8. 
1878-8. 
1879-0. 
1880-1. 
1881-2. 
1882-3. 
1883-4. 
1884-6. 
1885-6. 
1886-7. 
1887-8. 
1888-9. 
1889-0. 
189r-l. 
1891-2. 
1892-3. 
18934. 
1894-5. 
1895-6. 
1896-7. 
1897-8. 
1898-9. 
1899-0. 
1900-1. 
1901-2. 
19023. 
1903-4. 
1904-5. 
1905-6. 



Year. 



Miles 

in 

operation. 



714 

714 

714 

829 

840 

840 

840 

887 

94L 

946 

977 

971 

971 

971 

1,094 

1,142 

1,142 

1,142 

1,142 

1,142 

1,145 

1,201 

1,315 

1,315 

1,315 

1,315 

1,315 

1,321 

1,446 

1,446 



I 

Local 


Through 


freight. 


freight. 


The information for theeel 


years wac 


i dentroyed 


when the general offices 


inMoncton were burned. 


571,684 


267,272 


537,025 


443,936 


584,581 


424,656 


506,674 


483,362 


680,076 


443,712 


683,455 


509,565 


727,599 


561,224 


624,436 


594,441 


756,696 


612,123 


797,492 


507,04? 


750,783 


513,792 


1,030.628 


367,452 


9' 6,114 


376,696 


901,374 


366,442 


1.011,229 


368,389 


927,167 


368,869 


1,053,509 


381,007 


1,351,569 


39'.l,l»2 


1,713,928 


437,280 


1,633,671 


477,639 


1,914,551 


471,266 


2,230,993 


550.744 


2,123,261 


540,888 


2,119,528 


662,729 


2,413,863 


742,326 



Total. 



421,J27 

522,710 

510,861 

661,924 

725,777 

838.956 

970,961 

1,009,237 

989,936 

1,028,788 

1,143,020 

1.288,828 

1,218,877 

1,368,819 

1,304,534 

1,264,576 

1,388,080 

1,^42,710 

1,267,816 

1,379,618 

1,296,028 

1,434,576 

1,750,761 

2,151,208 

2,111,810 

2,385,816 

2,790,737 

2,664,149 

2,782,257 

3,156,189 
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INTERCOLONIAL RAILWAY. 



Statement of the Number of Local and Through Passengers carried from June 30, 

1876. to June 30, 1906. 



187ft-7. . 

1877-8.. 

1878-9.. 

1879-80. 

1880-1. 

1881-2.. 

1882-^.. 

1883-4.. 

1884-6.. 

1885-6.. 

1886-7.. 

1887-a . 

1888-9.. 

1889-90. 

1890-1. . 

1891-2. . 

1892-3. . 

1893-4. . 

1894-6. 

1896-6. . 



1896-7.... 
1897-8. . . . 
1898-9. . . . 
1899-1900. 
1900-1.. . 
1901-2.... 
1902-3. .. 
1903-4. . . . 
1904-5. .. 
1905-6. . . . 



Yew- 



Miles 

in 

Operation. 



714 
714 
714 
829 
840 
840 
840 
887 

sm 

946 
977 
. 971 
971 
971 
1.094 
1,142 
1,142 
1,142 
1,142 
1,142 
1,145 
1,201 
1,315 
1.315 
1,315 
1,315 
1,315 
1,321 
1,446 
1.446 



Number of 

Lor-«l 
Pasbengeni. 



Number of 

Tbrough 
Passengers. 



The information for these 
years was destroyed 
when the general offioes 
in Moncton were burned . 



647.534 

728,186 

784,715 

812.028 

784,817 

814,032 

948,324 

1,060,592 

1,112,695 

l,2d§,814 

1,198.649 

1.188,827 

1,216,027 

1,272,284 

1,386,803 

1,416,631 

1,438,590 

1,504,652 

1,678,868 

1,906,599 

2,061,1% 

2,255.013 

2,447,843 

2,589,928 

2,491,472 



132,460 

150,414 

169,921 

145,200 

148,063 

128,752 

91,839 

86,680 

91,531 

94,490 

99,083 

104,061 

85,035 

80,383 

85,063 

85,069 

89,854 

98.443 

112,896 

119,696 

126,080 

149,217 

215,313 

221,032 

246,688 



Total 



613,420 

618,967 

640,101 

681,483 

631.245 

779,994 

878,600 

944,636 

957,228 

932,880 

942,784 

1,040,163 

1,136,272 

1,219,233 

1,298,304 

1,297,732 

1,292,878 

1,301,062 

1,352,667 

1,471,866 

1,601,690 

1,523,444 

1,603,095 

1,791,754 

2,025,296 

2,186,226 

2,404.230 

2,663,156 

2,810,960 

2,737,160 
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Tbe following table shows the number of tons of coal carried over the Intercolonial 
Eailway from the Nova Scotia collieries to Ste. Rosalie, Montreal and St. John for 
jK>int8 west thereof, and to local stations in each year since the road was opened as a 
through line : — 



187&-77.. 

1877-78... 

1878-79.. 

1879-80. 

1880-81.. 

1881-82. . 

1882^^ . 

1883-84... 

1884>«5... 

1885-86... 

1886-87... 

1887-88... 

1888-89... 

1889-90... 

1890-91 .. 

1891-92 

1892-93... 

1893-94... 

1894-96... 

1896-96 .. 

1^96-97 . . . 

1897-98. . 

1898-99: . . 

1899-1900. 

1900-01... 

1901-02. . . 

1902-03... 

190:M>4... 

1901-05... 

1906-4»... 



Year. 



For the West. 



Via 
Ste. Rosalie. 



Via 
Montreal. 



136 
1,181 
2,200 
2.260 

800 
7.542 



300 

1,097 

6,102 

18,015 

12,837 

32,014 

133,440 

171,170 

192,871 

ia3,704 

160,026 

164,453 

113,996 

35,447 

136,868 

102,273 

67,082 

53,124 

38,396 

9,084 

4,644 

3,495 

««••••• • 

6,763 

7,817 

637 

265 

1,625 



Via 
St John. 



4,022 

11,779 

22,206 

19,534 

1,778 

21,150 

27,536 

36,228 

27,923 

«6,126 

09,213 

5,918 

3,775 

8,028 

7,865 

9,681 

12,305 

9,796 

5,399 



3,640 
6,775 

513 
5,022 

661 



To Local 
Stations. 



103,420 
97,043 
112,232 
135,369 
174,483 
218,36 1 
227,380 
252,014 
213,791 
215,272 
233,178 
309,727 
338,538 
366,967 
344,829 
392,441 
4< 12,658 
367,390 
310,253 
369,708 
331,469 
351,069 
484,163 
599,714 
50(;,454 
546,986 
725,727 
61^1.346 
696,290 
610,444 



Total. 



103,420 
97,043 
112*532 
136,466 
184,607 
248,158 
262,423 
293,562 
349,004 
407,592 
453,585 
529,659 
526,487 
554,546 
498,038 
433.806 
543,296 
478,691 
385,200 
432,513 
382,172 
369,949 
494,206 
603,289 
506,590 
557,520 
742,519 
694,761 
602,377 
620,272 
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Table showing the number of bushels of grain carried during each year for shipment 
at Halifax since the road was opened as a through line to the west. 



Year. 



1876-77. 

1877-78. 

1878-79. 

1279-80 

1H80-81. 

1881-82 

1882-^. 

1883-84. 

l«4-85. 

1886-86. 

1886-87. 

1887-88. 

1888-89. 

1889-90. 

1890-91. 



BushelB. 



Via 
Chaudière. 



31,011 
73,389 
300,901 
389,122 
575,880 
69,021 
129,725 
502,012 
148,803 



VU 
St. John. 



Total. 



Ypar. 



BushelB, 



• • ■ • • 



59,543 



31,011 
73,389 
300,901 
889,122 
575,880 
69,021 
129,725 
502,012 
218,337 



1891-92 

1892-93 

1893-94 

1894-96 

1895-06 

1896-97 

10H7— yu. . . . 

1898-99 

189î^-1900. . . . 

1900 01 

1I90I-O2 

;i902 03 

,l«03-04 

1904-06 

.1905-06 



Via 


Via 


Chaudière. 


St John. 


845,997 


•519,600 


155,306 


197,666 


Nil. 


8,026 


Nil. 


Nil. 


Nil. 


Nil 


Nil. 


Nil. 


8,000 


Nil. 



ToUl. 



30,000 
13,239 
147 
Nil. 
Nil. 
147,438 
Nil 
♦170,000 



Nil. 
Nil. 
Nil 
Nil. 
NU. 
Nil. 
Nil. 



1,266,497 
352,976 
8,026 
Nil. 
Nil. 
Nil. 
8,000 
30,000 
13,239 
147 
Nil. 
NU. 
147,438 
Nil. 
170,000 



Via Montreal. 



Table showing the number of barrels of flour and meal carried during each year since 

the road was first opened as a through line to the west. 



Year. 



Barrels. 



1876-77 

1877 78. 

1878-79. 

1879-80. 

1880-81. 

1881-^2. 

1882-83. 

1883-84. 

1884-95 

1885-86. 

1886-87. 

1887-88 

1888-89. 

1889-90 

1890- PI. 



254,n0 
667,778 
630,329 
5a\248 
672,310 
692,095 
983,916 
817,134 
935,977 
761,127 
763,894 
871,838 
948,614 
1,116,050 
1,01a 129 




1891-92.. 
18!r2-93 . 
1893-94.. 
1894-a5.. 
1896-96.. 
1896-97.. 
1897-08.. 
IH98-99. . 
1899-1900 
lViOO-01 . 
1901-02.. 
1902-a3 . 
19aS 04.. 
1904-05 . 
1905-06.. 



Barrels. 



954,015 

866,913 

944,967 

938,361 

822,097 

847,701 

987,408 

1,157,250 

1,234,077 

1,292,106 

1,311,707 

1,521,540 

1,607,050 

1,769,480 

1,882,690 
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Tablb showing the number of bushels of grain carried during each year since the road 
was first opened as a through line to the west. 



v... 


Biuheb. 


I Te«t. 


Bnabeli. 


IW6-77 


292,862 
331,170 

302,921 
534,021 
565,678 
660,353 
1,196,601 
664,673 
734,902 
849,800 
1,018,396 
1,219,036 

i,ar«,i68 

2,610,202 

a;89<\921 


18B1-B2. 

1892-93. 


8.776.677 
1,611,619 
1304,684 
1,038.884 
1,064,886 
1,003,4» 
1661372 

IK 
IK 

3,392,252 
2,788,772 
3,317,910 
2:924:226 






1894-96: 

1896-96. 








1 1897-98. 

1898-99. 

1899-1900. 

1900-1901 

190I-O3. 

1902-03 

, 190^04. 


1883^. 




188fr87. 

1887-88. 




1890-91 


■ 1906^)6. 



Table showing the quantity of lumber in feet carried during each year over the road 
since it was first opened for traffic as a through line to the west. 



T-,. 


Feet 


Tesr. 


Feet. 


876-77 

ien-78 

ie78-7a 

I87fr8c 

1880*1 

881-82. 

1882«a 

188»**. 

1884^ 

18S1.8& 

1886-87. 

1887.88. 

1888-89. 

1889-90. 


fi 74 
B 47 
E 96 
G 64 
7 88 
7 18 

10 17 
13 48 
13 76 

11 12 

16 S3 

197,766,372 
199,607,777 
210,886,071 
184,188,334 


1891-92. 

1892-83. 

1893-94 

1894-96 

1896-96. 

1896-97. 

1897-98. 

1898-99. 

1899-1900.. . 

1900-1901 

1901-02. 

1902-03. 

1903-04. 

1904-05.T 


176,474,340 
181,211,013 
200,607,949 
2^2471269 
226,332,716 
243,366.726 
864:093:816 
306,664,031 
379,360,074 
396,868,964 
428,051,029 
469,231,589 
466,379,303 
618,434,310 
672,878,600 
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,Table showing the number of live stock carried during each year over the road since 
it was fiiBt oi)ened for traffic as a through line to the west. 



Year. 



1876-77. 
1877-78. 
187&-70. 
1879-80. 
1880-81. 
1881-82. 
1882 83. 
1883-84. 
1884-86. 
1886-86. 
1886-87. 
1887-88. 
1888-89. 
1889-90. 
1890-91. 



Number. 



34.414 
46,498 
47,684 
70,990 
61,574 
73,479 
68,338 
60,090 
70,786 
74,498 
82,896 
98,302 
85,960 
80,771 
95,629 



1891-92.. . 

1892-93... 

1893-94.. . 

1894-96... 

l«aV96... 

18ÎKJ-97... 

1897-98.. . 

1898-99.. 

1899-1900. 

1900-01.. . 

1901-02.. 

1902-03... 

1903-04... 

1604-05.. • 

1905-06.. 



Year. 



Number. 



87,889 

93,369 

79,203 

72,106 

64,051 

72,062 

89,301 

109,821 

92,813 

95,923 

98,495 

127,060 

113,006 

110,670 

106,589 



Table showing the number of tons of ocean-borne goods to and from Europe carried 
over the road during each year since it was first opened for traffic as a through line. 



1876-77... 

1877-78... 

1878-79... 

1879-80. . . 

188(K8l... 

1881-82... 

1882-83... 

188a-84... 

1884-85... 

1885-86... 

1886-87... 

1887-88... 

1888-89. . 

1889-90... 

1890-91 . . . 

1891-92... 

1892-93. . . 

1893-94... 

1894-96.. 

1895-96. 

1896-97. . 

1897-98... 

1898-99. . 

1899-1900. 

1900-01... 

1901-02... 

1902-03. . . 

190S-(H . . . 

1904 a5... 

1905-06... 



Year. 



Via Ste. 

Rosalie and 

from the 

West. 



Via Mont- 
real to 
and from the 
West. 



322 
1,106 

817 
2,079 

284 , 
2,026 ' 



14,949 

21,628 

21,073 

15,454 

21,607 

24,875 

19,696 

22,787 

13,4^ 

16,923 

41,864 

17,340 

9,895 

9,923 

9,719 

7,296 

3,023 

6,749 

3,767 

2,654 

5,950 

2,465 

2,379 

6,860 

7,780 

11,926 

21,877 

15,325 

17,217 



Via 

St. John 

to and from 

the West. 



■ « • • 



17 

100 

204 

213 

314 

263 

1,637 

243 

307 

1,142 

1,528 

1,194 

2,994 

3,687 

5,337 



To and 

from local 

Stations. 



3,405 

2,643 

4,962 

3,334 

4,168 

7.911 

6,633 

8,405 

8,216 

9,811 

8,878 

11,481 

11,730 

10,764 

23,835 

12,319 

13,465 

10,399 

16,748 

17,239 

18,638 

31,566 

37.108 

166,614 

172,733 

124,696 

146,070 

85,853 

128,462 



Total. 



18,354 

24,271 

26,025 

18,788 

25,775 

32,786 

26,229 

31,192 

21,680 

26,734 

50,742 

28,821 

21,625 

20,^ 

33,571 

19,714 

16,682 

17,361 

20,829 

20,156 

26,220 

34,263 

39,794 

163,838 

183,147 

138,631 

174,520 

105,149 

163,042 
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.Table showing the number of tons of raw and refined sugar carried over the road 
during each year since it was first opened as a through line. 



Year. 



1876-77.... 
1877-78.... 
1878-79.... 
1879-80. . .. 
1880-81..., 
1881-82..., 
1882-83.... 
188&-84.... 
1884-85.... 
1885-86..., 
1886-87.... 
1887-88. . . . 
1888-«).... 
1889-90.... 
1890-91.... 
1891-92.... 
1892-93. .. 
1893-94.... 
1894-95... 
1895-96.... 
1896-97.... 
1897-9a... 
1898-99.... 
1899-1900.. 
1900-01.... 
1901-02.... 
1902-03.... 
19a?M)4.... 
1.J04— Oo.. . . 
1906-06.... 



Raw Sugar. 



ViaSte. 
Rosalie. 



To 
Montreal 

for 
the West 



Tons. 

340 

186 

1,041 

12,220 

13,872 

14,256 

9,465 

13,778 

10,381 

4,394 

20,450 

14,320 

24,358 

7,390 

5,088 

7,142 



357 
602 



96 
489 

90 
194 
875 
509 
715 



To 

St. John 

for the 

West. 



Tons. 



To 

Local 

Stations 



Tons. 



4,670 
3,960 



1,290 
508 
3,068 
3,661 
3,998 
8,500 

14,065 
7,160 
8,913 
8,'215 

10,535 

10,137 
6,775 

10,342 
9,824 
4,925 



Total. 



78 
68 



11,553 

17,137 

7,495 

1,495 

«7,«5Uo 



Tons. 

340 
186 

1,041 
12,220 
13,872 
15,546 

9,973 
16,846 
14,012 

8,392 
28,950 
28,405 
31,518 
16,303 
17,973 
21,637 
10,137 

6,775 
10,342 

9,824 

4,925 



96 
489 
11,643 
17,331 
8,727 
15,684 
10,091 



Refined Sugar. 



ToSte. 

Rosalie 

for the 

West. 



Tons. 



To 
Montreal 

for 
the West. 



408 
8,101 
3,183 
6,013 
1,446 
4,235 



Tons. 



To 

St. John 

for the 

West. 



Tons. 



4,022 

7,146 

11,126 

14,543 

18,024 

7,674 

15,044 

21,641 

12,955 

6,778 

10,130 

12.633 

8,327 

17,729 

l.S,351 

15,138 

5,694 

6,624 

8,138 

9,795 

14,791 

6,831 

5,763 

8,628 

7,107 

12,268 



To 
Local Total. 
Stations 



rpt 



Tons. Tons. 



468 

7,647 

6,456 

6,967 

15,819 

13,734 

8,069 

8,821 

2,193 

257 

12 

861 

1,636 

879 

224 

176 



2,902 

8,607 

5,497 

7,265 

8,445 

5,858 

8,395 

7,133 

11,120 

6,126 

5,996 

12,414 

7,840 

8,885 

4,695 

11,309 

6,957 

10,989 

15,833 

19,656 

10.615 

18,839 

20,529 

29,400 

22,937 

24,780 



6,924 
10,758 
16,623 
21,808 
26,469 
18,518 
23,439 
28,774 
24,075 
12,9a3 
16,594 
32.721 
22,623 
33.581 
33,865 
40,181 
20,720 
26,534 
26,164 
29,907 
25,821 
29,032 
81,111 
44,920 
31,764 
41,450 
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Table showing the numher of tons of fresh and salt fish carried over the road during* 

each year since it was opened as a through line. 



Year. 



l»7&-77.. . 

1877-78.. 

1878-79... 

1879-80... 

1880-81.. 

1881-82.. . 

1882-83.. 

1888-81... 

1884-86... 

188^-86.. 

1886-87.. . 

1887-^.. 

1888-89.. 

1889-90.. 

1890-91... 

1891-92... 

1892-93.. 

1893-94... 

1894-95... 

1895-96.. 

1896-97.. . 

1897-98... 

1898-99... 

1899-1900. 

1900 01.. 

1901 02.. 
1902-03.. 
190^^... 
1904-05... 
1905-06... 



Fresh Fish. 



ToSte. 

Rosalie 

for the 

West. 



Tons. 



37 

219 
140 
539 
779 
284 



To 

Mont- 
real for 
the 
West. 



To 

8t. John 

for the 

West. 



Tons. Tons. 



530 

596 

471 

519 

498 

475 

542 

838 

1,062 

1,669 

1,278 

1,533 

2,474 

2,235 

2,029 

1,367 

1,683 

1,959 

2,006 

1,966 

3,307 

3,575 

1,210 

2,547 

2,009 

3,013 

2,269 

1,939 

1.902 

2,748 



921 
1,015 
1,336 
1,362 
1,879 
1,619 

384 
1,682 
1,885 
1,645 
1,572 
1,477 
2,000 
1,787 
2,788 
1,746 
1,875 
2,192 
3,726 
3,059 
3,115 
3,703 
2,070 
2,706 
3,207 
4,373 
3,040 
3^588 
3,674 
2,439 



To 
Local 

Sta- 
tions. 



Tons. 

527 

474 

817 

453 

920 

957 

393 

412 

484 

902 

2,008 

1,031 

1,870 

2,111 

1,848 

547 

3,340 

2,224 

1,160 

1,319 

1,286 

1,052 

3,305 

3,686 

4,125 

5,477 

4,842 

5.002 

5,516 

7,706 



TotaJ 



Tons. 

1,978 
2,065 
2,624 
2,334 
3,297 
3,051 
1,319 
2,932 
3,431 
4,216 
4,858 
4,041 
6,844 
6,223 
6,666 
3,660 
6,898 
6,375 
6,892 
6,344 
7,708 
8,330 
6,583 
8,939 
9,393 
13,082 
10,289 
11,068 
11,871 
13,177 



Salt Fish. 



ToSte. 
Rosalie 
for the > 
West. 



Tons. 




To 
Mont- 
real 
for the 
West. 



Tons. 

551 

898 

1,612 
2,418 

4,asi 

3,229 
1,322 
3,563 
1,680 
3,286 
2,617 
8,070 
2.449 
1,963 
1,946 
3,262 
2,921 
2,075 
1,863 
2,168 
1,729 
1,651 
2,421 
3,419 
3,150 
2,808 
2,359 
2,673 
2,740 



To 

St. John 

for the 

West. 



Tons. 

j.,04o 

1,644 

1,088 

2,238 

937 

1,066 

759 

1,143 

3,600 

2,047 

569 

476 

7,746 

847 

1,917 

928 

1,811 

1,814 

1,849 

1,087 

1,176 

1,066 

1,198 

1,563 

1,346 

1,413 

1,615 

564 

272 

346 



To 
Local 

Sta- 
tions. 



Tons. 

802 
805 
1,048 
969 
1,061 
2,487 
1,364 
1,224 
1,596 
3,376 
1,747 
1,099 
2,994 
8,288 
3,286 
1,889 
2,176 
2,962 
5,285 
2,791 
2,536 
2,210 
3,625 
2,659 
4,643 
6,196 
6,579 
5,848 
6,759 
6,994 



Total. 



Tons. 

3,201 
3,347 
2,974 
4,809 
4,406 
7,584 
6,412 
3,689 
8,759 
7,108 
5,562 
4.193 

13,810 
6,584 
7,106 
4,763 
7,249 
7,697 

10,209 
6,741 
5,880 
6,005 
6,474 
6,643 
9,768 

10,042 

11,495 

10,137 
10,763 



During the year 106 '34 miles of 56, 68, 67, 80 and 110 lb. rails were taken up and 
replaced with 67 and 80 lb. rails ; 609,244 ties and 207 sets of switches renewed. 

Cost of road and equipment up to June 80, 1906 — 

On capital account — 
Koad, including $l,464/)00 paid on account purchas- 
ing Drummond County Railway $64,364,747 26 

Rolling stock 16,883,98138 

Total $81,238,728 63 

The work of increased accommodation at the deep water terminus .at Halifax is 
progressing, which facilitates the work of conducting the traffic. 

Both the road and rolling stock have been efficiently maintained during the year. 

Additions to the rolling stock continue to be made, as being a necessity for the 
^fficient working of the traffic 
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WINDSOE BRANCH. 



This road continues to be operated by the Dominion Atlantic Railway Company, 
formerly the Windsor and Annapolis Railway Company, the company receiving two- 
thirds of the gross earnings for working the traffic, and the government one-third of 
the gross earnings for maintaining the way and works. 



1 

Year. 

! 


MUee 
in oper- 
ation. 


One-third 

groas 
earnings. 


Proportion of 
one-third gross 

earnings 
credited to line 

Windsor 
Junction to 

Halifax. 


Prpportion-of 

one-third gross 

earnings 

credited to 

the Windsor 

Branch. 


Maintenance 
expenses. 


Profit 

• 


Loss. 


1 




$ CtB. 


$ cts. 


$ cts. 


$ cts. 


$ cts. 


$ cts. 


1880-81.. 


32 


28,434 29 


7,217 76 


21,216 58 


20,502 26 


714 27 




1881-82.. 


32 


28,461 07 


• 7,407 88 


21,062 19 


13,099 56 


7,953 64 




1882-8.3.. 


32 


31,199 77 


8,085 88 


24,113 89 


23,108 93 


1,009 96 




1883-Ô4.. 


32 


30,428 39 


7,409 46 


23,018 93 


22,140 86 


878 07 




1884-85.. 


32 


32,246 30 


7,794 95 


24,451 35 


18,751 96 


6,699 39 




1885^86.. 


32 


ShW5 63 


7,527 52 


23,668 11 


19,229 49 


4,428 62 




1886 87.. 


32 


33,564 68 


8,237 00 


25,327 58 


26,04? 33 




714 76 


1887-88. . 


32 


32,242 85 


6,689 SO 


24,563 55 


24,040 33 


5i3 22 




18S»-S9.. 


32 


37,313 43 


8,941 32 


28,372 11 


20,856 50 


7,515 61 




1889-90.. 


32 


39,544 19 


9,381 73 


30,162 46 


18,982 82 


11,179 64 




1890-91.. 


32 


39,519 56 


9,284 43 


33,508 35 


28.931 71 


1,303 42 




1891-92. . 


32 


42,891 23 


9,382 38 


30,235 13 


19,514 37 


13,994 48 




1892-93.. 


32 


43,901 28 


9,585 17 


34,316 U 


16,889 96 


17,426 16 




1893-ÎM.. 


32 


41,834 70 


8,859 23 


32,975 47 


17,645 09 


15,330 38 




1894-95.. 


32 


50,703 84 


11,626 20 


39,077 64 


14,640 07 


24,437 57 




1896-96.. 


32 


47,456 74 


10,894 91 


36,561 83 


16,476 46 


20,986 37 




1896-97.. 


32 


54,208 81 


13,606 58 


40,603 23 


10,821 04 


29,782 19 




1897-1)8.. 


32 


48,892 21 


11,665 57 


37,226 64 


18,181 09 


14,045 01 




1898-99.. 


32 


56,314 51 


13,840 48 


42,474 04 


12,873 06 


29,600 94 




1899-1900 


32 


62,266 61 


14,925 18 


47,361 43 


12,891 56 


34,459 87 




1900-01.. 


32 


62,523 20 


15,261 31 


47,261 89 


16,862 66 


30,399 23 




1901-02 


32 


65,315 38 


15,710 79 


49,604 59 


16,376 27 


33,228 32 




1902-03.. 


32 


56,417 38 


13,856 67 


42,560 81 


17,843 19 


24,717 62 




1903-^.. 


32 


72,708 54 


19,074 49 


53,634 06 


24,281 09 


29,352 96 




1904 06.. 


32 


66,798 46 


' 16,759 79 


50,038 67 


26,863 16 


23,175 51 




1905-06.. 


32 


65,936 66 


16,484 16 


49,452 50 


17,485 97 


31,966 63 
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PRINCE EDWARD ISLAND. 



CAPITAL ACXX)UNT. 



,The cost of road and rolling stock up to June 30, 1906 : — 



RolHTiflr ^toclr. 




• • • • • •'♦' 


683,924 n 








on capital account consis 






Total 


. . . .$ 7,216,688 69 




The rolling stock provided 


ted of : 








• 

Passenger Car Stock. 


Oiiicial cars. 


Box, Cattle and 
Refrigerator cars. 


1 

Platform cars and 
Coal can». 


1 Conductors' vans. 

1 


Pay car. 


1 

Snow ploughs. 

1 




Engines. 


1st class 
cars. 


2nd dasb 
oars. 


ill. 
1^" 


I 


( 
1 

27 i 23 

1 


19 

1 

1 


14 


■ ■ 
1 


233 

21 

3 


147 
22 

• ■ . • • • • • 


1 


9 


9 




1 

1 


1 






257 


169 


. 





The capital expenditure during the year amounted to $496,124.89, of which was 

expended on the construction of the Murray Harbour branch railway and on the HiUs- 
boro' bridge, $194,029.16. 

The following works are being carried on, on capital account : — 

1. Bridge over the Hillsboro' river at Charlottetown of 
which Mr. M. J. Haney is the contractor for the 
substructure, which work is well advanced. Total 
expenditure up to June 30, 1905 $ 1,287,2^8 60 

Expenditure from June 30, 1906, to June 30, 1906. . . . 76,"/ 33 99 



Total expenditure up to June 30, 1906 $ 1,362,972 69 



2. Murray Harbour branch, of which Mr. Willard Kit- 
chen is the contractor. Total expenditure up to 
June 30. 1905 $ 1,136,802 83 

Expended from June 30, 1905, to June 30, 1906. . . . 118,296 17 



Total expenditure up to June 30, 1906 $ 1,264,098 00 
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The following table shows the working expenses, the gross and net earnings, the 
tons of freight and nxunber of persons carried each year since June 80, 1876, when 
the road was first opened for traffic : — 



l«75-76 . . 
187^-77 . . 
1877- 78 , . 
1878-79 . . 
1879-80.. 
1880^ 81 . . 
1881-82 .. 
1882-83 .. 
1883-84 .. 
1884-86 . . 
1886-86 . 
188<^-87 . 
1887-88 .. 
1888-89.. 
1889-90 .. 
1890-91 .. 
1891-92 . . 
1892-93 .. 
1893-94 .. 
1894-95 .. 
1896^96. 
1896-97 .. 
1897-98 . . 
1898-99 . 
1899-1900 
1900-01 . 
1901-02 . . 
1902-03 . 
1903-04 .. 
1904-06 .. 
1905-06 .. 



Year. 



MUes 

in 

operatioD. 



199 
199 
199 
199 
199 
199 
199 
199 
199 
211 
211 
211 
211 
211 
211 
211 
211 
211 
211 
211 
211 
211 
211 
211 
211 
211 
210 
209 
209 
209 
261 



Working 
expenses. 



$ cts. 

214.930 43 
228,595 25 
221,699 49 
223.313 12 
164,640 56 
203,122 88 
228,269 97 
262,808 41 
236,428 13 
211,207 01 
216,744 34 
204,237 37 
229,639 95 
247,569 44 
266,486 86 
267,990 08 
280,706 38 
226,422 17 
226,891 06 
232,106 19 
226,188 56 
240,489 90 
231,418 74 
218,063 01 

220.931 81 
261,766 24 
270,159 97 
259,637 82 
335,695 44 
370,464 44 
294,253 16 



Gro68 
earnings. 



$ cts. 

118,060 96 
130,664 92 
136,899 60 
126,855 99 
113,851 11 
131,131 43 
137,267 54 
146,170 42 
144,604 12 
158,588 06 
165,684 36 
156,303 37 
158,366 62 
171,369 66 
160,971 78 
174,258 06 

157.442 69 
162,690 42 
168,633 83 
149,664 71 
146,476 64 

153.443 13 
168,960 61 
165,021 03 
174,738 73 
193,833 48 
197,999 97 
217,714 24 
234,390 03 
217,330 61 
257,270 67 



Loss. 



$ ots. 

96,869 47 
97,930 33 
86,699 89 

97.467 21 
60,789 44 
71,991 46 

90.922 43 
106,637 99 

91,924 01 
62,618 96 
61,169 98 
48,934 00. 
71,276 33 
76,189 89 

105,514 07 
83,732 03 

132,263 69 
63.731 76 
68,867 23 
83,260 41 
78,662 02 
87,046 77 

72.468 18 
63,040 98 
46,198 08 
67,883 76 
72,160 00 

41.923 68 
101,306 41 
163,133 83 

36,982 69 



Tons 

of freight 

carried. 



28,368 
41,039 
38,668 
38,923 
37,208 
46,336 
4a316 
61,920 
61,841 
57,346 
67,913 
63,689 
69,603 
56,682 
61,604 
69,611 
51,066 
66,718 
63,677 
48,326 
46,396 
62,151 
67,539 
67,968 
62,227 
73,696 
76,3sl 
80,582 
86,286 
76,969 
87,162 



No. of 

passengers 

carried. 



Miles. 

Steel rails (50 and 66 lb. to yard) 267-3 

Iron rails (40 lb. to yard) 4 

Total length of road 261-3 



93,964 
93,478 
111,428 
106,046 
90,633 
102,937 
118,436 
117,162 
118,988 
130,423 
120,374 
103,067 
131,246 
162,780 
133,099 
146,606 
139,389 
132,111 
123,727 
126,089 
122,686 
121,498 
126,610 
129,667 
147,471 
157,793 
184,748 
205,266 
224,517 
236,194 
266,092 



The road and rolling stock are in good running condition. 
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Plans and Sections showing the 
on each of the Canadian Canal 
Canal which is imcompleted. 
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dimensions of the smallest lock. 
Systems Except the Trent 
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route between Lake Superior and 
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TRENT CA.NA.L 

Hydraulic Lift- Lock at Peterborouo^h. 

65 Feet Lift. 
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CANALS. 

The preceding diagrams of the locks on the Lachine, Soulanges, Welland and 
Sault Ste. Marie canals practically give the key to the whole navigation between 
Montreal and Lake Superior. There are no locks to be passed of less dimensions than 
those of the WeUand canal. 

The dimensions of the locks of the Beauharnois, Carillon and Qrenville, St. 
Anne, Chambly, St. Ours, Bideau, Trent and St. Peter's are also shown. 

CONSTEUCTION. 



* 



S0ULANQE8 OANAL. 



This canal extends from Coteau Landing to Cascades, a distance of 14 miles. 

The works of construction of this canal are completed. 

Total expenditure up to June 30, 1906 $6,886,174 48 

Expended during the year ended June 30, 1906. . . . 5,000 22 

Total expended up to June 30, 1906 $6,891,174 70 

Expended from June 30, 1906, to October 1, 1906. 649 47 

i 

Total expended up to October 1, 1906 $6,891,724 17 

There yet remains some further payments to be made. 

SAULT STE. MARIE CANAL. 

This canal is cut through St. Mary's island; it is 1^ miles in length. The depth 
of water on the mitre sill at low water is 20 feet 4 inches, 22 feet in the prism, 21 feet 
5 inches in, the lower entrance, with a minimum width of 316 feet. In the upper 
entrance there is only a depth of 18 feet of water at low water, but the work of deep- 
ening to 21 feet 6 inches is in progress. A contract was entered into with Mr. Boone 
to continue the work of deepening and widening, which, when completed, will give 
safe passage for vessels approaching and departing from the canal. 

It having been found necessary to lengthen the entrance piers at each end of the 
canal, a contract has been entered into with Mr. Birmingham to extend south lower* 
entrance pier 800 feet. The work is completed. For the extension of 800 feet to the 
south upi)er entrance pier, a contract has been entered into with O'Boyle Bros., which 
is nearing completion. When this work is brought to a finish the construction of the 
canal may be considered complete, unless, with a view to appearance of neatness and 
beauty, it is considered desirable to level up the grounds, lay them out in parterres, 
and plant them with trees and shrubs. 

Total eaçpenditure up to June 30, 1906 $4,423,676 99 

Expended from June 30, 1906, to June 30, 1906 120,000 00 

Total expended up to June 30, 1906 $4,543,676 99 

Expenditure from June 30, 1906, to October 1, 1906. 46,294 66 

Total expenditure up to October 1, 1906 $4,589,970 66 
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TBENT OANAL. 

This canal is designed to extend from the waters of Lake Ontario to the Qeorgian 
hay on Lake Huron, at the mouth of the Severn river, the total distance heing about 
200 miles, of which 20 miles are canal and about 180 miles river and lake navigation. 

Sections 1 and 2, on the Feterborough-Lakefield division, 9*61 miles, which were 
constructed by Messrs. Brown, Love & Aylmer and Messrs^ Corry & Laverdure respec- 
tively, were opened for traffic on July 9, 1904, on which date the hydraulic lift lock at 
Peterborough was formally put in operation. The lift lock has a lift of 65 feet. It 
was fully described in the report of 1904. 

The only work of construction at present being carried on is in connection with 
the completion of section No. 3, and the extra work on section 2, Simcoe-Balsam lake 
division, ordered, namely, the construction of a road and bridge along the fourth 
concession of Eldon and the construction of the steel work of the hydraulic lift lock 
at Kirkfield. 

The contract for the steel for this hydraulic lift lock was awarded to the Domin- 
ion Bridge Company of Montreal, on February 15, 1905, and the work under this 
contract is proceeding. Eighty per cent is erected. The structural work is well under 
way. 

BoUam-Simcoe LaJce Division, 

For section No. 1 Mr. Andrew Onderdonk was the contractor. He completed his 
contract some time ago, but as it is only a section of this division, it is only occasion- 
ally used, and has not been formally opened for public traffic. It is about six miles in 
length. 

Section No. 2 is completed with the exception of the extra work in connection 
with the raising of a road along the fourth concession of the township of £ldon, which 
will be finished this fall. The concrete of the high level bridge is completed and the 
work of raising the road is well advanced and will be completed this season. 

Section No. 3. — The contract for this section was awarded to Messrs. Brown à 
Aylmer on September 6, 1900. The work consists of constructfng five concrete locks, 
three dams, three swing bridges, the necessary excavation, culverts, &c. All the con- 
crete work with the exception of the closures in Nos. 1, 2, and 3 dams and a few other 
small items is completed. There is yet some excavation, both dry and dredging, to be 
done, also a considerable length of protection lining to lay, but the end of this season 
all the work should be completed. 

To complete this canal, which is designed to extend from the Georgian bay to 
the waters of Lake Ontario, there remains to be placed under contract the section from 
Lake Simcoe to Georgian bay and the work between Heeley's falls and Lake Ontario 
waters. 
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The following is a statement of the expenditure made on the construction of this 
canal from its commencement up to October 1, 1906 : — 

Expended prior to June 30, 1867 $ 309,371 31 

Expended subsequent to June 30, 1867, and June 30, 

1894 (date of works contracted for) 782,584 88 

Expended from June 30, 1894, to June 30, 1904. . . . 3,612,435 81 

Total expenditure up to June 30, 1906 4,967,663 76 

Expended from June 30, 1906, to June 30, 1906. . . . 319,789 49 



• 



Total expenditure up to June 30, 1906 $6,277,443 24 

Expended from July 1, to October 1, 1906 41,411 72 

Total expenditure to October 1, 1906 $6,318,864 96 



ENLARGEMENT. 



LAOHINE CANAL. 



This canal extends from Montreal to Lachine, a distance ~of 8^ miles. There are 
6 lift locks, 270 x 45 feet, with 14 feet of water on the mitre sills, giving a total rise 
of 46 feet There was a large amount of work performed in the way of repairs and 
renewals during the year. There were new plans prepared during the year, providing 
for the rebuilding of part of the slope walls in concrete. Messrs. Quinlan & Kobertson 
secured the contract and the work was. pushed vigorously as soon as the canal was 
unwatered. The work of dredging the basin, &c., was continued during the year. The 
total quantity of material excavated was about 12,000 cubic yards. Work on the instal- 
lation of the electric machinery for the operation of lock gates, &c., was continued 
during the year. 

The total expenditure for original construction from 

1843 to 1848 ; $2,687,682 86 

Expenditure in 1869 2,000 00 

* 
jLOtal expenditure up to June 30, 1869 $2,689,632 86 

Total exi)enditure for enlargement up 

to June 30, 1906 $8,885,678 80 

Expended in year ended June 30, 1906 108,798 28 



Total expenditure to June 30, 1906 $8,989,377 08 
Expended from June 30, 1906, to Oc- 
tober 1, 1906 2,703 47 



Total expenditure for enlargement to October 1, 1906 $8,992,080 66 



Total expenditure for construction and enlargement 

to October 1, 1906 $11,681,618 40 
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CORNWALL CANAL. 

This canal extends from Cornwall to Dickenson's Landing, a distance of 11 miles, 
No special work done during the year. 

farban's point canal. 

This canal commences at Farran's Point and extends a mile westward. 
The work of enlargement on this canal is completed. 

The total expenditure for construction and enlarge- 
ment up to June 30, 1905, is $877,090 57 

Expended during yead ended June 30, 1906 Nil 

Total expenditure up to October 1, 1906 $877,090 57 

RAPmE PLAT CANAL. 

This canal extends from Morrisburg westward for a distance of 3§ miles. 

A power plant is being constructed at the lock in the village of Morrisburg for 
manufacturing and lighting purposes. 

The work of enlargement was completed on January 14, 1905. 

Total expenditure up to June 30, 1905 $2,157,487 09 

Expended during the year ended June 30, 4906 Nil 

Total expenditure up to June 30, 1906 $2,157,487 09 

Expended from June 30, 1905, to October 1, 1906. . Nil 

Total expenditure up to October 1, 1906 $2,157,487 09 

GALOPS CANAL. 

The works of enlargement of both the Iroquois section and the Cardinal section 
.of this canal are completed, and the engineers are preparing the final estimates, the 
details of which, in order to meet the requirements of the Auditor General's office, are 
very voluminous. 

The work on the upx>er entrance section, for which Messrs. Murray & Cleveland 
are the contractors, is drawing to a close, and will, it is confidently expected, be com- 
pleted during the current year. A wharf was built at Cardinal. 

Total exi)enditure on enlargement up to June 30, 1906. .$5,819,923 76 
Expended from June 30, 1905, to June 30, 1906 140,920 65 

Total expenditure up to Jime 30, 1906 $6,960,844 40 

Expended from June 30, 1906, to October 1, 1906. . . . 7,427 40 

Total expenditure up to October 1, 1906 $5,968,271 80 

WELLAND CANAL. 

The trunk line extends from Port Dalhousie on Lake Ontario to Port ColVomo 
on Lake Erie, a distance of 26Î miles. 
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IMPBOVEMBNTS AT PORT OOLBORNE. 

Messrs. Hogan & McDonell are the contractors for this work. The condition of 
the works may he descrihed as follows : — 

The contractors haye made some progress with the excavation in the new harhour. 
Mr. M. J. Hogan, under his contrack for ' New Docking along West Pier/ has made 
very good progress ; nearly all of the crihs heing in place and a large portion of the 
concrete sui)er8tructure. 

The foundations for the proix>sed elevator on Dock No. 2, under contract to Messrs. 
Larkin & Sangster, has heen completed, and the filling around the piers has been put 
in place by Messrs. Hogan & McDonelL 

Total expenditure up to June 80, 1906 $ 959,939 72 

Expended from June 30, 1904, to June 30, 1906. . . . 250,019 38 

Total expenditure'up to June 80, 1906 $1,207,959 10 

Expended from June 30, 1905, to June 30, 1906. . . . 250,019 38 

Total expended up to October 1, 1906 $1,330,405 41 



REMOVAL OF OBSTRUCTIONS AND IMPROVEMBNTS. 

The obstructions referred to are the pivot piers of the bridges in the centre of the 
canal. It is proposed each year, to tear down two or three of the old bridges and 
build new structures spanning the entire channel, until all the bridges have been 
rebuilt. 

Six of these bridges have been replaced with modem structures, giving a clear 
channel 100 feet in width. 

Other improvements of various kinds have been caried out. 

TotaUexpenditure up to June 30, 1906. . . ." $ 587,496 83 

Expended from June 30, 1906, to June 30, 1906 68,967 38 

Total expenditure up to June 30, 1906 $ 666,464 21 

Expended from June 30, 1906, to October 1, 1906. . . . Nil. 

Total expenditure up to October 1, 1906 $ 666,464 21 



DEEPENINQ PORTIONS OF LONG LEVEL. 

This work is being executed by Magann & Phinn. 

This deepening will give 17 feet at normal level and 15 feet at extreme low water ; 
the work is nearing completion. 

Total expenditure up to June 30, 1906 $ 387,288 76 

Expended from June 80, 1906, to June 80, 1906 106,000 00 

Total expenditure up to Jime 80, 1906 $ 492,288 76 

Expended from June 30, 1906, to October 1, 1906. . . . 40,674 86 

Total expenditure up to October 1, 1906 $ 632,963 11 
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Construction. Enlargement. 

Total expenditure up to June 30, 1906. $7,693,824 03 $18,386,642 10 
Expended from June 30, 1905 to June 30, 1906 Y15,198 24 

Total expenditure up to June 30, 1906 .$19,101,740 34 

Expended from June 30, 1906, to October 1, 1908. . . . 174,587 20 

Total expenditure up to October 1, 1906 $19,276,827 54 



ST. LAWRENCE RIVER AND LAKE IMPROVEMENTS. 

QALOPS RAProS OHANNEL. 

This work is being executed by the contractors, the Gilbert Blasting and Dredging 
Company. 

Total expenditure up to June 30, 1905 $ 959,626 55 

Expended from June 30, 1905, to June 30, 1906. . . . 26,506 26 

Total expenditure up to June 30, 1906 $ 986,132 81 

Expended from June 30, 1906, to October 1, 1906. . . . 4,576 03 

Total expenditure up to October 1, 1906 $ 990,707 84 



NORTH CHANNEL. 

This channel is about 2i miles in lengtib, 300 feet wide, with 16 feet of water at 
low water. 

It commences about one mile west of the upper entrance to the Galops canal, and 
runs in a direct line to deep water off Chimney Point. 

The work also comprises the building of a dam from Adam's island to Galops 
(Ogden) island. These works are being executed by the contractor, Mr. M. A. Cleve- 
land, and it is expected that they wiU all be completed this season, 1906. 

Total expenditure up to June 30, 1906 $1,456,661 74 

Expended from June 30, 1905, to June 30, 1906. . . . 83,028 98 

Total expenditure up to June 30, 1906 $1,539,590 72 

Expended from June 30, 1906, to October 1, 1906. . . . 21,140 00 

Total expenditure up to October 1, 1906 $1,660,730 72 
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ST. LAWEENOE BIVER AND CANALS. 

BEDUOINO SHOALS WEST OF OORKWÂLL OANAL. 

The contemplated improyement of the river channel west of the upper entrance 
of the Cornwall canal has been completed by the removal of the following five shoals >— 

Wagner's Island shoal. 
Dawson's Point. 
Archibald's Point. 
Markell's Point. 
Maxwell's shoal. 

The removal of these shoals to a depth of 17i feet of water, has materially im- 
proved the channel. It has changed the direction of the current, which, instead of 
flowing in the direction of the Long Sault as heretofore, has taken a direct course 
towards the entrance of the canal, a deviation which greatly 'advantages the navigation 
of the channel. 

Total expenditure on river reaches to June 30, 1905. . . .$ 488,880 20 
Expenditure June 30, 1905, to June 80, 1906 7,486 86 

Total expenditure to June 30, 1906 $ 491,266 06 

Expended from June 80, 1906, to October 1, 1906 1,186 41 

Total expenditure to October 1, 1906 $ 492,402 46 



SUMICABT. 

To summarize, I may state the cost of construction and enlargements of the canals 
and improvements to the river and lakes up to June 80, 19P6, to be as follows, viz. : — 

Boute from Montreal to Port Arthur. 



Original 

Ck>n8truction 

of Canals. 



6,891,174 70 



1,945,624 78 
1,320,6&6 54 



I $ Ct8. 

Lacfaine Canal ' 2,589,532 86 

Lake St Louis 

Soulaoges Canal 

Lake St Francis 

Cornwall Canal 

WiUiamsburg Canal 

Fanmn's Point Canal 

Rapide Plat Canal 

Gafope Canal 

Galops Rapids 

River Reaches 

North Channel 

Murray Canal 

^ellaad Canal 

Sault Ste. Blarie Canal 



Enlargement 

of 

Canals. 



$ cts. 
8,989,877 08 



Improvement 

to 

St. Lawreace 

River and 

Lakes. 



$ cts. 



Total 



2a-ii— 8 



1,248,820 26 
7,693,824 03 
4,543,675 99 



26,233,308 10 



5,266,006 09 

10.676 26 

877;090 57 

2,157,487 09 

5,960,844 40 



19,101,740 34 



42,363,221 83 



298,176 11 
'76i966"7i 



986,132 81 

718,674 78 

1,539,590 27 



3,618,481 16 



Total. 



$ cts. 

11,578,909 93 

298,176 11 

6»891,174 70 

75,906 71 

7,211,630 82 

10,326,753 86 

986,132 81 

718,674 78 

1,589,590 27 

1,248,820 26 

26,795,564 87 

4,543,675 99 



72,215,011 09 
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If to the above total there is added tiie cost of the Beauhamois canal — $1,636,- 
690.26» now not required for navigation — ^the total expenditure is $78,851,701.35. 

Route frwn L<Mchine to Ottatoa, 



Original 
Ck>iiBtruction. 



St, Anne's Lock. . 

Carillon and GrenviUe Canals. 



$ cts. 

184,466 51 
63,063 -64 



Total, 



197,510 15 



Enlaigement. 



Total. 



$ cts. 

1,035,759 12 
4,119,089 82 



5,154,798 44 



$ cts. 

1,170,215 68 
4,182,092 96 



5,352,808 59 



Construction by the Impvial Grovemment is not included. Records relating to same were kept in 
Ordnance Office, Montreal, and were destroyed by fire in 1852. 

Route from Ottatoa to Kingston. 





/ 


Original 
Construction. 


Enlargement. 


TotaL 


Rideau Canal 




9 cts. 

4,085,839 21 
489,599 23 


9 cts. 


9 cto. 
4.085.889 21 


Tay CanaL.... 


ToUl 


489,599 23 




4,575,488 44 




8,575,488 44 



Boute from 8i. John, P.Q., to 8orel. 





Original 
Construction. 


• 

Enlargement. 


Total. . 


Ghamblv Canal . 


• 


9 £ts. 

637,066 76 
121,537 65 


9 cts. 


9 cts. 
687.056 76 


St. Oun Lock . . 






12L587 65 




Total 








768,594 41 




758,591 41 










Boute from Lake Ontario to Georgian Bay, 






Original 
Construction. 


Enlargement. 


TotaL 


Trent Canal 


m 


9 ct». 
5,277,443 24 


9 ote. 


9 Ota. 
6,277,448 24 




ToUl 






6,277,443 24 


■ ••«••» •■■• 


5,277.443 24 
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Boute from AilanHc Ocean to Brae XOr Lakes, 



• 


Originid 
Construction. 


Enlargement. 


Total. 


St Peter'» Canal— Gape Breton 


% cts. 
248,762 84 


$ cts. 
399,784 30 


< 
$ cts. 

648,547 14 






Total 


248,762 84 


399,784 30 


648,647 14 







The Oulbute canal has been abandoned and the Beauhamois canal is no longer 
required for navigation purposes, but has to be maintained as a power canal. 

The construction of theA two canals cost: — 

Oulbute canal $ 882,776 46 

Beauharnois canal 1,636,690 26 



'otal $2,019,466 72 



MAINTENANCE AND OPERATION. 

LAGHINE CANAL. 

Operation, 

No interruption occurred to the traffic through this canal during the season of 

1906. 

Maintenance, 

A very large amount of work was performed towards maintaining the canal in 
good order during the year. 

The cost of repairs made during the year ended June 30, 1906, is as follows : — 
Ordinary repairs under head of staff and repairs. . . . $60,064 84 

Special repairs under head of income — 

Rebuilding wharf below lock 1 $10,000 00 

Rebuilding wall, basin No. 2 34,369 55 

Building spare gates, lock 6 4,078 71 

Rebuilding portions of Lachine wharf. . . . 21,496 90 

Paving bridge approaches 14,600 00 

Gate lifter 6,188 43 

Walls St. Gabriel basin. No. 1 12,638 37 

To repair a leak from basin No. 1 to lock 

No. 1 24,767 24 

Raise roof of flour shed Nos. 4 and 6 . . . . 6,489 67 

$133,518 77 

Total $193,682 61 

20— ii— 3i 
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BOULANGES CANAL. 

Operation. 

The operation of this canal was conducted without interruption during the sea- 
«on of 1906. The cost of repairs made during the year ended June 30, 1906, is as 
follows : — 

Ordinary repairs under head of staff and repairs $17,096 33 

Special repairs under head of income — 

General repairs, including gasoline boat. . $14,834 64 
Repairs to slope, St. Amour's Gully. . . . 1,199 16 

$16,033 79 



Total $33,130 12 



• 



CORNWALL CANAL. 

Operation. 

No interruption occurred to the traffic through this canal during the season of 
1905. 

The canal is well lighted by electricity, and the lock gates, valves, weirs and 
bridges have continued to, be operated most successfully by electrical power. 

Maintenance. 

The cost of repairs during the year ended June 30, 1906, is as follows : — 

Ordinary repairs under the head of staff and repairs . . . .$31,893 13 
Special repairs under head of income — 
Cornwall — 

To rebuild wooden piers with concrete $2,324 33 

To fill in space between old and new locks at 

foot of canal .*. 9,228 00 

To put in rip-rap facing of stone around ' The 

Point' between the locks 8,616 46 

20,063 79 

Total $61,966 92 



WILLUMSBURQ CANALS. 



Operation. 

No interruption occurred in the traffic through these canals during the season of 
1906. 
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> - Maintenance, 

The cost of repairs during the year ended June 30, 1906, is as follows : — 
Ordinary repairs under the head of staff and repairs $16,148 66 

Oalopa — 

To stop leak in bank .* $18,783 00 

Williamsburg — 

Steam hoist and steam pump 1,200 00 

19,983 00 

Total $86,131 66 



WELLAND CANAL. 

Operation. ^ 

The removal of the pivot piers from the cei^tie of the canal, which is being done 
\j degrees, is a great benefit to navigation, and is much appreciated by the transporta- 
tien companies using the canal. 

Maintenance. 

The cost of repairs during the year ended June 30, 1906, is as mellows : — 
Ordinary repairs under the head of staffs and repairs $78,704 93 

Special repairs under he%d of income — 
Welland— 

Stone protection to banks of new canal .... $10,146 98 
To change valves and hanging gear of New 

Welland canal lock gates : 14,996 08 

To build retaining wall in rock cut 2,660 16 

27,692 16 

Total $106,397 09 



SAULT 8TB. MARIS CANAL. 

Operation. 
No interruption to navigation occurred in this canal during the season. 

During the season of 1906, there were 4,100 lockages, passing 6,185 registered 
craft and 476 unregistered vessels and scows, with a total tonnage of 6,069,261 tons; 
6t this total tonnage 1,870,486 tons was of Canadian vessels, being an increase in 

class of tonnage of 117,340 tons. 

Maintenance. 

The cost of repairs during the year ended June 30, 1906, is as follows: — 
Ordinary repairs under the head of staff and repairs. .. . $20,086 16 
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OHAHBLY CANAL. 

The operation of this canal was conducted without interruption during the sea- 
son of 1905. 

Maintenance. 

The ?C08t of repairs during the year ended June 80, 1906, is as follows : — 
Ordinary repairs under head of staff and repairs $25,178 48 

Special repairs under head of income — 

Benewing bridge No. 3 $8,598 97 

To strengthen banks. . , 5,998 99 

To macadamiz road west side of canal .... 6,594 69 

To macadamize tow path . . 10,000 07 

26,192 65 



^m 



T- 



Total. . . .' $51,866 13 



ST. OURS LOCK AND DAM. 

Operation. 
There w«is no interruption to navigation on this canal during the season of 1905. 

Maintenance. 

The cost of repairs during the year ended June 80, 1906, was as follows : — 
Ordinary repairs under the head of staff and repairs $3,872 75 

Special repairs under head of income — 

New boom piers and booms '. . $7,307 39 

$7,307 89 



Total $11,180 14 



STE. ANNE's lock. 



Operation, 
There was no interruption to navigation on this lociv during the season of 1905, 

Maintenance, 

The cost of repairs during the year ended June 30, 1906, is as follows: — 
Ordinary repairs under the head of staff and repairs. . $2,294 86 



CARILLON AND GRENYILLE CANALS. 

Operation, 

There was no interruption to navigation on these canals during the season of 
1906. 
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Maintenance. 

The cost of repairs during the year aided June 30, 1906, is as follows: — 

Ordinary repairs under the head of staff and repairs. . $10,924 72 

Special repairs under head of income — 

Bepairs to guide piers, Greece's Point $ 4,659 74 

Building new lighthouse 185 01 

Kebuilding Grenville wharf 19,034 58 



* 



Total $84,804 05 



BEAUHARNOIS CANAL. 

Operation. 

This canal is only being used by a few market boats and barges. The staff has 
been reduced to one man at each lock and isolated bridge, and three men in charge 
of ferries. 

Maintenance. 

The cost of repairs during the year ended June 30, 1906, is as follows : — 
Ordinary repairs under head of staS and repairs. . . . $18,640 71 

Special repairs under head of income — 

Completing St. Barbe dyke 599 85 

Bebuilding weir at Valleyfield 1,931 39 



$21,171 95 



HURRAT OANAL. 

Operation. 
There was no interruption to navigation on this canal during the season of 1905. 

Maintenance. 

The cost of repairs during the year ended June 30, 1906, is as follows : — 
Ordinary repairs under the head of staff and repairs. . $2,840 91 

Special repairs under head of income — 

To rebuild piers wth concrete, east end 293 75 



Total $3,134 66 
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BIDBAU OAKAL. 

Operation. 
There was no interruption to navigation on this canal during the season of 1905. 

Maintenance, 

The cost of repairs during the year ended June 30, 1906, is as follows : — 
Ordinary repairs under the head of staff and repairs. . $54,496 63 

Special repairs under head of income — 

To rebuild retaining walls at foot of locks, Ottawa . . 4,997 90 
To provide ferry scow 275 00 



Total $69,768 53 



TRENT OAKAL. 

Operation, 
There was no interruption to navigation on this canal during the season of 1906. 

Maintenance, 

The cost of repairs during the year ended June 30, 1906, is as follows : — 
Ordinary repairs under the head of staff and repairs. .. .$38,398 86 
Special repairs under the head of income : — 
Tbent — 

Improvements $14,522 31 

Bepairs to guard gates 1,730 80 

Repairs and renewals to Trent and Bensfort 

bridges 4,586 33 

One dredging engine, boiler and steel boom, and 

completion dredge 4,600 00 

To complete dump scows 691 92 

Oontribution towards construction of a road 

across McLaren's creek , .. .. Nil. 

— : 26,080 36 



• 



$68,429 21 



ST. peteb'b canal. 



Operation, 
There was no interruption to navigation on thia canal for the season of 1906. 

Maintenance, 

The ooet of repairs during the year ended June 30, 1906, as follows : — 
Ordinary repairs under the headi of staff and repairs .... $ 253 65 
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CULBUTE CANAL. 

This canal has been abandoned for navigation purposes. 

Summary. 

Cost of maintenance and operation of the canal sys- 
tem for the year ended June 30, 1906 $1,250,612 89 

Net revenue of canals after deducting refunds 78,009 21 

Excess of cost of maintenance and operation over 

revenue $1,172,608 68 

Table showing the dates of opening and closing of the canals for the season of 1905-06. 



Name of Canal. 



Laobine 

Soolanges . . . 

Cornwall 

Farran's Point 
Rapide Plat... 
Gale 



lope 

Murray 

Welland 

Sault Ste. Marie . . 

Grenville 

Carillon 

Ste. Anne's 

Chambly 

St. Ours. 

\ At Kingston 
Trent 



• •■■■■■••••«•■■•■•••••• 



• • • « 



• t 



Beauhamois 
St Peter's . 



Navigation 
opened 1906. 


Navigation 
closed 1905. 


AprU 


29 


December 


2 




23 

17 








December 


7 




17 


II 


7 




17 


11 


7 




17 


II 


7 




14 


II 


6 




16 


II 


16 




14 


II 


20 




30 


November 


30 




so 


M 


30 


ti 


19 


II 


SO 


Majr 


1 


II 


30 


April 


1« 


II 


29 


II 


28 


II 


29 


II 


30 


II 


2ft 


II 


10 


December 


26 


May 


1 


November 


30 


April 


23 


January 


9 



CANAL STATISTICS. 

These statistics ana for the season of 1905, they have, as usual, been prepared by 
Mr. R. Devlin, the officer in charge of the canal statistics office. 

Table showing the tons of freight passing through each canal, the number of trips of 
yessels passing throuigh each canal for the season ended December, 1905. 



Name of Canal. 



Welland 

St. Lawrence 

Chambly 

Ottawa 

Bideau 

& Peter's 

Trent 

Murray 

Sault Ste. Marie. 



Tons of 

Freiffht passed 

tnrough 



1,092,050 

1J52,855 

447,069 

390,771 

59,864 

81,077 

29,421 

45,231 

5,473,406 



No. 
Tolls charged. 



157,478 61 

128,610 73 

28,391 88 

28,949 43 

5,589 43 

2,911 96 

1,309 18 

1.205 89 

No tolls. 



No. of Tripe of 

Vessels passing 

through. 



1,595 
9,996 
3,343 
2,152 
4,715 
1,595 
2,046 
707 
5,662 
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GENERAL BEMARKS. 



For details as regards the subjects treated in this report, I refer you to the reports 
of the officers in charge of the goyemment railways and canals, which form appendices 
hereto. 

RAILWAY SUBSIDIES. 

The subsidies voted for railways, as stated in previous annual reports, are in 
such a form that it is not possible to show the amount of cash subsidy granted, as ihe 
amount of subsidy will, in many cases, be based upon the cost of each road. Eor 
this reason it. is not possible to give the amount of each subsidy available ; but, the 
amount paid will be shown in the statements in Paris 1 and 2, also the number of 
miles of railway for which subsidy is granted i)er mile, which was available, and the 
number of miles of railway built up to July 1, ld06, for which cash subsidy per mile 
was granted. There will also be found the amount of subsidy per annum paid up to 
July 1, 1906, with the number of miles built. 



CANAL STATISTICS. 

These statistics are for the season of 1905. They have been prepared by Mr. B. 
Devlin, the officer in charge of the canal statistics. 

Comparative Statement, for seasons of 1905 and 1904, showing the amounts that would 

have been collected had not the canals been made free. 



Name of Canal. 



Welland Canal 

St. Lawrence Canals. . 

Chambly Canal 

Ottawa Canal 

Rideau Canal 

St. Peter's Canal 

Trent Canal 

Murray Canal 

Sault Ste. Marie Canal 

Total 



Season 


Season 


of 


of 


1906. 


1904. 


$ cts. 


$ cts. 


167,478 61 


117,662 01 


128.610 78 


111.726 25 


28,391 88 


27,451 87 


28,949 43 


22,244 72 


5,689 43 


4,804 96 


2,911 96 


2,745 75 


1,309 13 


1,333 15 


1,206 89 


1,097 8S 


No tolls. 


No tolls. 


354,447 06 


288,966 55 
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GoifPARATiVH Statemant of Tons of freight which passed through the canals in season» 

of 1904 and 1905. 



Name of Canal. 



Welland Canal 

St. Lawrence Canals . . 

Chambly Canal 

Ottawa Canal 

Ridean Canal 

St Peter's Canal 

Trent Canal 

Murray Canal 

Sault ate. Marie Canal 

Total.... 





Season 

ot 
1905. 


• ■••a ••••f-« 


1,092,060 

1,752,855 

447,069 

390,771 




69,864 




81,077 




29,421 

46,281 

5,473,406 








9,371,744 



Season 

of 
1904. 



811,371 

1,427,316 

448,187 

335,903 

55,120 

73,416 

45,689 

28,439 

5,030,705 

8,256,236 



Number of trips 

of -^-m •"■• 
vessels passing through 



Season 

of 
1904. 



1,4^8 
8,678 
3,476 
1,805 
4,042 
1,654 
2,287 
768 
3,962 



28,104 



Season 

of 
1905. 



1,595 
9,996 
3,34» 
2,162 
4,715 
1.695 
2,046 
707 
5,662 



31,811 
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Summary of Tables of Steam Railways for the years ended June 30, 1905, and June 

June 30, 1906. 



II 
•I 
•I 
II 



II 
II 
•I 
•I 
•I 
II 
II 



Miles of railway completed (track laid) 

sidings 

iron rails in main line 

II (doable track) 

Gapital paid (indading the 4 following items) 

Government (Dominion and Provincial) bonuses paid. ... 

II II II loans paid 

II (Provincial only) subscriptions to shart>s paid . . 

Municipal aid çaid 

Miles in operation 

Gross earnings 

Working expenses 

Net earnings 

Passengers carried 

Freight carried (tons) 

Train mileage 

Passengers killed 

Number of elevators « 

highway crossings at rail-level, with watchman . . . 

•I II without watchman 

overhead bridges, highway crossings over railway. 

highway crossmgs under railway 

farm n n u 

level crossings of other railways 

junction with other railways 

•I branch lines 

engines owned ....... 

•I hired 

sleeping cars owned 

•I hired 

parlor cars owned 

II hired 

dining oars owned 

M hired 

official cars owned 

fiist class cars owned 

I- hired 

second class and immigrant cars owned 

•• M hired 

baggage, mail and express cars owned 

M H hired 

refrigerator cars, owned 

•I hired 

cattle and box freight cars owned 

II 11 hired 

platform cars owned 

If hired 

coal cars owned 

fi hired 

oonductors' vans owned 

II hired 

tool cars owned 

II hired 

snow ploughs owned 

II hired 

flange» owned 

II hired ... 

II ^ other rolling Htock 

Included in the above there are the following : 
Number of cars with air brakes owned 
M II II hired 

Il If with automatic couplers owned 

II H II II hired . , 



II 



II 



II 



II 



II 



II 



II 



II 



i< 



!• 



II 



II 



II 



II 



• I 
II 




June 30, 1905, 

Steam 

Railways 

only. 



20,601 

8,632 

68 

20,538 

838 

1,248,666,414 

208,208,070 

20,613,489 

800,000 

17,198,211 

20,487 

106,467,199 

79,977,574 

26,489,625 

25,288,728 

50,893,967 

65,934,114 

35 

281 

222 

13,746 

472 

329 

251 

295 

390 

284 

2,808 

98 

169 

25 

41 

4 

58 

5 

6t 

1,195 

90 

680 

3 

784 

12 

1,455 

56 

56,060 

2,169 

18,348 

821 

8,552 

235 

1,368 

15 

802 

4 

819 



June 80, 1906, 

Steam 

Railvlrays 

only. 



21,518 

4,065 

74 

21,444 

S78 

1,832,498,706 

216.853,117 

20,613,489 

800,000 

17,126,164 

21,8e»3 

125.322,866 

87,129,434 

88,193,431 

27,989,782 

57,966,713 

72,723,482 

16 

320 

203 

12,962 

4SI 

836 

394 

315 

374 

265 

2,911 

20 

216 

19 

92 

4 

76 

6 

61 

1,243 

46 

715 

1 

888 

4 

1,487 

168 

61,081 

18,496 
29 

8,287 
K 

1,416 
6 

1,825 

840 

1 

199 

6 

2,868 

86,616 
826 

91,C15 
167 



* Includes steam cranes, steam shovels, derricks, bo;irding cars, pile drivers, Ac. 
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SuMMART of Tables of Electric Bailways for the years ended June 30, 1905, and 

June 30, 1906. 



Comparative Statement. 



II 



It 



•I 



II 



Miles of railway completed (track laid) 

sidings 

iron rails in main line. . 

steel II H 

II M doable track 

Capital paid (including the 3 following items) 

Govcnrnment ^Dominion and Provincial) bonuses paid 

Municipal aid iiaid 

Miles in operation 

Gross earmngs 

Working expenses. . 

Net earnings. . 

Passengers carried 

Freight carried (tons) , 

Car mileage. ^ , 

Pasbengors killed 

Number of highway crossings at rail-level with watchman 

without watchman 
II overhead bridges highway crossings over railway. . 

il highway crossings under railway , 

II farm crossings under railway , 

II level crossings of other railways 

II junctions with h 

•I II branch lines 

II power-houses (steam power) owned , 

II hired 

(water-power) owned 

II hired 

passenger cars (motor) owned 

II II hired 

II (trailers) owned 

official cars owned 

locomotives owned ^ 

haggage, mail and express cars owned 

catue and box freight cars owned 

platform cars own^ 

tool cars owned 

snow ploughs owned 

snow sweepers owned 

other rolling stock owned 



June 30, 1906. 



II 



II 



II 



It 



II 



II 



II 



II 



II 



798 

35 

25 

768 

186 

61,033,321 

60.800 

178.000 

793 

•9,357,125 

5,918,194 

3,488,931 

203,467,317 

510,350 

45,959,101 

30 

10 

273 

2C 

9 

2 

117 

46 

11 

38 

10 

3 

2,278 

260 
3 
12 
13 
14 
66 
16 
39 
71 
21 



June 30, 1906. 



814 

46 

3 

811 

196 

63,867,970 

60,800 

173,000 

814 

10,966,872 

6,675,038 

4,291,834 

237,655,074 

506,024 

50,618,836 

12 

14 

288 

28 

9 

2 

124 

46 

13 

41 

12 

3 

2,389 

266 
3 
11 
16 
20 
80 
13 
43 
89 

♦21 



* Includes 2 Conductor's vam, 3 coal and dump cars and 16 refng^erator cars. 
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RAILWAYS 

DISTANCES OF THROUGH RAILWAY ROUTES 

FROM THE 

ATLANTIC TO THE PACIFIC. 
LENGTHS OF THE QOVERNMENT RAILWAYS. 



CANALS 

LENGTHS AND LOCATIONS OF THE DOMINION CANALS AND THE 

INTERMEDIATE WATERS 

WITH THE 

DIMENSIONS OF LOCKS. 



MAPS 
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RAILWAYS. 

The following shows the several routes of railway giving through communication 
between the Atlantic and Pacific coasts: — 

The routes available between Halifax and Montreal are four in number, in all of 
which the Intercolonial is used, either in whole or in part, aa follows : — 

B^cUifax to Montreal. 

Miles. 

1. Intercolonial Railway, via Levis, to Montreal 837 

2. Intercolonial Railway to St. John 275 

Canadian Pacific Railway, from St. John to Montreal. . 480 

Total 766 

3. Intercolonial Railway to St. John 275 

Canadian Pacific Railway, from St. John to Vanceboro'. 90 
Main Central Railway, from Vanceboro' to Danville 

Junction 224 

Grand Trunk Railway, from Danville Junction to Mont- 
real 270 

Total 859 

4. Intercolonial Railway to St. John 275 

Canadian Pacific Railway from St. John to Edmundston. 170 
Temiscouata Railway, from Edmundston to Rivière du 

Loup 81 

Intercolonial Railway, from Rivière du Loup to Mont- 
real 278 

Total 804 

8t, John to Montreal. 

1. Intercolonial Railway, via Levis, to Montreal 740 

2. Canadian Pacific Railway to Montreal 480 

3. Canadian Pacific Railway to Edmundston 170 

Temiscouata Railway, from Edmundston to Rivière du 

Loup 81 

Intercolonial Railway, from Rivière du Loup to Mont- 
real 278 

Total 529 
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MONTREAL^ OB qVEBBO, TO THE PAOIFIO OCEAN. 

' Montreal to Vancouver. 

Mll«8. 

1. Canadian Pacific Railway to Vancouver 2,906 

Canadian Pacific Railway from North Bay to Yancouver 2,546 

2. Grand Trunk Railway to North Bay 560 

Total .. .. 8,102 

Quebec to Vancouver. 

Miles. 

1. Canadian Pacific Railway to Vancouver ! . . . . 8,052 

2. Intercolonial Railway to Montreal 162 

Canadian Pacific Railway from Montreal to Vancouver. . 2,906 

Total 3,068 

8. Grand Trunk Railway to Montreal 172 

Canadian Pacific Railway from Montreal to Vancouver. . 2,906 

Total 8,078 

4. Grand Trunk Railway to North Bay ^ 782 

Canadian Pacific Railway from North Bay^to Vancouver 2,542 

Total 8,274 

The Canadian Pacific Railway was opened for through traffic on June 28, 1886. 

INTERCOLONIAL RAILWAY. 

The Intercolonial Railway touches six Atlantic ocean ports, namely. Point du 
Chene, Pictou, Halifax, St. John, Sydney and North Sydney, as well as the ports of 
Quebec and Montreal on the River St. Lawrence. 

The total length of the road oiK^rated during the year ended June 30, 1906, was 
1,445 -95 miles, and for freight branches 12 50 miles, making a total of 1,457 42 miles. 
The following are the through distances : — 

Miles. 

Halifax to Montreal, via Levis 837 

St. John to Montreal, via Levis 740 

Sydney to Montreal, via Levis 990 

North Sydney to Montreal, via Levis * 983 

Pieight carried direct via St. Henri to Montreal, which would reduce each of 

the above distances by 8 miles. 
20--ii— 4 
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WINDSOR BRANCH. 

This road extends from Windsor Junction, on the Intercolonial Railway, to 
Windsor, a distance of 32 miles. 



PRINCE EDWARD ISLAND RAILWAY. 

LENGTH OF LINE. 

Miles. 

Souris to Tignish 166 

Mount Stewart to Georgetown 24 

Charlottetown to Royalty Junction 6 

Emerald Junction to Cape Traverse 13 

Alberton to Cascumpec wharf 1 

Charlottetown to Murray Harbour 52*3 



261 



Communication between the Prince Edward Island Railway and the Intercolonial 
Railway is afforded in summer by steamer between Summerside and Point du Chene, 
between Charlottetown and Pictou and between Georgetown and Pictou, and in winter 
by specially built steamers between Georgetown and Pictou and between Charlotte- 
town and Pictou. There is also further provision made for communication by ioe 
boats between Cape Traverse on Prince Edward Island and Cape Tormentine on the 
mainland, a distance of about 9 miles, at which latter pla«e connection is made with 
the New Brunswick and Prince Edward Island Railway, about 40 miles in length, con- 
necting with the Intercolonial Railway at Sackville. This winter service across the 
Straits of Northumberland is efficiently worked by the Marine and Fisheries Depart- 
ment. 



CANALS. 

The following statements give in concise form the essential features of the gOT- 
emment canal works and the intermediate water navigation: — 

The canal systems of the Dominion, under government control in connection with 
lakes and navigable rivers, are as follows: — 



• ■ 
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First — The through route hetween Montreal and the head of Lake Superior (H feet 

minimum depth of water.) 

Miles. 

1. Lachine Canal 8^ 

Lake St. Louis and River St. Lawrence 16 

2. Sonlanges Canal 14 

Lake St. Francis and lUver St. Lawrence 88 

8. Cornwall Canal 11 

River St. Lawrence 6 

4. Farran's Point Canal 1 

River St. Lawrence : 10 

6. Rapide Plat Canal 8^ 

I River St. Lawrence 4 

6. Oalops Canal 7i 

River St. Lawrence and Lake Ontario 286 

7. Welland Canal 26} 

Lake Erie, Detroit River, Lake St. Clair, Lake Huron, &c. . 580 

8. Sault Ste, Marie Canal IJ 

Lake Superior to Port Arthur 266 

I Total l,228i 

I 

To Duluth : 1,857 

Chicago 1,286 

Second. — Ottawa to Lake Champlain. 
1. GrenviUe. 2. Carillon. 3. St. Anne's. 4. Chambly. 5. St. Ours Canals. 

Third, — Ottawa to Kingston and Perth. 
1. Rideau CanaL 

Fourth. — Lake Ontario at Trenton to Lake Huron at mouth of Biver Bevem. 
1. Trent Canal (not completed). 

Fifth. — Ocean to the Bras d'Or Lakes. 
1. St Peter's Canal. 



RIVER ST. LAWRENCE AND LAKES. 

The River St. Lawrence, with the system of canals established on its course above 
Montreal, and the Lakes Ontario, Erie, St. Clair, Huron and Superior, with connect- 
ing canals, afford a course of water communication extending from the Straits of 
BeUe Isle to Port Arthur, at the head of Lake Superior, a distance of 2,200 statute 
miles. The distance to Duluth is 2,348 miles. The distance to Chicago, 2,272 miles. 

20— ii— 4i 
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From the Straits of Belle Isle, at the mouth of the St. Lawrence, to Montreal, the 
distance is 986 miles. From Quebec to Montreal, the distance is 160 miles. Owin^^ to 
the shallowness of the waters on a portion of the riyer between these two places, par- 
ticularly through Lake St. Peter^ vessels drawing more than from ten to twelve feet 
were formerly barred from passage for the greater part of the season of navigation. 
In 1826, the question of deepening the channel was first definitely mooted, but it was 
not until 1844 that any dredging operations were begun. In that year, the deepening 
of a new straight channel was commenced, but the scheme was abandoned in 1847. 
In 1851 the deepening of the present channel was begun. At that time the depth of 
the channel at low water was 10 feet 6 inches. By the year 1869, this depth had been 
increased to 20 feet, by 1882 to 25 feet, and by the close of 1888 the depth of 27è foet, 
at low water, was attained for a distance of 108 miles from Montreal to a point within 
tidal influence. This work is now being continued by the government of Canada, 
which' in 1888, under the provisions of the Act 51 Vic, ch. 5, of that year, assumed 
the indebtedness. The channel has a minimum width of SCK) feet, extending to 550 
feet at points of curvature. The channel is lighted and buoyed. 

Navigation, which is closed by ice during the winter months, opens about the end 
of April 

Montreal has by this work been placed at the head of ocean navigation, and here 
the canal systems of the River St. Lawrence begin, overcoming the various rapids by 
which the river channel upwards .is obstructed, and giving access through the St. 
Lawrence canals, the Welland canal, the great lakes and the Sault Ste. Marie canal, 
10 the head of Lake Sui>erior. 

The difference in level between the point on the St. Lawrence, near Three Rivers, 
whore tidal influence ceases, and Lake Superior, is about 600 feet. 

The Dominion canals, constructed between Montreal and Lake Sui>erior, are the 
Lachine, Soulanges, Cornwall, Farran's Point, Rapide Plat, Qalops, Murray, Welland 
and Sault Ste. Marie. Their aggregate length is 73 miles; total lockage (or height 
directly overcome by locks), 551 feet. The number of locks through which a vessel 
would pass in its passage from Montreal, at the head of ocean navigation, to the head 
of Lake Superior is 48. The Soulanges canal takes the place of the Beauhamois canal ; 
the latter may be abandoned for navigation purposes. 

Communication between Lakes Huron and Superior is obtained by means of the 
Canadian Sault Ste. Marie canal, and also by the St. Mary's Falls canal, situated on 
the United States side of the River St. Mary. Both these canals. are free of tolL 

The improvement of the United States channels in St. Mary's river has been con- 
tinued from year to year, so that the dredged areas now total 34 miles in length, with 
a minimum width of 300 feet, which is increased at angles and other critical points to 
1,000 feet. The depth is 20 feet at the mean stage of water. Excavation has now been 
conmienced to afford 21 feet at the lowest stage of water. 

It is important to note that the enlargement of the canals on the main route be- 
tween Montreal and Lake Erie comprises locks of the following minimum dimen- 
sions : Length, 270 feet ; width, 45 feet ; depth of water on sills, 14 feet. The length 
of the vessels to be accommodated is limited to 255 feet. At Farran's, in the canal of 
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that name, the lock is 800 feet long. A similar lock is built at Iroquois on the Oaloj» 
canal, the object being to pass a full tow at one lockage. 



/ 



LAOHINE CANAL 

Length of canal 8) statute miles 

Number of locks 5 Î 

Dimension of locks 270 feet by 45 feet. 

Total rise or lockage 45 feet. 

Depth of water on sills, at two locks 18 " 

Depth of water on sills, at three locks 14 " 

Average width of new canal 150 " 

The old lift locks, 200 feet by 45 feet, are still available, with 9 feet of water on 
mitre sills. 

The canal consists of one channel, with two distinct systems of locks, the old and 
the enlarged. There are two lock entrances at each end. 

The canal extends from the city of Montreal to the town of Lachine, overcoming 
the St. Louis rapids, the first of the series of rapids which bars the ascent of the Biver 
St. Lawrence. They are 986 miles distant from the Straits of Belle Isle. 



• 



Number of locks i^ 



SOULANGES CANAL. 

Length of canal 14 statute miles. 

Hft. 4 

^guard 1 

Dimensions of locks 280 feet by 45 feet. 

Total rise or lockage 84 feet. 

Depth of water on sills 15 " 

Breadth of canal at bottom 100 " 

Breadth of canal at water surface 164 '^ 

Number of arc lights 219 of 2,000 c.p. each. 

The canal extends from Cascade Point to Coteau Landing, overcoming the Cas- 
cade Rapids, Cedar Bapids and Coteau Bapids. 

From the head of the Lachine to the foot of the Soulanges the distance is sixteen 
miles. 

COBNWALL CANAL, 

» 

Length of canal 11 statute miles. 

Number of locks 6 

Dimension of locks 270 feet by 45 feet. 

Total rise or lockage 48 feet. 

Depth of water on sills 14 " 

Breadth of canal at bottom 100 " 

Breadth of canal at water surface 164 " 

Number of arc lights 350 
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The old lift locks, 200 feet by 46 feet, are also available, with nine feet of water 
on mitre sills. 

From the head of the Soulanges to the foot of the Cornwall canal there is a 
stretch through Lake St. Francis, 38} miles, which is being made navigable for 
vessels drawing fourteen feet. 

The Cornwall Canal extends past the Long Sault Rapids from the town, of Corn- 
wall to Dickenson's Landing. 



WILTJAMSBURQ CANALS. 

The Farran's Point, Rapide Plat and Galops canals are collectively known as the 
Williamsburg canals. 

farran's point canal. 

Length of canal 1 mile. 

Number of locks 1 

New lock 800 feet by 46 feet. 

Old lock 200 " 

Total rise of lockages 3^ feet. 

Depth of water on sills of new lock .14 " 

Depth of water on sills of old lock 9 " 

Breadth of canal at bottom 90 " 

Breadth of canal at water surface. . 164 " 

From the head of the Cornwall canal to the foot of Farran's Point canal, the dis- 
tance on the River St. Lawrence is five miles. The latter canal enables vessels ascend- 
ing the river to avoid Farran's Point rapid, passing the full tow at one lockage. De- 
scending vessels run the rapids with ease and safety. 



RAProE PLAT CANAL. 

Length of canal 3§ miles. 

Number of locks 2 

Dimensions of locks 270 feet by 46 feet 

Total rise or lockage llj feet. 

Depth of water on sills 14 " 

Breadth of canal at bottom 80 " 

Breadth of canal at surface water 162 " 

The old lift lock, 200 feet by 46, is also available, with nine feet of water on mitre 
sills. 

From the head of Farran's Point canal to the foot of Rapide Plat canal, there is 
a navigable stretch of lOj miles. The canal was formed to enable vessels ascending^ 
the river to pass the rapids at that place. Descending vessels run the rapids safely. 
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GALOPS CANAJU 

JjBDgÛi of canal H miles. 

Number of locks \ 8 

Dimension of locks, one of which is a guard-lock < sloYO K 415* 

Total rise or lockage 15) feet. 

Depth of watar on sills 14 " 

Breadth of canal at bottom 80 " 

Breadth of canal at surface of water * 144 '* 

From the head of Rapide Plat canal to Iroquois, at the foot of the Galops canal, 
the St. Lawrence is navigable 4) miles. The canal enables vessels to overcome the 
rapids at Pointe aux Iroquois, Port Cardinal and the Galops. 

MURRAY CANAL. 

Length between eastern and western pier heads 5i miles. 

Breadth at bottom 80 feet. 

Breadth at water surface 120 " 

Depth below lowest known lake level 11 " 

No locks. 

This canal extends through the Isthmus of Murray, giving connection westward 
between the head waters of the Bay of Quinte and Lake Ontario, and thus enabling 
yeesels to avoid the open lake navigation. 

WELLAND CANAL. 

Main line from x'ort Dalhousie, Lake Ontario, to Port Colbome, Lake Erie. 

' Old Line. E«nlarged on New Line. 

Length of canal 27 J miles. 26$ miles. 

Pairs of guard-gates (formerly 3). 2 

(guard 26 25 

Number of locks, j jj£^ 2 1 

(1 (tidal) 230 x 45 ] 
1 lock 200 X 45 I ^^^ ^ ^^ ^ 

Hock 200x45 [270 feet X 45 feet. 
24 locks 150 X 45 j 

Total rise or lockage 326Î feet. 326 f feet. 

Depth of water on sills lOj " 14 " 



WELLAND RIVER BRANCHES. 

Length of canal — 

Port Robinson Cut to River Welland 2,622 feet. 

From the canal at Welland to the river, via 

lock at Aqueduct 300 feet. 

Chippewa Cut to River Niagara 1,020 feet. 
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Number of locks — one at Aqueduct and one at 

. Port Kobinson 2 

Dimensions of locks 160 by 26è feet. 

Total lockage from the canal at Welland down 

to Kiver Welland 10 feet. 

Depth of water on sills 9 feet 10 inches. 

GRAND BIYER FEEDER. 

Length of canal 21 miles. 

Number of locks 2 

Dimensions of locks j Î 1 o^ 5^ !«*/f ' 

/ 1 of 200 by 46 feet. 

Total rise or lockage 7 to 8 feet. 

Depth of water on sills 9 feet. 

PORT MAirLAND BRAKOH. 

Length of canal 1| miles. 

Number of locks 1 

Dimensions of locks 186 feet by 46 feet. 

Total rise or lockage 7j feet. 

Depth of water sills- 11 feet. 

The Welland canal has two entrances from Lake Ontario, at Port Dalhousie, one 
for the old, the other for the new canal. 

From Port Dalhousie to Allanburg, 11] miles, there are two distinct lines of canal 
in operation, the old line and the enlarged or new line. 

From Allanburg to Port Colborne, a distance of 16 miles, there is only one chan- 
nel, the old canal having been enlarged. 

From the head of the Welland canal there is a deep water navigation through 
Lake Erie, the Detroit river. Lake St. Clair, the St. Clair river. Lake Huron and River 
St. Mary to the Sault canal, a distance of about 680 miles. From the Sault the dis- 
tance through Lake Superior to Port Arthur is 266 miles, and to Duluth 400 miles. 

SAULT STE. MARIE CANAL. 

Length of canal, between the extreme ends of 

the entrance piers 6,967 feet. 

Number of locks 1 

Dimensions of locks 900 feet by 60 feet. 

Depth of water on sills (at lowest known water 

level) 20 feet 3 inches. 

Total rise or lockage 18 feet. 

Breadth of canal at bottom 141 feet 8 inches. 

Breadth of surface of water 160 feet. 
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This canal has been constructed through St. Mary's Island, on the north side of 
the rapids of the Hiver St. Mary, and, with that river, gives communication on Cana- 
dian territory between Lakes Huron and Superior. 



MONTREAL, OTTAWA AND KINGSTON. 

Thn route extends from the harbour of Montreal to the port of Kingston, passing 
through the Lachine canal, the navigation section of the lower River Ottawa, and the 
Ottawa canals, to the city of Ottawa; thence by the River Rideau and the Rideau 
canal to Kingston, on Lake Ontario — a total distance of 245g miles. 

After leaving the Lachine canal the works constructed to overcome difficulties of 
navigation are: — 

Ottawa River Canals, 

The Ste. Anne's Lbck. Grenville Canal. 

Carillon Canal. Rideau Canal. 

The total lockage '(iiot including that of the Lachine canal) is 509 feet — (345 
rise, 164 fall) — ^and the number of locks is 55. 

The following table exhibits the intermediate distances from Montreal harbour: — 



Sections of Navigation. 



The Ijaofaine canal 

From Laohine to Ste. Anne's lock 

Ste. Anne's lock and piers 

Ste Anne's lock to Carillon canal 

The Carillon canal 

From Carillon to Grenville canaL 

The Grenville oanal 

From the Grenville canal to entrance of Rideau navigation . 
Rideau navigation ending at Kingston 



Interme* 

diate 
Distance. 



Miles. 

16 
27 



66 
126i 



Total 
Distance 

from 
Montreal. 



Miles. 



23 
28 
60 
51 
57 
63 
119 
246 



STE. ANNE'S LOCK. 

New Lock. Old Lock. 

Length of canal i mile. i mile. 

Number of locks 1 1 

Dimensions of locks 200 x 45 feet. 190 x 45 feet. 

Total rise or lockage 3 feet. 3 feet. 

Depth of sills 9 " 6 « 

This work, with guide piers above and below, surmounts the Ste. Anne's rapids 
between He Perrot and the head of the Island of Montreal, at the outlet of that i>or- 
tion of the River Ottawa which forms the Lake of Two Mountains, 234 miles from 
Montreal harbour. 



^ 
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THE CAKTLLON OANAH 

Length of canal | mile. 

Number of locks 2 

Dimensions of locks 200 x 46 feet. 

Total rise or lockage 16 feet. 

Depth of water on sills 9 " 

Breadth of canal at bottom 100 ^' # 

Breadth of canal at water surface 110 " 

This canal overcomes the Carillon rapids. 

From Ste. Anne's lock to the foot of the Carillon canal there is a navigable stretch 
oi 27 miles, through the Lake of Two Mountains and the Kiver Ottawa. 

By the construction of the Carillon dam across the River Ottawa the water at 
that point is raised 9 feet, enabling the river above to be used for navigation. 
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GRENVILLE CANAL. 

Length of canal 5} miles. 

Number of locks 6 

Dimensions of locks 200 x 46 feet. 

Total rise or lockage 4d| feet. 

Depth of water on sills 9 *• 

Breadth of canal at bottom 40 to 60 feet. 

Breadth of canal at surface of water 60 to 80 " 

This canal, by which the Long Sault rapids are avoided, is about 66 miles below 
the city of Ottawa, up to which point the River Ottawa affords unimpeded navigation. 



RIDEAU NAVIGATION. 

The Rideau system connects the River Ottawa at the city of Ottawa, with the 
eastern end of Lake Ontario, at Kingston. 

Length of navigation waters 126J miles. 

Number of locks going from Ottawa to Kingston. .. j^ ^^nto' 

Total lockage 446i feet j^JJ^fSr ^^h^ ^^^ ^''*^'- 

Dimensions of locks 134 x 38 feet 

^ Depth of water on sills 6 feet. 

Navigation depth through the several reaches. ... 4i " 

60 feet in eartL 



Breadth of canal reaches at bottom ^g. - . , 

Breadth of canal at surface of water 80 feet in earth. 



? 
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PERTH BRANCH. 

Len^h of canal 6 miles. 

Number of locks. 2 • 

Dimensions of locks 184 feet x 32 fee't. 

Total rise or lockage 26 " 

Depth of water on sills 5 '^ 6 inches 

Length of dam 200 " 

Breadth of canal at bottom 40 " 

Breadth of canal at surface at water ]40 " ^ 

The Perth branch of the Rideau canal affords communication between Beveridge's 
bay, on Lake Rideau, and the town of Perth. 

The summit level of the Rideau system is at upper Lake Rideau, but several of 
the descending reaches are also supplied by waters which have been made tributary to 
them. The following description gives the sourds of supply : — 

' From the summit, the route towards Ottawa follows the Rideau- river, and that 
towards of Kingston follows the River Oataraqui. T}ie supply of water for the canal 
is derived from thé reserves given in detail below. 

These may be divided into three systems, viz. : — 

1. The summit level, supplied by the Wolfe lake system. 

2. The eastern descending level to Ottawa, supplied by the River Tay system, 
discharging into Lake Rideau. _ 

3. The south-west descending level to Kingston, supplied by the Mud lake system, 
[formerly known as the Devil lake system, discharging into Lake Openicon. 

Lake Openicon receives the waters of Buck lake and Rock lake. 

All these waters on the descending level, supplemented by those of Lake Lough- 
boro', flow into Cranberry lake, which, discharging through Round Tail outlet, forms 
the River Oataraqui. The river, rendered navigable by dams at various points, affords 
a line of navigation to Kingston. 



RICHELIEU AND LAKE CHAMPLAm. 

This system, commencing at Sorel, at the confluence of the Rivers St. Lawrenice 
and Richelieu, 46 miles below Montreal, extends along the River Richelieu, through 
the St. Ours lock to the basin at Chambly; thence, by the Chambly canal, to St. Johns, 
and down the River Richelieu to Lake Ohamplain. The distance from Sorel to the 
boundary line is 81 miles. 

At Whitehall, the southern end of Lake Champlain is entered, and connection is 
obtained with the River Hudson, by which the city of New York is directly reached. 
From the boundary line to New York the distance is 330 miles. 
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The following table shows the distaiioes between Sorel and New York: — 



Section of Navigation. 



Sorel to St.* Ours lock '. 

St. Ours lock to Chambly canal 

Chambly canal 

Chambly canal to boundary line 

Boundary line to Cham plain uanal 

Chain plain canal to junction with Erie canal. 

Erie canal from junction to Albany 

Albany to Xew York 



Interme- 
diate 
Distance. 



Miles. 

14 
32 
12 
23 

111 

66 

7 

146 



Total 
Distances. 



Miles. 

14 

46 

58 

81 

192 

258 

265 

411 



ST. OURS LOCK AND DAM. 

Length-. J mile. 

Number of locks 1 

Dimensions of locks 200 feet by 46 feet. 

Total rise or lockage 5 feet. 

Depth of water on sills 7 feet at low water. 

Length of dam in eastern channel 300 ^ 

Length of dam in western channel 690 ^' 

At St. Ours, 14 miles from Sorel, the Kiver Eichelieu is divided by a small island 
into two channels. The St. Ours lock is in the eastern channel. 

There is a navigable depth in the Eichelieu of 7 feet between St. Ours lock and 
Chambly basin, a distance of 32 miles. 



CHAMBLY CANAL. 

Length of canal 12 miles. 

Number of locks 9 

Dimensions of locks : — 

Guard lock. No. 1 at St. Johns. 122 feet. "^ 

Lift " 2 124 " ) From22jto 

" " 3, 4, 6, 6 118 " f 24 feet wide. 

" " 7, 8, 9 combined 125 " J 

Total rise or lockage 74 " 

Depth of water on sills 7 " 

Breadth of canal at bottom 36 " 

Breadth of canal at surface of water. ... 60 " 

This canal succeeds the 32 miles of navigable water between St. Ours lock and 
Chamblv basin. The canal overcomes the rapids between Chambly and St. Johns. 



4 «. ■ 
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TRENT CANAL. 

The term * Trent canal ' is applied to a series of water stretches, which do not, 
however, form a connected system of navigation, and which, in the present condition, 
are efficient only for local use. By various works this local use has' heen extended, 
and hy others, now in progress and contemplation, this will become a through route 
between Lake Ontario and Lake Huron. 

The series is composed of a chain of lakes and rivers, extending from Trenton, at 
the mouth of the Hiver Trent, on the Bay of Quinte, Lake Ontario, to Lake Huron. 

Many years ago the utilizing of these waters for the purpose of through water 
communication between Lake Huron and Lake Ontario was projected. 

The course, as originally contemplated and modified, is as follows : — 

Through the River Trent, Rice lake, the River Otonabee and Lakes Clear, Stony, 
Lovesick, Deer, Buckhom, Chemong, Pigeon, Sturgeon and Cameron to Lake Balsam, 
the summit water, about 165 miles from Trenton; from Lake Balsam by a canal and 
the River Talbot to Lake Simcoe; thence across Lake Simcoe to the Severn river; 
thence by the River Severn to G^eorgian bay. Lake Huron; the total distance being 
about 200 miles, of which only about 15 or 20 miles will be actual canal. 

The full execution of the scheme, commenced by the Imperial government in 1837, 
was deferred. By certain works, however, below specified, sections of these waters have 
been made practicable for navigation, and the whole scheme is now> being carried out. 
A branch of the main route, extending from Sturgeon lake south, affords communica- 
tion with the town of Lindsay, and, through Lake Scugog to Port Perry, a distance of 
190 miles from Trenton. 

The following table gives the distance of navigable and unnavigable reaches: — 

Navigable Unnavigable 
Miles. Miles. 

From Trenton, Bay of Quinte, to Nine Mile rapids. . — 9 

Nine Mile rapids to Percy landing 19 J — 

Percy landing to Heeley's Falls dam — 14i 

Heeley's Falls dam to Peterborough 511 — 

Peterborough to Lakefield — 9 J 

Lakefield to a point across Balsam lake 61 — 

Balsam lake to Lake Simooe — 18} 

Across Lake Simcoe to Severn river 18 — 

Lake Simcoe to Georgian bay via Severn river. . — 14 

150J 65Î 

Total distance. Bay of Quinte to Georgian bay 212 

From Sturgeon Point on Sturgeon Lako, 48f miles from Lake- 
field, the branch through the town of Lindsay to Port 
Perry at the head of Lake Scugog 27 

The works by which the Trent navigation has been improved comprise canals, with 
locks and bridges, at Young Point, Burleigh Rapids, Lovesick, Buckhom Rapids, Bob- 
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caygeon, Fenelon Falls and Rosedale; also dams at Lakefield, Young's Point, Burleigh 
Falls, Lovesick, Buckhom, Bobcaygeon and Fenelon Falls. By these works there is 
afforded communication between Lakefield, 9^ miles from Peterborough, and Balsam 
lake, the headwaters of the system; opening up a total of about 160 miles of direct 
and lateral navigation. 

At Lakefield, 9^ miles from Peterborough, the dam at the head of the Nine Mile 
rapids of the River Otonabee, maintains navigation on Lake Katchewannoe up to 
Young's Point. 

At Young's Point, 5 miles from Lakefield, the dam between Lake Katchewannoe 
and Clear lake controls the water level through Clear and Stony lakes up to the foot 
of the Burleigh canal. The lock here, it should be observed, is cpntrolled by the Pro- 
vincial government. 

At Burleigh Rapids, 10 miles from Young's Point, a canal, about 2^ miles in 
length, passes the Burleigh and Lovesick rapids, and gives communication between 
Stony lake and Deer bay. 

At Buckhorn rapids, 7 miles from Burleigh rapids, there is a canal about one- 
fourth of a mile long. 

At Bobcaygeon, 16j miles from Buckhorn rapids, a dam, 563 feet long, controls 
the water level up to Fenelon Falls. 

At Fenelon Falls, 15 miles from Bobcaygeon, a canal about one-third of a mile 
in length connects Sturgeon lake with Cameron lake. 

The following is a list of the locks, with their dimensions: — 

1 Lock at Rosedale, ICC x 30' x 4' 6" to 6' 6" depth water on mitre sill. 

2 Locks at Fenelon 134' x 33' x 5' (/' tq 7' 6" depth of water on mitre silL 

1 " Lindsay 134' x 33' x 5' C' to 7' C' " " 

1 " Bobcaygeon .. . . 1^4' x 33' x 6' 8" to 7' 6" " « 

1 " Buckhorn 134' x 33' x 5' 0" to 9' 0" " '* 

1 " Lovesick 134' x 33' x 5' 0" to 9' 4" " '' 

2 ** Burleigh 134' x 33' x 6' 0" to 8' 0" " " 

1 " Young's Point (a provincial government work) 134' x 33' x 6' 0" to 

14' 0" depth of wat^r on mitre sill. 
1 " Peterborough. . .134' x 33' x 5' 0" to 10' 0" depth of water on mitre sill. 

1 " Chishobn's 134' x 83' x 6' 0" to 8' 6" " « 

1 " Hastings 134' x 33' x 7' 0" to 10' 6" " " 

1 Hydraulic lift lock at Ashbumham. 

14 

ST. PETER'S CANAL, CAPE BRETON. 

Length of canal About 2,400 feet. 

Breadth at water line 55 feet. 

Lock One tidal lock, 4 pairs of gates. 

Dimensions 200 feet by 48 feet. 
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Depth of water on sills 18 feet at lowest water. 

Depth through canal 19 feet. 

Extreme rise and fall of tide in S^t. 

' Peter's bay 4 feet. 

This canal connects St. Peter's bay on the southern side of Cape Breton, Nova 
Scotia, with the Braç d'Or lakes. It crosses an isthmus half a mile in width, and gives 
access from the Atlantic. 

BEAUHARNOIS CANAL. 

Length of canal 12 statute miles. 

Number of locks 9 

Dimensions of locks 200 feet by 45 feet. . 

Total rise or lockage 821 " 

Depth of water on sills 9 " 

Breadth of canal at bottom 80 " 

Breadth of canal at water surface. ... 120 '^ 

As the new Soulanges canal is now opened for navigation the Beauharnois canal 
is practically abandoned for navigation purposes. 

I have the honour to be, sir. 

Your obedient servant, 

M. J. BUTLER, 
Deputy Minister and Chief Engineer of Railways and CanaJs, 

The Honourable H. R Emmerson, 

Minister of Railways and Canals. 
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INTERCOLONIAL RAILWAY OF CANADA. 

Office of the General Manager, 

MoNOTON, N.B., August 27, 1906. 

Sir, — I have the honour to submit the following report on the working of the 
Intercolonial Railway during the fiscal year ended June 30, 1906. 

I inclose the report of the chief engineer on the works charged to capital account, 
the report of the engineer of maintenance on the repair and renewal of the x>ermanent 
way, buildings and works, and the report of the superintendent of motive power and 
of the mechanical accountant, with the statements relating to the mechanical depart- 
ment; also the following statements of the accounts of the railway prepared by the 
chief accountant and treasurer: — 

1. Capital account. 

2. Revenue. 

3. Locomotive power. 

4. Car expenses. 

5. Maintenance of way and works. 

6. Station expenses. 

7. General charges. 

8. Special votes. 

9. General stores. 

10. General balance. 

11. Comparative statement of averages. 

The length of railway in operation during the year was 1,445 -92 miles. 
The extension from North Sydney to Sydney Mines, .2*70 miles in lengthy 
although not entirely completed, was opened for traffic on June 26, 1906 

CAPITAL ACCOUNT. 

The cost of road and equipment on June 30, 1905, was $77,473,557.73 
The additions during the year were as follows: — 

To increase accommodation at Sydney $ 54,432 22 

Original construction 778 57 

To strengthen bridges 244,582 68 

To increase accommodation at Levis ^ . .. . . . . 6,287 09 

Air-brakes to freight cars 25,048 56 

New machinery for locomotive and car shops 20,641 83 

To exchange drawbars of freight cars 16,000 00 

To dredge and blast rock at deep water terminus, 

Halifax 237 16 

Improvements at Little Métis 4,926 74 

New station at Windsor 16,605 25 

Increased accommodation at Stellarton 22,568 17 

Engine-house, machine shop, &c., at Rivière du Loup. 26,548 04 

Engine-house, &c.. Chaudière Junction 26,492 93 

Increased accommodation at St. John 75,784 53 

To increase accommodation at Pictou 100,531 90 

Improvements at North Sydney 7,409 97 

To increase accommodation at Ste. Flavio 23,994 66 

Protection to Grand Narrows bridge 23,592 92 
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Double-tracking parts of line $ 206,948 74 

Increased accommodation at Truro 99,743 60 

To reduce curve at Birch Cove 39,798 17 

Diversion of line at St. Leonard Junction 4,894 98 

Diversion of line at Mitchell 1,780 37 

To increase acccommodation at Moncton 88,187 08 

To increase accommodation at Halifax 304,371 66 

Drummondville, improvements at 13,392 15 

Increased accommodation at Antigonish 5,889 21 

Newcastle, improvements at 1,489 05 

Campbellton, improvements at 1,339 71 

Sackville, improvements at 1,255 00 

New Glasgow, increased accommodation at 14,318 84 

Additional sidings and spur lines 120,127 39 

St. Moïse, station at 2,525 97 

Increased accommodation at Memramcook 4,114 45 

Subway near St. Fabien 18 00 

To increase accommodation at Amherst 8,270 42 

Semaphores at stations ^ 2,502 84 

Rolling stock 1,291,234 77 

Improving grades on line 18,906 40 

Extension to Sydney Mines 42,402 70 

Steel rails and fastenings 379,956 74 

To increase water supply 32,007 84 

Increased accomnlodation and facilities along line. . 42,016 37 

Elevator at Halifax M74 35 

To put railway between Indiantown and Blackville 

into condition for oi)eration 959 96 

Fredericton and St. Mary's bridge 300,000 00 

Coal handling machinery and appliances 36,781 02 

Total $ 3,765,170 90 

Making the total cost on June 30, 1906 81,238,728 63 



Air-hrdkes to freight cars. 

Two hundred and thirty-eight freight cars were equipped during the year with 
Westinghouse automatic quick-action air-brakes. 

New machinery for locomotive and car shops. 

This is for additional machinery for the construction and repair of locomotives 
and cars, and for the installation of it. 

To exchange drawhats of freight cars. 

Three hundred and twenty freight cars were changed from the link and pin draw- 
bar to the M.C.B. coupler. 

Rolling stock. 

Sixteen Pacific tyx)e locomotives for passenger service, five combined second-class 
sleeping and baggage cars, three hundred and sixty box freight cars, twenty-five refri- 
e^erator cars, one hundred and thirty convertible dump cars, twenty freight vans, ten 
wing elevator snow-ploughs, two double-track snow-ploughs, two flanger cars and two 
ballast plough cars were purchased. 

Coal handling machinery and appliances. 

The coal used by the railway comes from mines in Nova Scotia and New Bruns- 
widc, and it has usually been hauled by train to all parts of the line. It was consid* 
20— ii— 5 
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ered that it would be more economical to have the coal which is required at the more 
distant points carried there by water, and the railway wharfs at several points were 
prepared for this, and five steam cranes were purchased to transfer the coal from 
vessels to cars or wharfs. 

Explanations in regard to the other expenditures on capital account will be found 
in the report of the Chief Engineer. 

REVENUS ACOODNT. 

A strong effort was made during the year to make the earnings and the working 
expenses balance, and the statements sent herewith shew that this desirable result has 
been attained. 

The gross earnings and the working expenses for the year compare as follows:— 

Gross earnings $7,643,829 90 

Working expenses 7,681,914 36 

Surplus $ 61,ai6 54 

The gross earnings compare as follows with those of the previous year: — 

In 1905-06 $7,643,829 90 

In 1904-06 6,783,622 83 

Increase $ 860,307 07 

The earnings from passenger traffic compare as follows: — 

In 1906-06 $2,297,716 62 

In 1904-06 2,106,066 76 

Increase $ 192,649 77 

The earnings from freight traffic compare as follows : — 

In 1906-06 $6,019,806 63 

In 1904-06 4,373,178 66 



/ 
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Increase $ 646,626 98 

The earnings from mails and express freight compare as follows: — 

In*1906-06 $326,807 86 

In 1904-06 806,277 63 

Increase $ 21,030 32 



The earnings by mile of railway compare as follows : — 

In 1906-06 $6,286 48 

In 1904-06 4,796 13 



The earnings by train mile compare as follows: — 

Gents. 

In 1906-06 1-029 

In 1904-06 V 0-939 
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The number of passengers carried compare as follows : — 

In 1906-06 2,737,160 

In 1904-06 2,810,960 

Decrease 73,800 

There was a decrease of 98,456 in the number of local passengers, and an in- 
crease of 24,656 in the number of through passengers. 

The weight of freight carried compares as follows : — 

Tons. 
In 1905-06 3,166,189 

In 1904-06 2,782,267 

Increase 873,932 

There was an increase in local freight of 294,336 tons, and an increase in through 
freight of 79,697 tons. 

The following is a comparative statement of a few of the chief articles of freight, 
3howing the quantity carried in this and in the previous year: — 



Articles. 



Barrels of flour and meal 

Bushels of fiprain 

Lumber in superficial feet . . . 

Head of live stock 

Coal in tons , 

Manufactured goods in tons. 

Cords of firewood 

All other articles in tons . . . . 



1904-05. 



1.769,480 

3,317,910 

518,434,310 

110,670 

602,377 

632,023 

58,400 

504,991 



1905-^. 



Increase. 



1,882,630 

2,924,226 

572,878,600 

106,589 

620,272 

866,955 

47,106 

510,080 



113,150 

54,444i290 

" ' 17.895' 
234,932 



5,089 



Decrease. 



393,684 
"4,08i' 



11,294 



■ • ■ • « 



There was an increase over last year in the quantity of the following articles car- 
ried : Flour, meal and other mill products, potatoes and other vegetables, calves, horses, 
pigs, lumber, pulpwood, pit props, telegraph poles, railway ties, tanbark, shingles, clap- 
hoards, laths and palings, extract of hemlock bark, coal, ore, stone, lime and cement, 
brick, sand, iron and other metals, fr^, salted, dried and canned fish, oysters, sugar, 
salted and fresh pork, fresh beef, hides,, skins and leather. 

There was a decrease in the quantity of the following: Eggs, hay and straw, 
apples, homed cattle, sheep and lambs, logs, firewood, clams, molasses and salted beef. 



WORKING EXPENSES. 



The working exi)enses compare as follows with the previous year: — 

In 1904-05 : $8,368,826 75 

In 1906-06 7,441,914 36 



Decrease $ 926,912 39 



The averages compare with those of last year as follows :- 

Per mile run by engines — 

In 1905-06 

In 1904-06 

20— ii— 5è 
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Per mile run by trains — 

In 1906-06 100-23 

In 1904-06 114-69 

Working expenses per mile of railway: — 

In 1905-06.. .' $ 6,146 83 

In^l904-06 5,916 74 

The rent paid to the Grand Trunk Railway Company, $140,000, is not included 
in the above, as it would disturb the comparison with previous years ; no corresponding 
charge relating to the 'cost of any portion of the railway having been included in the 
working expenses previous to the year 1898-99. 

The permanent way and structures and all the works of the railway received 
necessary repairs and are in good order. 

During the year 609,244 ordinary ties, and 207 sets of switch ties were put in. 

74-88 miles of track were reballasted, 112,333 cubic yards of ballast being used. 

Two and one-half miles of additional sidings were provided at various points. 

Bridges, culverts, wharfs and buildings received necessary repairs. 

The fences were repaired and 191-49 miles of fences were built. 

The snow sheds and snow fences were repaired. 

The rolling stock received necessary repairs, and its general condition is good. 

Nineteen box freight cars of thirty tons capacity each were purchased; one box 
freight car, twenty-six platform cars, and one flanger car were built in the workshops 
01 the railway, all to replace an equal number taken out of service. The box and 
platform cars were of greater capacity than the ones they replaced. 



» 



STORES. 

The value of stores purchased was $3,692,366 18 

The value of stores used was 3,860,819 32 

The value of material sold was 329,916 73 

The value of stores on hand at the end of the year was : — 

Miscellaneous $ 290,368 62 

Fuel 190,396 83 

Track materials 220,194 96 

Steel rails and fastenings 792,774 42 

Total • $1,493,723 83 



GENERAL. 



The winter of 1905-06 was comparatively mild, and little delay was experienced 
from snow storms. 

On August 29, 1906, the station, freight-house, coal-shed, and other railway build- 
ing* at Belmont were destroyed by a forest fire. 

On February 24, 1906, a very destructive fire occurred in the workshops of the 
railway at Moncton. It started about eight forty-five p.m., in the paint shop, and before 
it was stopped it had entirely destroyed the paint shop, a wooden building 636 feet long 
and 66 feet wide, the freight car repair shop, a wooden building 666 feet long and 
78 feet wide, the car shop, a two storey brick building, 466 feet long and 78 feet wide, 
a large brick building containing the steam boilers which supplied the power for all 
the workshops, a brick building 50 feet long and 40 feet wide used as a storehouse, the 
boiler shop, a brick building 160 feet by 100 feet, used for making and repairing 
boilers. This was the last building destroyed, but the machine shop, a brick building 
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adjoining, 230 feet by 100 feet was considerably damaged by fire and water. The 
contents of all the burned buildings were destroyed as there was no time to remove 
them. 

The following rolling stock was destroyed: — 

Thirteen passenger train cars, forty-one freight cars of the Intercolonial and other 
railways, also two steam shovels of the Intercolonial. 

The two storey brick car shop was equipped with machinery for building and 
repairing cars and all this was entirely destroyed. A part of the machinery in the 
boiler shop was destroyed and the balance was much damaged. 

A considerable quantity of railway stores, and also some freight in transit were 
burned. 

In short the entire car building and repairing premises and plant, and a portion 
of the locomotive premises and plant were destroyed. 

Immediately after the fire was extinguished work was commenced ui>on the ruins. 
Temporary buildings were rapidly constructed as shelters, but notwithstanding every 
effort made the delay and inconvenience have been very great and have entailed great 
loss in the operation of the railway, and this will continue for some time until per- 
manent buildings are erected and equipped with machinery. 

Some of the buildings destroyed were new, some had been extended at various 
times, and further extensions were under consideration at the time of the fire. These 
extensions, although much needed, in consequence of the increasing business of the 
railway, had been delayed from time to time because the railway had not sufScient 
land conveniently situated for the purpose. 

After careful consideration of all the circumstances it was decided that it would 
not be in the best interest of the railway to rebuild on the old site, but that a tract of 
land sufficient not only for the present but for the future should be procured, and that 
on it the new and larger buildings required by the increasing traiRc of the railway 
should be erected. 

A suitable place was selected in the western part of the city adjoining the main 
line of the railway, and distant five thousand seven hundred feet from the site of the 
burned buildings. There an area of 287J acres was purchased for workshops and other 
railway purposes. Plans of the new buildings were prepared and two of them, the 
freight car repair shop, and the planing mill were put under contract, and it is ex- 
j^ected that they, will be completed this fall. Plans of the other buildings are being 
prepared. 

I regret to record the death of one of the principal officials of the railway, Mr. 
James ^ Price, general superintendent, which took place at Moncton on August 2, 
1905, after a short illness of one month. He was born in October, 1864, entered the 
service of the railway in 1867, and passed through the various grades of telegraph 
operator, train despatcher, and district superintendent to the position which he occupied 
at the time of his death. 

Although only in his fifty-first year he had served the railway continuously for 
thirty-eight years. He was much esteemed by all who knew him for his upright and 
conscientious life and character. 

It gives me pleasure to testify to the diligent, faithful, efficient and careful manner 
in which he x>6rformed his duties. In his death the railway sustained a great loss. 

The office of general superintendent has not been filled. 

I have the honour to be, sir. 

Your obedient servant, 

D. POTTINGER, 
Oeneral Manager, Oovernment Railways, 
li. J. BuTLEB, Esq., C.E. 

Deputy Minister and Chief Engineer, 
Department Railways and Canals, 

Ottawa, Ont. 



70 DEPARTMENT OF RAILWAYS AND CANALS H 

6-7 EDWARD VII., A. 1907 



Inteboolonial Railway of Canada, 

Office of the Chief Enqineeb, 

MoNOTON, N3., AuguBt 16, 1906. 

Sib, — ^I have the honour to submit the following report on capital account ex- 
penditure for the fiscal year ending June 30, 1906. 

To increase accommodation at Sydney. 

The new brick and stone passenger station, for which the contract was let last 
year, has been completed, and electric lighting installed. 

Umbrella roofs in connection with the new station were provided, and materials 
were ordered and preparations made for laying cement platforms. 

The old baggage building, the express building, and the building occupied by 
the trackmaster as an office, were moved and fitted up for the use of the mechanical 
department. 

The old passenger station was moved to new location on Ferry street and con- 
verted into offices for the freight department. 

Three platforms, 800 feet long by 7 feet wide, and one 40 feet long by 20 feet wide, 
were provided for use in connection with the cleaning of cars. 

A 16-ton pillar crane was provided, and will be erected next year. The material 
required for the foundation was provided. 

Temporary platforms of wood were put down for use of the new passenger station 
until i>ermanent concrete platforms are laid. 

The station yard was graded, and tracks rearranged where required. 

Original construction. 

Under this vote, amounts were paid to settle claims in favour of: Alexander 
McKinnon, North Sydney; John A. McDonald, lona; also legal expenses in connec- 
tion with the above. 

To strengthen bridges. 

The following new steel bridges were erected during the year by the Canadian 
Bridge Company, Limited., WalkerviUe, Ont.: — Sutherland's river, 1 mile west of 
West Merigomish station, 1 span rivetted Pratt truss, 161 feet 6 inches ; LaPlanche, 
i mile west of Amherst station, 1 span through Pratt truss, 80 feet ; Sackville river, 
1 mile West Sackville station, 3 spans rivetted Pratt truss, 160 feet each ; Salmon 
river, i mile west of Plumweseep station, 2 spans, 100 feet each. 

The necessary alterations of the masonry of abutments and piers have been made, 
new floors put upon these bridges and the work of reconstruction has been completed. 

A contract was let for new steel bridges at Hammond river, Elmsdale, Enfield and 
Shubenacadie. The work of construction of these bridges is well under way, and they 
will be erected during the coming year. Ten bridges have been painted. 

To increase accommodation at Levis, 

The concrete platform in connection with the new station and umbrella roofs was 
completed. 

To dredge and blast roch at Deep Water Terminus, Halifax. 

Nothing was done under this vote during the year, except to make soundings and 
borings. 

Improvements at Little Metis. 

Additional sidings required were put in. 
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New static ai Windsor. 

A new passenger station and a freight shed were provided, and electric lights in- 
stalled 

The station yard was rearranged, and additional sidings put in. The roadway that 
was diverted last year in connection with the new location of the freight shed was 
completed. 

Wood platforms required in connection with the new station and freight house 
were provided. 

Increased accommodation at Stellarton. 

A concrete platform was laid in connection with the new station and baggage build- 
ing. Electric lights were installed. An addition was made to the existing freight shed. 
An extension of two stalls was made to the engine-house. The coal trestle was ex- 
tended. The yard was rearranged, the necessary grading done, and additional sidings 
put in. ^ 

Engine-house, Ac, at Rivière du Loup, 

An 80,000 gallon water tank was erected. The yard was rearranged; additional 
tracks were put in, and sidings extended. Hose and a horse-reel were supplied for fire 
protection. Electee lighting was installed in the new engine-house and. machine-shop. 

Engine-house, Ac, at Chaudière Junction, 

Considerable grading was done, and 8,679 feet of sidings were put in the new yard. 
Improvements were made to the water service. 

Fire hydrants, hose and hose-reel were installed for fire protection. 
Flans and specifications were prepared for a building for stores and offices. 
Electric iighting was installed in engine-house and freight-shed. 

To increase accommodation ai 8t, John. 

The extension to the train shed was completed. The baggage-room was extended, 
and the rooms on the second floor were fitted up for rest-rooms for the trainmen, and 
provided with steam heating, up-to-date plumbing, electric lights, &c. Additional room 
was provided for express offices. 

The rest-room for enginemen, in connection with the new engine-house, was sup- 
plied with desks, tables, chairs, stoves and shower baths, &c. 

The steel work for the two overhead bridges — ^Wall and Stanley streets — was pro- 
vided, and will be erected next year. Jardine's bridge, over the Marsh creek, at the 
west end of the yard, was widened to allow a second track to be laid. A bridge was 
also built over the Marsh creek, for a passage way from the city road to the engine- 
house. 

The water service was extended. 

Considerable grading was done, and additional sidings were put in. 

An electric light plant was installed in the new round house. 

To increase accommodation at Piciou. 

The brick and stone building for passenger station and baggage room was com- 
pleted. Umbrella roofs and concrete platforms in connection with the new station were 
provided. Electric lighting for the station and umbrella roofs was installed. 

A contract was let for a 9-stall engine house, and the work of construction is well 
under way. The work of building and filling sea-wall, track laying, &c., in connection 
with new engine house is being done, and will be completed next year. A new turn- 
table was purchased, and will be erected next year. 

The creosoted pile wharf, for which the contract was let last year, was completed. 

An additional lifting gangway was provided at the wharf, for the accommodation 
of passengers and freight landing from the steamers. 
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A retaining wall was built for the protection of the embankment between the 
custom house and the new station. 

Considerable grading was done to yard, and additional sidings put in. 

Improvements at North Sydney. 

Additional land was purchased for yard accommodation. 
Electric lights were installed in station and freight shed. 
Some grading was done, and additional sidings put in. 

To increase accommodation at Ste, Flavie. 

A new ash pit was built. 3,900 feet of new sidings. Improvements were made to 
the water service. Hose and hose reel were supplied for fire protection. An agree- 
ment was made with the Mont Joli Water Company, of Levis, for the construction and 
maintenance of a main sewer. 

Protection to Grand Narrows bridge. 

The work in connection with the protection of this bridge has been comjleted. 

Double-tracking parts of the line. 

The grading for double track between Stellarton and New Glasgow has been 
completed, and the second track laid and ballasted. 

The grading, track-laying and ballasting for the double track between Rocking- 
ham and Bedford, N.S. 

The sub-structure for the 3-span double- track bridge over the Sackville river at 
Bedford, N.S., has been completed, and the steel superstructure will be erected during 
the coming fiscal year. 

To increase accommodation at Truro. » 

The constructioiî work of the 30-stall enigne house was carried on during the year, 
and the building will be completed next year. A contract was let for the installation 
of boilers, induced draft plant, steam pumps, air compressor, hot blast system of heat- 
ing, and piping, for the engine house, and the work partly completed. 

An 80,000 gallon water tank was erected. 

A 75-foot turntable was purchased and delivered on the ground, and will be 
erected. in place during the year 1906-07. 

An extension was made to the existing baggage room, to be used as a mail room. 

A large quantity of excavation was done for additional sidings and tracks for 
approaches to new engine house. 

The five-foot culvert at the east end of the yard, on the main line to Pictou, was 
widened for another track, and the siding extended. 

To reduce curve at Birch Cove. 

The grading, track-laying and ballasting in connection with this work have been 
completed. 

Diversion of line at St. Leonard Junction. 

The track-laying and ballasting on this diversion will be completed as soon as the 
steel superstructure is erected. 

The balance of the right of way has been paid for. 

Diversion of line at Mitchell. 

The track-laying and ballasting on this diversion will be completed as soon as 
the steel superstructure is erected. 
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To increase accommodation at Moncton, 

The addition of a second storey to the brick car shop was completed, and the 
materials for the hot blast heating apparatus were provided. Before the apparatus 
was put in place, this building, as well a^ the paint shop, the freight car repair shop, 
the boiler shop, and the power house, was destroyed by fire on February 24, — wiping 
out all efforts for the enlargement and remodelling of the shops during the past number 
of years. 

A new site was selected on the northern line leading to Montreal for the new 
lay-out, and proceedings started to procure the necessary land required, a part of which 
became vested in the Crown before the end of the fiscal year. 

Flans and specifications were prepared and tenders asked for the first two build- 
ings, viz. : freight car repair shop and planing mill. 
To increase accommodation at Halifax. 

The work in connection with the building, and overhead passage way, for im- 
proved accommodation for immigrants, has been completed; electric lighting was 
installed. The cribwork for strengthening under shed on pier No. 2 was also completed. 

The buildings on the properties purchased last year on the upper side of Water 
street — ^between North street and the grain elevjator — ^were advertised for sale, and they 
will be removed during the year 1906-7. 

The quay wall of cribwork, for which the contract was let last year, has been com- 
pleted. Part of the sidings required in connection with the quay wall of cribwork were 
put in. The filling required for additional yard room between the shore and the quay 
wall of cribwork was carried on during the year ; the material used was hauled by train 
from the borrow pit purchased from Patrick M. Duggan at Lakeview. 

Tracks were laid on the Intercolonial Railway property between the elevator and 
Comwallis street. 

Improvements were made to North street station and the umbrella roofs. 

Creosoted material and hard pine, required in connection with the proposed ex- 
tension to pier No. 8, were purchased. 

Creosoted piles required in connection with the proposed flour shed and wharf, 
pier 6i, were also provided. 

Land required for site of engine house and shops, on Kempt road, Windsor and 
Yoimg streets, was purchased. Lay-out plans in connection with the proposed engine 
house and shops were made. 

The carpenter shops and hard coal shed and trestle were moved and fitted up in 
the west end of Richmond yard ; this was necessary on account of constructing the quay 
wall of cribwork. 

Soundings were made between piers Nos. 3 and 4, and in docks Nos. 5i, 7 and 8. 

The pole line on Water street was changed. 

Electric lighting was installed in freight shed on pier No. 8. 

DrummondvUle, improvements at. 

The brick and* stone passenger station was completed. Electric lighting and a 
hot water system of heating were installed in the new station. A concrete platform 
was partly laid in connection with the station. 

Additional land was purchased for yard room. 

A contract was let for the moving of the old station to a new location and con- 
verting it into a freight shed, and for remodelling and building an extension to the 
existing engine house. 

An 80,000 gallon tank was erected. 

Increased accommodation at Antigonish, 

The new station, for which the contract was let last year, was completed. Electric 
lighting ana a hot water system of heating were installed in the new station. 

The old station was moved and joined to the east end of the existing freight shed, 
to enlarge the accommodation for handling freight. 

Considerable grading was done and the main line raised. 
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Newcastle, improvements at 

A new ash pit waa built; the track leading to it, and an office for the train 
despatchers, were provided. 

Camphellton, improvements at, 

A survey was made for the extension to the water service, and the materials 
required in connection with this were ordered. 

The land required for site of reservoir and pipe line was bought and paid for. 

Diversion of public road to eliminate a crossing at rail level between 8t. Cyrille and 
DrummondvUle. . 

Nothing was done under this vote. 

Sackville, improvements at. 

A survey was made for a water service to the station, and the right of way for pipe 
line was paid for. 

New Glasgow, increased accommodation at. 

An extension was made to the existing freight shed. A pillar crane was erected. 
A loading platform was provided. 

The yard was re-modelled, and additional sidings put in. The second track con- 
necting with the double track between Stellarton and New Glasgow was extended 
through the yard. 

Additional sidings and spur lines. 

The spur line to Power's mills, near St. Pacome Station, P.Q., has been completed. 

Feet. 

St. Andre, crossing siding extended 735 

St. Simon, loading siding extended 200 

Bic, mountain crossing siding put in 2,600 

Windsor junction, additional sidings 263 

Springhill junction, additional sidings put in 3,180 

Glengarry, a loading siding was provided 

St. Leonard junction, a new siding was put in 1,680 

Between New Glasgow and Woodburn, a crossing siding was 

put in 1,450 

Sacre Cœur, siding extended 1,000 

Fort Lawrence spur: Right of way paid for; grading, track- 
laying and fencing completed; ballasting to be done 

1906-7 

Blackville, a new siding put in 1,160 

Pictou Landing, new siding put in 2,080 

Flatlands, new crossing siding 1,928 

Fredericton, a new siding put in 1,030 

Marysville, a new siding put in 811 

St. Nicholas, loading siding 216 

St. Moise, siding put in 190 

St. Henri branch, track material charged. 

Oxford Junction,- new siding 1,360 

Bartibogue, new siding put in 416 

Cross creek, new siding put in. 660 

Cap St. Ignace, a ' Y ' was put in §40 

Chatham, a new siding put in 2,660 

Zionville, a new siding put in 1,228 

Blissâeld, a new siding put in ^ 846 



/ 
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Jefferson's, siding extended 1,000 

South river, new loading: siding 500 

Monastery, loading siding ,. 228 

Rivière du Loup, wharf branch 1,400 

Dalhousie Jet., loading siding extended 566 

St. Francois, crossing and loading sidings extended 926 

St. Henri Jet., a new siding was put in 999 

St. Jean Chrysostome, loading siding extended (loading 

ground graded) 500 

Old Lake road, crossing siding, new 1,458 

Marshy Hope, siding put in 405 

Marshy Hope, siding put in 1,146 

O'Brien's siding, new 252 

Kempt, new siding put in . . 541 

St. Simon, siding extended 200 

St. Louise, crossing siding extended 714 

Trois Pistoles, spur line 

Wallace, spur line 

8t. Moise, Station at. 

The new station was completed, the yard re-arranged, some grading done, and 
additional sidings put in. 

Increased Accommodation at MemramcocJe. 

A new station and freight house were provided. A concrete platform was laid 
in connection with the new station. 

The station yard was graded and tracks rearranged. 
Land required for site of new freight shed was purchased. 
A cattle pen was provided. 

Subway near St. Fabien, 

Nothing was done under this vote during the year, except to make surveys and 
drawings. 

Increased Accommodation at Amherst, 

The yard was rearranged and sidings extended. 

■ 

Semaphores at Stations, 

Electric semaphores were put in at the following places: Truro (south), Amherst 
(west). Chaudière Junction, Upper Cross Creek. 

Improving Grades on Line, 

The grades were improved at St. Wenoeslas and Daveluyville. 

To provide one Pile Driver, 

This pile driver was not obtained. 

Extension to Sydney Mines,- 

The grading and tracklaying of the main line was completed, and ballasting partly 
done. 

The right of way was paid for. 

Plans and specifications were prepared for a station and freight shed at Sydney 
Mines. 

Material was delivered on the ground for laying a concrete platform at Sydney 
Mines. 

The line was partly fenced. 
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Steel raUs and fastenings. 

During the year, 24,973 — 2,043, 2;240 tons of 80-lb. steel rails were received. 

To increase water supply. 

A contract was let for the erection of 50,000 gallon water tanks at the following 
places on the Canada Eastern Division : Gibson, Upper Cross creek, Boiestown, Black- 
ville, Chatham Junction and Loggieville; and they are now under construction. 

Land was purchased for laying pipe line at Upper Cross Creek. 

Improvements were made to the water service at the following places : St. Fabien, 
Ste. Anne, Bathurst, L'Islet, Trois Pistoles, Blackville. 

Land taken from Peter Grant in connection with the water service at River John 
was paid for. 

To improve telegraph service. 

Nothing was done under this vote. 

Increased accommodation and fcéfiilities along the line. 

The follo^ng work was done under this appropriation: — 

Charlo, a stock pen was provided. 

Woodbum, a new passenger station and a platform were provided. 

Maocan, the brick passenger station was completed, and a hot air system of heat- 
ing was put in. A concrete platform is being put down and will be completed during 
the coming year. The old station was torn down and the material used in the con- 
struction of an extension of 42 feet to the existing freight shed, after it was moved to 
the new locaiton, made necessary on account of the building of the new station. A 
room for baggage was provided in this new extension. A loading platform was built» 
and the cattle pen moved. The tracks in the new yard were extended and rearranged. 

McKay's Siding, a station building and a platform were provided. 

Nash's Creek, a stock pen was built. 

Pirate Harbour, the engine-house was completed, and a telegraph office provided- 

Shediac, plans and specification were prepared for a new sation, and tenders asked. 

Harrisville, a shelter and platform were provided. 

Barra Glen, a shelter and platform were provided. 

Ste. Perpétue, plans and si)ecifications were prepared for a new station, and tend- 
ders asked. i| 

St. Moise, a stock pen was provided. 

Union, a new station and a platform were provided. 

Gordon's Summit, a shelter and platform were provided. 

Folleigh Lake, an addition was made to the existing station. 

Rogersville, an extension was made to the freight shed. 

Sunny Brae, a shelter and platform were provided. 

Chancellor, a new station and a platform were provided. 

Kent Junction, an addition was made to the existing station. 

E-ivière Quelle, an ice house was provided. 

St. Henri Jimction, an extension was built to the existing freight shed. 

Norton, the station and freight shed were remodelled. 

Lome, a new station and a platform were provided. 

L'Islet, additional land was purchased, and an extension was built to the existing^ 
station. 

lona, plans and si)ecifications were prepared for a freight shed. 

Salmon Lake, a stock pen was provided. 

Mi Her ton, an addition was made to the station. 

Eel River, a stock pen was built. 
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To put BaUway hetween Indianiown and BlackviUe into Condition for Operation, 
Plans and ecpecification were prepared and a contract let for this work. 

I have the honour to be, sir, 

Your obedient servant, 

WM. B. MACKENZIE, 

Chief Engineer, 
D. PoTTiNGEB, Esq., I.S.O., 

General Manager, Goyernment Eailways, 

Moncton, N.B. 



INTERCOLONIAL RAILWAY. 

Office of the Engineer of Maintenance^ 

MoNCTON, N.B., July 31, 1906. 

Sm, — I have the honour to submit the report of the Maintenance of Way and 
Works Department for the year ending June 30, 1906. 

TBAOK. 

During the year 106 -34 miles of 56, 58, 67, 80 and 110-lb. rails were taken up, and 
replaced with 67 and 80-lb. rails. 

TIES. 

During the year 609,244 ordinary ties, and 207 sets of switch ties were put in. 

BALLASTING. 

During the year 74:88 miles of track was ballasted, using 111,868 cubic yards of 
graYel, and 965 yards of aahes and cinders. 

switches and semaphores. 

Distant mechanical semaphore signals were erected at the following stations : — 

Salisbury 1 

Halifax 2 

Heatherton 1 

Marshy Hope 1 

Marysville 2 

Memramcook .' 1 

South Western Junction 8 

Tracadie 1 

Avondale 2 

Doaktown 2 

Blackville 2 

Nelson 2 

St. Romuald 2 

Boiestown 1 

Chaudière Junction 1 

St. Andre 2 

One hundred and ten new switches were installed during the year. 
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New telegraph signals were provided at the following stations: — 

Eichmond, Burton's 5 

Truro ' 3 

Antigonish 1 

Mclntyre's Lake 1 

Drummondville 2 

Sydney 1 

St. Moise 1 

GaUsapscal 1 

St. Leonard 1 

Necessary repairs were made to all semaphores, switches and station telegraph 
signals throughout the line. 

SIDINOS. 

During the year, 2*56 miles of additional siding accommodation has been pro- 
vided at different points on the line for maintenance account 

FENCE BUILT BY OUR OWN MEN. 

20*49 miles of old woven and barbed wire, and 4 miles of new Strathy and Ideal 
wire were built at different points on the line. 

Necessary repairs were made to fences throughout the line. 
Built by contract, 167 miles of Strathy fence. 

SNOW FENCES. 

There was built during the year, 3,724 rods of stationary snow fence, 8 feet high» 
842 rods 9 feet high, and 64 rods of portable snow fence. 

Necessary repairs were made to snow sheds and snow fences where required. 

.WHARFS AND TRESTLES. 

Eepairs. 

Point du Chene, end of wharf. 

Point du Chene, riprapping breakwater. 

St. John, covered ballast wharf. 

St. John, top of long wharf. 

St. John, top of ballast wharf. 

Moncton, wharf. 

Sackville, wharf. 

Truro, coal trestle. 

Richmond, pier No. 8. 

Richmond, quay wall. 

Richmond, coal shed trestle. 

Halifax, pier No. 2. 

Halifax, pier No. 3. 

Halifax, pier No. 4. 

Halifax, pier No. 6. 

Halifax, pier No. 7. 

Halifax, pier No. 9. 

Halifax, coal shed trestle. 

Halifax, cribwork, shed No. 2, planking, bracing, &c. 

Halifax, Marine and Fisheries, test piles, proposed new pier. 

Pictou, wharf. 

Pictou, landing, ss. Amelia, 
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Pugwash, wharf. 

Mulgrave, wharf. 

Mulgrave, Scotia's dock. 

Pirate Harbour, coal chute. 

Point Tupi)er, wharf. 

Point Tupi)er, wharf cover. 

Point Tupper, overhead plank walk. 

Point Tupper, side of dock. 

Loggieville, wharf. 

Mill Creek, cribwork. 

St. Charles, coal trestle. 

Levis, cribwork. 

Hadlow, Princess pier. 

New Work, 

Halifax, trestle to quay wall extension. 

Halifax, passenger and freight gangways and baggage lifts, shed No. 2. 

Halifax, overhead passageway, pier No. 2. 

Pictou, lifting gangway. 

Stellarton, extension to coal chute. 

BRIDGES AND OULVERTS.- 

Bepaira, 

St. John, Wall street bridge. 

St John, swing bridge. 

Coldbrook, box culvert. 

Ooldbrook, } mile west of, box culvert. 

Passekeag, i mile west of, end box culvert. 

Between Bloomfield and Norton, box culvert. 

Norton, 4 miles west of, box culvert. 

Norton, 24 miles west of, box culvert. 

Norton, IJ miles west of, box culvert. 

Norton, 1 mile west of, open culvert. 

Moncton, culvert. 

Thomson, culvert. 

Thomson, near station, culvert, rebuilt. 

Onslow, aboideau. 

Leper Brook, bridge. 

Bedford, bridge. 

Halifax, overhead bridge. North street. 

Halifax, extending drain to quay wall. 

West River, bridge. 

Windsor, bridge. 

Motf s, bridge. 

Dartmouth, culvert. 

North Perry, bridge. 

Pugwash Junction, culvert No. 2. 

Pugwash Junction, culvert No. 8. 

Pugwash, bridge. 

Tatamagouche, Waugh's river bridge. 

West river, bridge. 

Meadowville, culvert. 

Lyon's brook, culvert. 

Home's river, bridge. 
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Alma, culvert. 

East river, escapes put on. 

Pine Tree, bridge. 

Monastery, bridge. 

Mulgrave, culvert. 

Point Tupper, culvert. 

West Bay Ballast Pit, crib. 

Mill Brook, bridge. 

Grand Narrows, bridge. 

Sbenacadie, culvert. 

Sydney, culvert under car washing tank. (Capital ) 

Blackville, bridge. 

Doaktown, culvert, two. 

Blackville, 4 miles east of, culvert. 

Boiestown, bridge. 

.Cross creek, bridge. 

Zion, culverts, four. 

Durham, bridge. 

Naahwaak, bridge. 

Manzer's, bridge. 

Penniac, bridge. 

Penniac, culverts, five. 

Gibson, culverts, three. 

Averys Portage, culverts, three. 

Barthelemue river, bridge. 

Fredericton, bridge. 

Indiantown branch, culvert. 

Berry's Mills, culvert. 

Canaan, culvert. 

Harcourt, culvert. 

Newcastle, culvert. 

Newcastle, culvert. 

Newcastle, No. 6, culvert. 

Newcastle, No. 8, culvert. 

Newcastle, No. 9, culvert. 

Between Bathurst and Petit Roche, culvert. 

Between Bathurst and Petit Boche, overhead bridge. 

Between Petit Roche and Belledune, overhead bridge. 

Jacquet river, culvert. 

Between Bathurst and Gloucester Junction, overhead bridge. 

Campbellton, culvert. 

Campbellton, Mill Creek bridge. 

Amqui, culvert No. 1. 

Amqui, Culvert No. 7. 

Amqui, Culvert No. 8. 

Amqui, culvert No. 12. 

Cedar Hall, culvert. 

Cedar Hall, culvert No. 7. 

Sacre Cœur, culvert. 

St. Simon, culvert. 

Riviere du Toup, bridge. 

St. Andre, culvert. 

St. Pacome, culvert. 

Ste. Louise, culvert. 

Cap St. Ignace, culvert. 



ii INTBROOLONIAL BAlLWà ? 81 

SESSIONAL PAPER No. 20 

Montmagny, bridge, 

St. Charles, culvert. 

St. Nicholas,, east of, culvert 

Lemieux, east of, bridge. 

Lemieuz, east of, culvert 

St. Wenceslas, culvert. 

St Perpétue, culvert 

Mitchell, bridge. 

Mitchell, west of, culvert. 

Oarmel, drain. 

St Cyrille, west of, culvert 

Drummondville, east of, culvert. 

Bagot tapk, bridge. 

Blake's, culvert. 

St Leonard Junction, culvert. 

Ste. Bosalie, culvert. 

BRIDGES AND CULVERTS. 

New Work, 

Jardine's, driving piles for new bridge. 
Springhill Junction, culvert 
Memramcook, culvert. 
Truro, cedar culvert through dump. 
Halifax, gratings for culverts and drains. 

MASONRT WORK DONE. 

Bepairs. 

Cold Brook, 1 mile west of, box culvert. 
Cold Brook, ^ mile west of, culvert. 
Passekeag, i mile west of, box culvert. 
Norton, 4 miles west of, two culverts. 
Norton, 4 miles west of, «box culvert. 
Norton, 2i miles west of, culvert. 
Norton, 24 miles west of, box culvert. 
Norton, 1} miles west of, box culvert. 
Norton, 1) miles west of, box culvert. 
Norton, 1 mile west of, two culverts. 
Apohaqui, 2 miles west of, bridge. 
Penobsquis, 1 mile west of, bridge. 
Moncton, station platform. 
Amherst, culvert. 
Springhill Junction, culvert. 
Springhill Junction, pipe line. 
Oxford Junction, culvert. 
Thomson, pii)e line. 
Thomson, five culverts. 
Thomson, arch culvert. 
Qreenville, sodam bridge. 
Greenville, three culverts. 
Pugwash Junction, arch culverts. 
Pugwash, two culverts. 
Pugwash river, bridge. 
Tatamagouche, bridge. 
Meadowville, culvert. 
20~ii— 6 
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Horns', bridge. 
Merigomiah, bridge. 
Tr^cadie, culvert. 
Monastery, bridge. 
Grand Narrows, bridge. 
Blackville, bridge. 
Boiestown, bridge. 

St. Alexandre, 1 mite west of, culvert. 
St. Alexandre, 3 miles east of, culvert. 
St. Andre, 1} miles east of, culvert. 
St. Andre, east of, culvert. 
St. Andre, west of, culvert. . 
St. Helene, east of, two culverts. 
L'Islet, 2 miles east of, culvert. 
Cap St. Ignace, west of, culvert. 
Montmagny, west of, two culverts. 
Montmagny, east of, culvert. 
* St. Valier, east of, two culverts. 

St, Valier, east of, culvert. 
St. Henri, bridge. 
Davelu ville, culvert. 
St. Wenceslas, arch culvert. 

" "^ PAINTING. 

Bridges. 

St. John, bridge harbour. 
St. John, bridge, Dorchester street. 
Aulac, bridge No. 8. 
Nappan, bridge. 
Greenville, bridge No, 3. 
Folleigh, bridge No. 6. » 
Folleigh, bridge No. 11. 
Truro, bridge No. 12. 
Pugwash, bridge harbour. 
Barney's River, bridge No. 9. 
Barney's River, bridge No. 11. 
Barney's River, bridge No. 13. 
James' River, bridge No. 8. 
Cape Porcupine, bridge No. 22. 
Cape Porcupine, bridge No. 21. 
Cape Porcupine, bridge No. 32. 
Rimouski, bridge. 

BUILDINGS AND PLATFORMS. 

Repairs, 

St. John, coal shed. 

St. John, tool house. 

St. John, station dwelling. 

St. John, mechanical shop. 

St. tlohn, Gilbert's Lane, store house. 

St. John, cabinet, yardmaster's office. 

St. John, bn^^age room. 

St. John, dwelling house. Paradis Row. 

St. John, dwelling house, Lombard street. 
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St. John, train shed platform. 
St. John, blacksmith shop. 
St. John, freight shed» 
St. John, sheds Nos. 1 and 2. 
St. John, elevator. 
St. John, track scales. 
St. John, train shed. 
St. John, baggage room. 
St. John, agent's office. 
St. John, water house, long wharf. 
St. John, round house. 
St. John, yardmaster's office. 
St. John, oil house, long wharf. 
St John, coachman's hall. 
St John, freight shed, long wharf. 
Hothesay, station and platform. 
Bothesay, tool house. 
Hampton, station and platform. 
^ Hampton, freight house. 
Hampton, baggage room. 
Cold Brook, co^l house. 
Cold Brook, freight house. 
Brookyille, kitchen. 
Torrybum, station platform. 
Biverside, coal house. 
Biverside, station platform. 
Quispamsis, station platform. 
Jubilee, station and platform. 
Nauwigewauk, coal house. 

Nauwigewauk, station and platform. , 

Nauwigewauk, station. 
Lakeside, station. 
Passekeag, station closet. 
Bloomfield, tool house. 
Bloomfield, station platform. 
Bloomfield, coal house. 
Bloomfield, loading platform. 
Bloomfield, station. 
Norton, station and platform. 
Apohaqui, station and platform. 
Apohaqui, freight house. 
Sussex, station and platform. 
Sussex, coal houjse. 
Sussex, loading platform. 
Penohsquis, station and platform. 
Armstrong's, shelter. 
Salisbury, station platform. 
Salisbury, freight house. 
Moncton, rest house. 
Mono ton, No. 11 cottage. 
Moncton, No. 6 cottage». 
Moncton, erecting shop and pits. 
Moncton, station platform. 
Moncton, general office. 
Moncton, janitress' cottage. 

20-11— 6J 
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Moncton, posts around platform. 

Moncton, round house. 

Moncton, switchman's shanty. 

Moncton^ government cottage. 

Moncton, floor, brick car shop. 

Moncton, cattle pen. 

Moncton, telegraph offîoe. 

Moncton, general office vault. 

Moncton, desk, freight claims' office. 

Moncton, carpenter shop. 

Moncton, boiler shop. ^ 

Moncton, brick car shop. 

Moncton, sashes, boiler shop. 

Moncton, heating apparatus, government. 

Moncton, cottage. Main street. 

Sunny Brae, shelter. 

Humphrey's, platform. 

Harrisville, shelter. 

Shediac, platform. 

Point due Chene, roof, agent's dwelling. 

Point due Chene, platform. 

Point due Chene, round house. 

Point due Chene, ice house. 

Point due Chene, agents' dwelling. 

Painsec Junction, station. 

Painsec Junction, tool house. 

Calhouns, station and platform. 

Gayton's Crossing, shelter. 

Memramcook, coal shed. 

Memramcook, freight shed. 

College Bridge, station and platform. 

Upper Dorchester, station. 

Dorchester, station and platform. 

Sackville, station and platform. 

Aulac, platform.^ 

Fort Lawrence, platform. 

Amherst, station and platform. 

Amherst, coal shed. 

Amherst, baggage room. 

Nappan, station. 

Napan, loading platform. 

Maccan, passenger platform. 

Athol, platform. 

Springhill Junction, station. 

Springhill Junction, coal slied. 

Pugsley's siding, loading platform. 

Salt Springs, platform. 

River Philip, station and platform. 

Thomson, station flue. 

We'^t Chester, station platform. 

Went worth, station and platform. 

Wentworth, station flue. 

Follei^h, station and platform. 

East Mines, station platform. 

East Mines, coal shed. 



f 
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Debert, loading platform. 
Belmont, station platform. 
Belmont, loading platform. 
Belmont, tool house. 
Onslow, platform. 
Truro, station. 
Truro, roundhouse. 
Truro, ioe house. 
Truro, loading platform. 
Truro, telegraph office. 
Truro, restaurant. 
Milden, station. 
Brookfield, station. 
Brookfield, cattle pen. 
Brookfield, W.O. and coal house. 
Brookfield, freight house. 
Alton, station. 

Stewiacke, station and platform. 
' Stewiacke, office. 
Stewiacke, waiting room. 
Stewiacke, loading platform. 
Shubenacadie, station. 
Milford, platform. 
Elmsdale, freight house. 
Elmsdale, station. 
EnjSeld, cattle pen. 
Oakfield, platform. 
Grand Lake, platform. 
Lakeview, station. 

Prince's Lodge, shelter and platform. 
Eichmond, station. 
,Kichmond, car shed roof. 
Richmond, machhie shop. 
Richmond, lumber shed roof. 
Richmond, roundhouse and roof. 
Richmond, D.A.R. shed. 
Richmond, cattle shed roof. 
Richmond, coal shed. 
Richmond, turntable. 
Richmond, blacksmith shop. 
Richmond, checker's office. 
Richmond, shunter's shanty. 
Richmond, tool- house. 

Halifax, North street, cattle pen and platform. 
Halifax, North street, station. 
Halifax. North street, train shed. 
Halifax, North street, power house 
Halifax, car shop roof. 
Halifax, coal shed. 
Halifax, cattle pen. 
Halifax, roundhouse. 
Halifax, D.W.T., loading platform. 
Halifax, immi^ation building. 
Halifax, overhead gallery, for pier No. 1 and 2. 
Halifax, overhead gallery, from pier No. 3 to immigration building. 
Halifax, carpenter shop. 
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Halifax, elevator. 
Halifax, power house. 
Halifax, D.A.R. freight house. 
Halifax, southwestern telegraph office. 
Halifax, baggage lifts, shed No. 2. 
Halifax, platform, pier No. 2. 
Halifax, doors, pier No. 4. 
Halifax, pier No. 8. 
Landsburg Siding, loading platform. 
Landsburg Siding, tool house. 
Gordon's Summit, flag station. 
Glengarry, freight house. 
Windsor Junction, platform. 
Waverly, platform. 
Dartmouth, platform. 
Dartmouth, engine shed. 
Dartmouth, freight house. 
Oxford Junction, engine house. 
Pugwash Junction, platform. 
Pugwash, freight house. 
Pugwash, station. 
Tatamagouche, station. 
Tatamagouche, platform. 
Denmark, station. , 

River John, loading platform. 
Meadowville, station and platform. 
Meadowville, cattle pen. 

Scotsburn, loading platform. 

Scotsbum, station and platform. 
Lyon's Brook, station. 

Brown's Point, station and platform. 

Sylvester, station. 

Pictou, freight shed. • 

Pictou, station. 

Pictou, station platform. 

Pictou, engine house. 

Pictou, ice house. 

Pictou, old station platform. 

Westville, station and platform. 
* Stellarton, round house. 

Stellarton, platform. 

Stellarton, freight shed. 

Stellarton, station. 

New Glasgow, platform. 

New Glasgow, ice house. 

New Glasgow, baggage room. 

New Glasgow, loading platform. 

New Glasgow, station. 

New Glasgow, store room. 

New Glasgow, freight shed. 

West Merigomish, station. 

Marshy Hope, station. 

Antigonish, station steps. • 

Antigonish, station. 

Heatherton, station. 

Bayfield Road, freight shed. 



' 
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Afton, kitchen. 

Tracadie, station. 

Cecil Koad, station, car. 

Pirate Harbour, coal shed. 

Pirate Harbor, boiler room. 

Pirate Harbor, platform. 

Mulgrave, platform. 

Mulgrave, freight shed. 

Trenton, freight shed. 

Point Tupper, station. 

Point Tupper, dwelling house. 

Point Tupper, platform. 

Point Tupper, power house. 

Point Tupper, coal house. 

West Bay Road, station. 

River Deny's, station. 

Orangedale, station. 

McKinnon's Harbour, station. 

lona, station. 

Grand Narrows, station. 

Grand Narrows, coal house. 

Shenacadie, station. 

Boisdale, station. 

Barrachois, station. 

George's River, station. 

North Sydney Junction, station. 

North Sydney, freight shed. 

North Sydney, engine shed. 

North Sydney, station. 

Leitche's Creek, station. 

Leitche's Creek, loading platform. 

Barra Glen, shelter. 

Sydney, station. 

Sydney, carpenter shop. 

Sydney, old roundhouse and shed. 

Sydney, freight office. 

Sydney, platform. 

Sydney, roundhouse. 

Sydney wharf, freight shed. 

Loggieville, engine house. 

Loggieville, tool house. 

Chatham, station platform. 

Chatham, station. 

Chatham, freight house. 

Chatham, roundhouse. 

Nelson, station. 

Cushman's, platform. 

Blackville, station platform. 

Blackville, freight shed. 

Doaktown, station. 

Boiestown, station. 

Johnston's Road, station platform. 

Forks, station platform. 

Irving's Crossing, platform. 

Cross Creek, freight house. 

Marysville, station. 
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Oibson, station platform. 

Fredericton, station platform. 

Fredericton, station. 

Fredericton, trackmaster's office in station. 

Canaan, station platform. 

Canaan, W.C. 

Adamsville, station. 

Adamsville, station platform. 

Harcourt, station platform. 

Harcourt, freight house. 

Kent Junction, station platform. 

Kent Junction, kitchen.' 

Acadiaville, loading platform. 

Rogersville, tank. ] 

Barnaby River, station. 

Barnaby River, station platform. 

Chatham Junction, station. 

Chatham Junction, cattle pen. 

Chatham Junction, station platform. 

Derby Junction, station. • 

Derby Junction, station platform. 

Millerton, station. 

Davidson's, platform. 

Indiantown, station. 

Indiantown, engine shed. 

Newcastle, coal shed and boxes. 

Newcastle, loading platform. 

Newcastle, station platform. 

Newcastle, roundhouse. 

Newcastle, freight shed. 

Newcastle, bonded room, in freight shed. 

Newcastle, station. 

Beaver Brook, coal shed. 

Beaver Brook, freight room. 

Red Pine, pump house. 

Gloucester Junction, station. 

Bathurst. station platform. 

Bathurst, station. 

Beresford, station. 

Nigadoo, station. 

Petit Roche, loading platform. 

Petit Roche, station. 

Jacquet river, coal shed. 

Jacquet river, lumber shed. 

Jacquet river, tank. 

Nash's creek, station. 

Nash's creek, cattle pen. 

Green Point, platform. 

Dalhousie Junction, loading platform. 

Dalhousie, kitchen. 

Dalhousie, coal shed. 

Campbellton, station platform. 

Campbellton, coal shed. 

Campbellton, engine-house. 

Campbellton, carpenter shop. 

Campbellton, office, locomotive foreman. 
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Oamipbellton, station. 
Oampbellton, trackmaster's office. 
Campbellton, tool-house. 
Gampbellton, freight shed. 
Campbelltoiiy sux>erintendent'8 house. 
Oampbellton, despatcher's office. 
Moffatt's, station platform. 
Moffatt's, station. 
Flat lands, station. 
Matax)edia, station. 
Matai>edia, station platform. 
Matapedia, freight shed. 
Matai)edia, haggage-room. 
St. Alexis, station platform. 
* St. Alexis, station. 

Between Matapedia and Millstream, hand-car house. 

Millstream, station platform. 

Millstream, hand-car house. 

Assametquaghan, station platform. 

Assametquaghan, station. 

Gausapscal, station platform. 

Causapscal, station. 

Gausapscal, coal-shed. 

Gausapscal, tool-house. 

Salmon lake, station. 

Amqui, station platform. 

Amqui, section foreman's house. 

Amqui, station. 

Amqui, loading platform. 

Amqui, freight shed. 

Gedar Hall, station platform 

Sayabec, station. 

Sayabec, station platform. 

St. Moise, coal shed. 

St. Moise, cattle pen. 

Little Metis, station platform. 

Little Metis, station. 

Little Metis, freight shed. 

St. Octave, station platform. 

St. Octave, coal shed. 

St. Octave, station. 

St. Octave, freight shed. 

Ste. Flavie, coal shed. 

Ste. Flavie, station. 

Ste. Luce, station. 

St. Anaclet, tank. 

Kimouski, ice-house. 

Bic, station. 

Bic, platform. 

St. Simon, station. 

Trois Pistoles, station. 

St. Eloi, station. ^ 

Isle Verte, station. 

St. Arsène, station. 

Rivière du Loup, platform. 

Rivière du Loup, freight shed. 
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Old Lake Koad, station platform. 

St. Alexandre, loading platform. 

St. Paschal, station platform. 

St. Paschal, station. 

St. Phillippe de Neri, cattle pen. 

River Quelle^ station. 

River Quelle, sheathing, telegraph office. 

River Quelle, coal shed. 

River Quelle, freight shed. 

River Quelle, telegraph table in station. 

Letellier, River Quelle Branch, station. 

River Quelle, agent's dwelling, drainage, &c. 

Ste. Anne, station. 

Ste. Louise, kitchen, agent's house. 

Ste. Louise, station. 

Elgin Road, station platform. 

L'Islet, kitchen. 

Montmagny, station platform. 

St. Pierre, station platform. 

St. Valier, station. 

St. Michael, station platform. 

St. Charles, station. 

Harlaka Junction, station. 

Levis, platform, between baggage room and station. 

Levis, building for mechanical department. 

Levis, station platform. 

Levis, sidewalk between Levis and Hadlow. 

Levis, house. Chapman property. 

Levis, cedar posts, along concrete platform. 

Levis, chimneys on houses. Chapman proi)erty. 

Levis, car inspector'sshop. 

Levis, car inspector's shop. 

Levis, ice house. « 

Levis, station. 

Levis, freight house. 

Levis, carpenter shop. 

St. Romuald, loading platform. 

Chaudière Curve, station. 

Chaudière Curve, chimney, Qiroux house. 

Chaudière, doors in freight shed. 

Chaudière, station. 

St. Nicholas, station. 

Chaudière Junction, pump house. 

Chaudière Junction, engine house. 

Chaudière Junction, chimney, office transfer shed. 

Chaudière Junction, freight shed doors. 

Laurier, station platform. 

Laurier, station. 

Laurier, station dwelling. 

Delotbinere, tank. 

Villeroy, coal shed, car top. 

Villery, platform to coal shed. 

Villeroy, station. 

Villeroy , station platform. 

Manseau, station. 

Lemieux, storm doors. 
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Daveluyville, cellar. 
Aston Junction, storm doors. 
.St. Leonard Junction, platform. 
St. Leonard Junction, station. 
St. Monique, station platform. • 

Nicolet, engine house. ^ 

Nicolet, coal shed. 
Mitchell, cupboard in station. 
Mitchell, freight shed. 
St. Cyrille, station. 
St. Cyrille, coal shed. 
St. Cyrille, baggage room. 
Drummondville, station. 

Drummondville, cupboard, trackmaster's office. 
Drummondville, cupboard for battery jars, station. 
Bagot, station. 
Bagot, station platform. 

BUILDINGS AND PLATFORMS. 

New Work, 

Portage pit, boarding house. 

Moncton, water-closets, in 12 railway employees' cottages. 

Moncton, track blacksmith shop. 

Moncton, track blacksmith shop, engine house. 

Moncton, track blacksmith shop, coal shed. 

Moncton, track blacksmith shop, office. 

Moncton, track blacksmith shop, desk, cupboard and shelves. 

Moncton, track blacksmith shop, cement floor near boiler. 

Moncton, new paint shop. 

Moncton, mixing room. 

Moncton, platforms, 675 feet. 

Pt. Du Chene, building for Marine Department. 

Painsec Junction, freight shed. 

Dorchester, shanty for mason's tools, &c. 

Aulac, station. 

Aulac, freight shed. 

McTntyre's Lake, station. 

Mclntyre's Lake, freight shed. 

Eed Pine, hand car house. 

Bathurst, pump house. 

Bathurst, coal shed.' 

Charlo, cattle pen. 

Eel river, hand car house. 

PAINTING. 

St. John, coachman's house. 
Hampton, tank. 
Penobsquis, station. 
Petitcodiac, coal house. 
Petitcodiac, tank. 
Salisbury, station buildings. 
Moncton, station. 
Pt. Du Chene, station. 
Upper Dorchester, station. 
Evan's, station. , 

Sackville, freight house roof. 
Nappan, station. 
Athol, station. 
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River Philip, station. 

Wentwopth, station. 

Folleigh, station. 

Folleigh, tank. 

Truro, tank. 

Truro, freight shed. 

Alton, station. 

Belmont, station. 

Glengarry, station. 

Stellarton, tank. 

Stellarton, car repair shop. 

New Glasgow, baggage room. 

Alton, tank. 

Eiver John, tank. 

Merigomish, station, interior. 

Piedmont^ tank. 

Avondale, station. 

Barney's Biver, station. 

Marshy Hope, station. 

James' River, station. 

South Eiver, station. 

Pomquet, station. 

Heatherton, station. 

Bayfield Road, tank. 

Taylor's Road, station. 

Mulgrave, tank. 

Mulgrave, coverings on Ferry's Landing. 

Point Tupper, coverings on Ferry's Landing 

Fomt Tupper, station and freight house 

West Bay Road, station. 

River Denys, station. 

Orangedale, station and freight house. 

Estmere, station. 

Ottawa Brook, station. 

McKinnon's Harbour, station and freight house. 

Chnstmas Island, station. 

lona, station. 

Grand Narrows, station. 

Shenacadie, station and freight house. 

Beaver Cove, station. 

Boisdale, station. 

Barrachois, station. 

North Sdyney Junction, station. 

Leitche's Creek, station. 

Scotsbum, station, interior. 

Canaan, station. 

Adamsville, station. 

Kent Junction, station. 

Indiantown, station. 

Moffat's, station. 

Moffat's, section foreman's house. 

Ste. Flavie, station. 

Ste. Luce, station. 

Sacre Coeur, station. 

Bic, station. 

St. Fabien, station. 

St. Simon, station. 
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Cacouna^ station. 

Harlaka Junction^ station. 

Hadlow, buildings. 

St Nicholas, station. 

Laurier, station. 

St Komuald, station. 

Carmel, station and buildings. 

St CyriUe, station buildings. 

St. Germain, station and freight house. 

St. Eugene, station and freight house. 

Lavergne, station. 

Daveluyvile, station buildings. 

St Wenoeslas, station buildings. 

St. Michel, station. 

Ste. Hosalie, w. closet. 

MASONBT WORK DOKB. 

Buildings and Platforms, 

Thomson, station flue. 
Westchester, station flue. 
Wentworth, station flue. 
North Sydney, track scales. 
North Sydney, freight shed wall. 
Chatham, round house. 



GSNBRAL. 

New buffers made and set up at different points on the line where required, 
and repairs made where necessary. 

Repairs were made to crossings at various points on the lino, whero required. 

Oates and cattle-guards were repaired throughout the line. 

Glass was put in and glazing done, where necessary. 

A number of old box car tops were repaired and fitted up during the yenr for hand 
car and tool-houses. 

Ladders for buildings and semaphores were provided where required along the line. 

Outhouses and approaches to public road crossings were whitewashed where re- 
quired. 

Necessary repairs have been made to turn-tables, where required. 

Painting has been done to the semaphores, switches and telegraph signals through- 
out the line, where required. 

Necessary repairs were made to hand cars, trollies, baggage trucks and wheel- 
barrows, throughout the line. 

Sign-boards were made and put up throughout the line where required. 

Boxes were made for the packing of second-hand spikes and bolts, when required. 

Necessary repairs were made to steam shovels when required. 

I beg leave to say that the road, in every particular, has been maintained in its 
usua* good condition, and from the remarks, which we hear from strangers, travelling 
oyer it, we feel that nothing has been neglected. 

I have the honour to be, sir, 

Your obe<Hent servant, 

T. C. BURPEE, 
D. POTTINC ER, Esq., Engineer of Maintenance of Way and \Yorlcs. 

General Manager, Govt. Rys., 

Moncton, N.B. 
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No. 2.— INTERCOLONIAL RAILWAY. 

Revenue Account, Year ended June 30, 1906. 



Previous 
Year. 



Expenditure. 



9 cts. 

! 

3,116,653 49 Ijocomotive power 

2,040,133 13 Car expenses 

1,722,610 65 Maintenance Way and Works 

937,816 11 Station expen.Hes . 

535,541 85 General charges 

■ ■ I ■ I 

8,352,761 23' 

16,065 52 Car mileage 



8,368,826 75| 
140,000 00 Rental of leased lines.. 



8,508,826 75 



8,508,826 75 



Year ended 

June 30, 

1906. 



$ cts. 

2,930,075 83 
1,617,119 70 
1,397,143 62 
1,032,764 20 
586,267 90 



7,563,371 25 
121,456 89i 



7,441,914 ») 
140,000 00 

7,581,914 36 
61,915 54' 



Previous 
YeaV. 



Earnings. 



Year ended 

June 30, 

1906. 



$ cts.. 

2,106,066 75 

4,873,178 55 

306,277 53 



Padsenger traffic. | 2,297,716 52 



Freight traffic 



.s 



cts. 



5,019,805 53 



Mails and sundries! 326,307 85 



6,783.522 83 
1,725,303 92 Balance 



7,643,829 90 8,508,826 76 



7,643,829 90 



• 7,643,829 90 



No. 3.— INTERCOLONIAL RAILWAY. 
Locomotive Power, Year ended June 30, 1906. 



Previous Year. 



Year ended 

Jon*j 30, 

1906. 



;? cts. 

26,729 19 I Mechanical sn|)erinten(lent*& salary, clerk», office and travelling expenses 

747,779 65 ' Wages of drivers, firemen and cleaners 

1,487,918 30 Fuel 

45,192 75 lOil, tallow and waste and small stores 

691,009 H3 I Repairs to engines, tenders and engine tools 

' 47,355 31 Water, including pump and tank repairs 

70,668 46 .^lificell^ne<)UK 

3,116,053 49 



.«* 



CÎS. 



27,461 61 


740,382 17 


1,407,402 73 


39,175 30 


574,502 85 


51,185 75 


89,965 42 


2,930,075 S3 



u 



INTERCOLONIAL RAILWAY 



87 



SESSIONAL PAPER No. 20 

No. 4.— rNTEROOLONIAL KAILWAY. 



Cab Expenses, Year ended June 30, 1906. 



Previous Year. 



$ cU. 

225,879 24 

43,564 62 
739,885 73 

24,744 12 
77^372 47 

10,663 29 
177,367 54 

43,156 12 



2,040,133 13 



Repairs to passenger oars 

Repairs to postal, express and baggage cars 

Repairs to freight oars aad vans 

Repairs to snow ploughs and flangers. 

Wages of conductors, train baggage masters and brakemen 

Oil and waste for packing 

Small stores and fuel 

Miscellaneous. 



Year ended 

June 90, 

1906. 



$ ots. 

167,767 08 
37,641 41 

419,976 88 
16,799 54 

702,784 70 
8,994 07 

175.794 26 
87,361 76 



1,617,119 70 



No. 5.— INTERCOLONIAL RAILWAY. 
Maintenance of Way and Works, Year ended June 30, 1906, 



Previous Year. 


$ cts. 


8,682 82 
711,381 60 


137,940 52 
219,219 95 
199,225 80 


44,579 00 
112,101 44 


22,553 62 

264,716 14 

2,215 76 


1,722,616 65 



Chief and assistant engineers salaries, clerks, office and travelling expenses 
Wages in repairing roadway, fences, Bemaphores, including new sidings . 

laid in 

Rails and fastenings, including new sidings laid in 

Ties 

Timber, lumber, &c., for repairs to bridges, cattle-guards, snow sheds, 

fences, &c 

Repairs to wharfs. 

Repairs to buildings and platforms, including extensions and additions 

to same 

Repairs ti> tools 

Cleaning snow and ice 

Miscellaneous 



Year ended 
June 30, 
1906.' 



$ cts. 

10,514 90 

651,991 32 

87,489 41 

182,785 35 

236,597 20 
16,867 59 

126.722 27 

24,734 00 

55,380 62 

4.061 56 

1,397,143 62 
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No. 6.— INTERCOLONIAL RAILWAY. 

Station Expenses, Year ended June 30, 1906. 



PrevioTiR Years. 


• 


Tear ended 

June 30, 

1906. 

• 


* 


$ Ct8. 

797,066 54 


Salaries and wag«« of statton-masterB, agents, clerks, telegraph opera- 
tors, station baggage masters, yardmasters, switchmen and 
labourers. , 


$ eta. 
881,056 92 


140,760 57 


Fuel, oil and light, stationery, tickets and other incidental expenses . . 


161,707 2ei 


937,816 11 


1,032,764 20 



No. 7.— INTERCOLONIAL RAILWAY. 
Gbkebal Charges, Year ended June 30, 1906. 



Previous Year. 



$ cts. 
229,835 26 



59,161 43 

37,766 40 
63,324 57 
2,729 59 
76,407 04 
67,317 56 



General manager, general superintendent, traffic manager, district 
superintenaents, train despatchers, general freight agents, general 
passenger agents salaries, clerks, office and travelling expenses. .... 

Chief accountant and tieasurer, traffic auditor, paymaster, cashier's 
salaries, clerks, office and travelling expenses. 

Damage to men, animals and goods 

Ferry service 

Telegraph expenses, not including pay to operators 

Miscellaneous, printing, advertising, &c 



535,541 85 



Agency expenses 

Gratuity to family of late C. J. Cart«r .....$ 103 60 

Gratuity to widow of late general superintendent J. £. Price. . 500 00 



Year ended 

iTune 30, 

1906. 



$ cto. 



219,887 37 

62,834 76 
46,134 75 
77,636 60 
1,^9! 70 
1(^,984 86 
71,348 36 



603 50 



686,267 90 



No. 8.— INTERCOLONIAL RAILWAY. 
Special Votes, Year ended June 30, 1906. 



'Previous Year. 


Rental of leased lines. 


Year ended 

June 30, 

1906. 


$ cts. 
110,000 00 


• 

Rent of Grand Trunk Railway— Chaudière Curve to Chaudière and St. 
Rosalie to Montreal, including the Victoria Bridge and terminals 
in Montreal 


$ cts. 
140,000 00 
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INTERCOLONIAL RAILWAY. 



Individual Aocounts, Jane 30, 1906. 



Dr. 

Price Bros 


$ 1,336 02 


Chafl. D. Ruddook 

Trois Pistoles P. & P. Oo 

O. Guérette & 8cm 


130 00 
73 82 
36 92 


Rhodes, Curry & CJo 


3,600 23 


F. K. 0*me , 


2,760 70 


J. Norris & Co 


22 22 


Ryan & McDoDftld 

M. Beatty&Son 

Purcell k Fallon 


3.736 29 

1 14 

11,672 77 


A. R. McDonald 


2 76 


T.Malcc^in 

S. Cunard k Co 

Fumesb. Withy k Co 


912 76 

510 21 

18 02 


T. B. Calhoun. 

H.M.Prioe&Co 

A. N. Whitman & Son 

J. C. Brown 

M. J. Haney 


10 00 
906 43 
150 00 
15 00 
97 31 
83 98 


T.R. Campbell 


3 00 


J. Hillis&Son 


050 
55 33 


CaDt. J. A. Fanruan 


460 
9 60 




3 48 


Wm.Roa3h 


91 22 




151 73 


G. S. Campbell & Co 


11 47 


Richards & Co 


1 60 
4 60 


W.C.Ross ... 

S. F. Munroe 


026 

43 

60 84 

154 92 




40 00 


J. W. C. McConnell 


50 00 


A. D. Aver 


25 65 

25 00 

6 75 


St. François Bridare Co , - ........... ... ... 


49 69 


R. Hamilton 

H. J. Cameron 


49 87 

1,13162 

12 80 

1,679 07 

644 16 


A. Forbe» 

T. Cook & Sons 


82 18 
173 36 

19 80 
116 24 


Wallace Ross 


33 70 


J. N. Pouliot. 

R. A. & J. Stowart 


308 20 

41 89 

159 34 


L. R. Harrison 


1,343 41 

1,466 00 

316 66 


H.M.Hamilton 






Total 


33,847 44 
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No. 11.— INTERCX)LONIAL RAILWAY. 

Comparative Statbmbnt of ATerages, June 30, 1906. 



Mileage of railway 
Esgpne mileage.. . . 
Tram mileage . . . . 
Car mileage 



Reoeipta per enffine mile. Cents 

•I mile of railway Dollan 



Percentage of pasaenger earnings to gross earnings, 
freight 
other 



ti 
II 



II 
II 



II 
II 



Expenaea per engine mile — 

Drivers, firemen and cleaners' wages. Cents 

Fuel 



Oil, tallow, waate and small stores 

Repairs to engines 

Water and tank repairs. 

Miaoellaneons 



11 



II 
II 



II 
II 



Total. 



Mechanical superintendent's salary, office and travelling expenses. 



Locomotive power per engine mile Cents. 

Car expenses. 

Maintenance way and works |>er engine mile 

Station expenses per engine mile . 

General charges n 



H 
•I 

II 



Leas car mileage 



Rental ol leased lines 

Total per engine mile 



Locomotive power per train mile Cents. 

Car exi*eDses 

Maintenance way and works per train mile 
Station expenses 
General chaiges 



II 



II 
II 
It 



car mileage .... 
Total 
Rental of leased lines .. 



Total per train mile 



Working expenses per mile of railway :- 

Ordinary 

Rental of leased lines. 



1905. 



1,414-67 

9,410,293 

7,296,745 

88,265,277 



72 08 
4,795-18 



31 03 

64-47 

4 50 



7 96 

15*81 

•48 

7-31 

•51 

75 



82-84 
-28 



83-12 



3312 

21-68 

18-80 

9-97 

5-69 



88*76 
•17 



88-93 
1 49 



90-42 



42-71 
27-96 
23:61 
12 85 
7 84 



114-47 
-22 



114-69 
1 92 



116-61 



5,915-74 
98*96 



6,014*70 



1906. 



1,445-92 

9,304,511 

7,424,831 

98,746^128 



8215 
^286 48 



30-06 

65 67 

4-27 



7-96 

1518 

-42 

617 
-55 
'96 



81-19 
80 



31*49 



81-49 
17*38 
1602 
11-10 
6*80 

81 29 
1 31 



79 98 
1-60 



81-48 



39-46 
21*78 
18-82 
13-91 
7-90 



101 87 
1 64 



100-28 
1-89 



102-12 



6,146*83 
96*83 



6,243-66 



EL & O. £., 

MONCTON, N.B. 



T. WILLIAMS, 

Chief Acct. and Treaa, 



108 DEPARTMENT OF RAILWAYS AND CANALS ii 

6-7 EDWARD VII., A. 1907 
INTERCOLONIAL RAILWAY OF CANADA. 

Office of the Superintendent of Motive Poweb, 

MoNOTON, NJB., Auguat 27, 1906. 

Sm, — ^I have the honour to submit herewith the annual report of the operations of 
this department for the fiscal year ended June 30, 1906. 

I might add that the general condition of the rolling stock is good, with the ex- 
ception of cars and locomotives condemned, and shown in the attached report. 

I have the honour to be, sir. 

Your obedient servant^ 

Q. R. JOUQHINQS, 

8upt. of Moiive Power, 
D. Pottinoer, Esq., 

General Manager, Government Railways. 



INTERCOLONIAL RAILWAY OF CANADA. 

Office of the Mechanical Accountant, 

MoNCTON, NJB., July 31, 1906. 

Sot, — I beg to submit the following rei>ort of the ox>erations of the mechanical 
department for the fiscal year ended June 30, 1906. 

A. — Statement showing the number of locomotives and the various classes of cars. 

B. — Statement showing the locomotive and car mileage and the average number 
of passenger and freight trains hauled per mile run by locomotives. 

C. — ^Abstract of locomotive returns. 

D. — Statement of the cost of locomotive power for each month during the year. 

E. — General statement of the expenses of the mechanical department. 

Also a summary of the principal work done in the locomotive and car shops at 
Moncton, and in the shops at Rivière du Loup and Richmond. 

During the year the following rolling stock was purchased on capital and on 
revenue account: — 

On capital, to increase the equipment: 16 passenger locomotives. Pacific type; 
5 combination second-class sle^fig and baggage cars; 360 box cars; 25 refrigerator 
cars; 130 couTertible dump cars; 20 vans; 10 wing elevator snow-ploughs; 2 double 
track snow-ploughs; 2 flangers; 6 steam cranes for handling coal; 2 ballast plough 
cars. 

On revenue, to replace smaller type : 19 box cars, 60,000 lb. capacity. 

The following rolling stock was rebuilt in the shops at Moncton during the year: 
1 box car, 26 platform cars, 1 flanger. 

Four new passenger locomotive^ were commenced and were well advanced when a 
fire, which partly destroyed the shops, occurred on the night of February 24, and put 
a stop to this work, and practically paralyzed all the regular work of the shops for 
several weeks. 

The fire referred to above totally destroyed the paint shop, the freight car repair 
shop and the woodworking machine shop; and partly destroyed the boiler shop, brass 
foundry and the boiler room ; and slightly damaged the iron turning shop. Temporary 
shops have been built to take the place of those destroyed, and those that were damaged 
have been repaired. 

The following rolling stock was totally destroyed in the paint and car repair shops : 
1 official car, 1 first-class sleeping car, 2 second-class sleeping cars, 1 dining car, 4 first- 



ii lyTEBOOLONIAL RAILWAY 109 

SESSIOr4AL PAPER No. 20 

class -psaaenger cars, 1 second-class jmssenger car, 1 postal car, 2 express and baggage 
cars, 5 box cars, 7 platform cars, 1 twenty-ton coal car, 26 cars in alL 

In addition to these 26 freight cars were more or less damaged. 

All tUe small tools in the paint, car repair and woodworking shops were practic- 
ally destroyed, and some of the machinery was so badly damaged that it was beyond 
repair and had to be replaced. 

I have the honour to be, sir, 

Your obedient servant, 

J. J. WALKER, 
Mechanical Accountant. 



The following work was done in the shoi» at Moncton : — 

MONCTON. 

Locomotive shops, 

124 locomotives received general, 10 heavy and 52 light repairs. 
2 new boilers, 2 new fireboxes, 14 tube sheets and 6 side sheets were made and 
applied, besides 2 tube sheet and 7 side sheets patched. 
22,7.^3 tubes were repaired and put in boilers. 
163 boilers were tested. 
152 smoke stacks were made. 
123 tenders received repairs. 
2 new steel cabs were made. 
4 wooden cabs were made. 
44 pilots were made. 
11,658 stay bolts were put in fire boxes. 
73 fire boxes were patched. 

70 engine truck and 20 tender truck wheels were re-tired. 
176 driving wheels were re-tired. 

563 pairs of engine and tender truck wheels were turned off. 
348 pairs of driving tires were turned off. 
21 crank pins and 16 cylinders were made and applied. 
871,000 bolts were threaded. 
10,058 studs were screwed. 
101,800 lb. nuts were tapped. 

127 engines and tenders were painted. 

Blacksmith shop, 

1,968,743 pounds iron forgings and 258,922 pounds steel f orgriiigs made. 
532,633 bolts were forged. 

Brass Foundry, 

44,721 pounds brass castings were made. 
266,755 pounds brass bearings were made. 
15,386 pounds Babbit metal was made. 
33,314 pounds antimonial lead was made. 

756 sets metallic piston rod packing were made. 

942 sets valve stem packing were made. 

Special work was done as follows^ — 

A large amount of work was done on store orders and on repairs to the ss. 8cotia 
at Mnlgrave. 
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A large amount of work was done in repairing the plumbing at atationa and dwell- 
ing houses along the line. 

All the station stoves from Moncton to Ste. Flavie, Bichmond» St. John, Sydney 
and on the Canada Eastern Division were overhauled and repaired. 

All the boilers, locomotive and stationary, from Moncton to Ste. ilavie, Rich- 
mond, St. John, Sydney and on the Canada Eastern Division were tested, reported 
on, and repaired where required. 

There was also a large amount of work done on repairs to the Pintsch gas plant. 

The following patterns were made: — 

650 for brass castings. 

400 for cast iron, malleable and steel castings. 

100 patterns for cast iron» malleable and steel castings were remodelled. 

The regular work of the shops was interfered with very much on account of the 
disastrous fire which destroyed part of the shops on the night of February 24, and in 
consequence the output of the shops for the year has been largely reduced. 

The boiler shop and brass foundry, with all the contents, were badly damaged, 
and the machine shop, with a large part of the machinery, was also damaged, together 
with the large engine that runs the machinery. 

A temporary engine was installed until the large engine could be repaired. 

The boiler room was badly damaged and the boilers slightly. 

After the fire the men were employed for some time in clearing up the ruins, and 
in repairing the buildings and machinery, and in getting the machinery in working 
order. 

New machinery was purchased and set up in the place of that totally destroyed. 

In the blacksmith shop two new forges were made and put up, one new steam 
hammer was installed, two new cranes were made and put in, one new shears put in, 
one new hydraulic spring buckling machine was made and put in, and one new No. 9 
Sturtevant blower put in. The partition between the old and repaired shops was torn 
down and the two parts made into one shop. Truss work was put in to support the 
roof. There was also a large number of new tools made and put in use in place of 
those destroyed by the fire. 

In the turning shop there were one large and two small bolt threading machines 
installed to replace the ones destroyed by the fire. One new 48-inch wheel lathe, one 
new 40-inch boring mill and one new slotter were installed during the year. These 
were badly damaged by the fire, but were repaired and put in use again. 

Two new lathes, one new nut facing machine and one new Cleveland automatic 
turret lathe were installed. 

Six new hoists or travelling cranes were put up in erecting shop. 

The air compressor, large and small rollers, hydraulic pump, big shears and three 
punches were badly damaged by the fire, but were repaired and put in working order 
again. 

The large plate roller was practically rebuilt after the fire. 

The brass bush boring machine was repaired. 

Two large travelling hoists in the boiler shop were repaired and about 250 feet 
of shafting and hangers were repaired and straightened out. 

The work of rebuilding four new locomotives was commenced and the work was 
well advanced when the fire in February put a stop to the work. 

Now that the shops are running again the work on these locomotives will be pushed 
with all possible despatch. 

RIVER DU LOUP SHOPS. 

29 locomotives received general repairs. 
21 locomotives received medium repairs. 
23 locomotives received sx)ecific repairs. 
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18 fire boxes were patched. 

44 boilers were retube<L 
69 boilers were tested. 

192 driying tires were turned off. 
74 engine track tires were turned off. 
292 tender truck tires were turned off. 
2 side rods, 2 main rods, 8 crank pins, 8 cabs, 22 pilots and 1 tender frame 

were made and put in service. 
67 engines and tenders were painted. 
6328 bolts were forged. 
30,462 bolts were screwed. 
2,148 studs were screwed. 

The freight cars on this district were kept in repair and a large amount pf work 
was done for other departments of the railway. 

RICHMOND SHOPS. 

15 locomotives received heavy repairs. 

2 locomotives received medium repairs. 
187 locomotives received specific repairs. 

16 fire boxes were patched. 

17 boilers were retubed. 

45 boilers were tested. 

86 driving tires were turned off. 
122 engine truck tires were turned off. 
766 tender truck tires were turned off. 

3 crank pins, 7 pilots and 4 tender frames were made and put in service. 

18 engines and tenders were painted. 
19,484 bolts were forged. 

48,562 bolts were screwed. 
2,328 studs were screwed. 

The freight and passenger cars on this district were kept in repair and a large 
amount of work was done for other departments of the railway during the year. 

WATER SERVICE. 

This service has been maintained in efficient condition over the whole line. 

CAR SHOPS. 

The following cars were rebuilt at Moncton: 1 box car, 26 platform cars, 1 
'flanger,*to replace a similar number condemned. 

The following rolling stock received heavy repairs : 8 official, 2 parlour, 28 sleep- 
ing, 5 dining, 111 freight cars, 1 steam crane, 7 fiangers, 47 second-class, 19 postal, 
31 baggage, 7 vans, 3 steam shovels, 8 snow ploughs, 6 wing ploughs. 

The following rolling stock received medium repairs: 4 first-class, 2 baggage, 1 
snow plough, 1 postal, 1 fianger. 

The following rolling stock received light repairs : 78 first class, 30 postal, 1 par- 
lour, 1 wing plough, 21 vans, 61 second-class, 29 baggage, 14 sleeping, 1 fianger, 5,720 
-freight cars. 

The following cars were scraped, filled and varnished: 5 sleeping, 1 iwirlour, 1 

dining. 

The following cars were scraped and varnished: 4 first-class, 2 second-class, 6 

colonist, 10 combined. 

The following cars were painted and varnished: 31 second-class, 14 first-class, 4 
"baggage and express, 4 combined, 1 colonist, 11 vans. 
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The following cars were cleaned and varnished: 27 sleeping, 3 parlour, 13 oolo- 
suiat, 28 baggage and express, 11 dining, 68 first-class, 17 combined postal and smoking. 

The following rolling stock was painted: 373 box cars, 50 gondolas, 9 snow 
ploughs, 3 steam shovels, 350 platform, 7 wing ploughs, 9 flangers, 1 steam crane. 

Special work was done as follows : 5,550 new chilled wheels were pressed on axles, 
2,365 second-hand chilled wheels were pressed on axles, 255 new steel wheels were 
pressed on axles, 260 second-hand wheels were pressed on axles, 1,050 new axles were 
turned, 320 freight cars were changed from link and pin to M.O.B. coupler, 238 
freight cars equipped with Westinghouse air-brakes. 

The following rolling stock was fitted with air signal appliances: 1 flanger, 4 
wing ploughs. 

The wings of one plough were made to open by compressed air. 

The following railing stock was equipped with straight air: 2 diamond flangers, 
1 flanger with straight air and whistle pipe, 20 hand-cars were built, 11 hand-cars 
received heavy repairs, 7 new push cars were built, 5 push cars received heavy repairs, 
50 hand-car wheels weie built, 10 new cars were, built for shop use and 8 new freight 
trucks were built. 

In addition to the lumber prepared for the above repairs to cars, there was 206,143 
feet of lumber milled on store orders. 

A large amount of repairs was also done to chairs, ticket cases, station furniture 
and foot boards on store orders. 

The fire, which occurred on February 24, totally destroyed a large part of the 
machinery in the car shops and seriously damaged the remaining part. 

The following new machines were put in to replace those totally destroyed: Rip 
saw with iron table, band saw, turning lathe, variety moulder, boring machine, mortis- 
ing machine, cutting off saw, rip saw and table, buzz planer, matcher and surface 
planer. 

A new truck for hauling lumber, a bench for filing saws, an oil tank for car shop 
engine, a bench for carpenters* use and a case for tools were rebuilt after the fire. 

The following machines were repaired and put in service after the fire: 1 large 
stationary engine, 3 wheel boring machines, 2 spindle drills, 4 emery wheels on shaft, 

1 poney planer, 1 buzz planer, 1 machine for gn*ii^ding planer knives, 2 wheel lathes, 

2 spindle drilling machines, 1 vice for filing saws, 1 filing machine for filing band saws, 
1 axle lathe, 2 air hoists, 1 hydraulic press. 

All the shafting and pulleys were replaced and put in working order after the fire. 
The output of the car shops for the year was largely reduced on account of the 
fire. 



u 



liiTERCOLONlAL RAILWAY 



113 



SESSIONAL PAPER No. 20 



< 

< 

< 

o 

O 

o 

ai 

H 



o 



o 
d 

eS 

o 



»-& 

d 
o 

5 
m 

&<) 

d 
•^ 

"3 

Pi 



S 

J 
u 

o 



d 
S 



^j '^ 



o 

B 
o 



•8j«oiirjox ;: : m 






•sqanou Moug iCjgtOH 



'8J9J3aiii^ 



•aq^notj ifo^J^-9]qnf)Q | :_^ 






•w«o looX ^JWiTYtiy 



•pnox 



•BUT»^ 



•WBQ dain(j aiqiijjaAUOQ 



•swO ijoo^g ;:^ 



•8UO^ OS *w^0 l«oO 



•SUCK) OS P«« SI *«lopuof) 
•8ao!j QT puB 9 'jaddojj 



•sawo 31UVX I S 



•Bucn 0»; 
pa« OS *9T *0I 'uuojî>«i<i 



-jo^«a9J3ij}d^ 



•^qSiaj J xog 



•uoi^onj^suj 95i«jg Jiy 
~8J8tîS*»g pun 8»aadx[>{ 



•auiiiouig pan i«»80j 






•SJWQ jnoiJBji 



•BJ9d991g 9W8I3 pUOOOg 



•89AU0U100CKI 



a 

d 

■«3 

d 
o 

H 
H 

(g 



20— ii— 8 




i 









CD 

O 

a» 



O 
ce 

d 

»-5 



W 



55 

C 



• _ 



114 



J>BPARTMENT OF RAILWAYS AND CANALS 



U 



6-7 EDWARD VII., A. 1907 



o 

eo 

S 

■(6 



S 

o 
o 

H 

I 

.PQ 



« 

^ 



•TO 



H 









H 

g 

as 
H 

S 




i 

a 



> 
<3, 



OQ O 
& 



I 







us 






(2 



Ë & s s s s 



CD CO fc^ ^- r<» 



^ $ S^ S^ !9 ^ 

ta CO ;o b^ cd CD 



co' 



Ç 5 8 5 'S s 

lô ta lû td ta »ô 



S 05 lO S S S 
id tû tA tf) te to 



tÛ 



SCO 






CO 



s s s § 

f-i CO s» tQ 



œ 



00 

»-* 
00 

s? 



^ ^ tH 

s 9 s 



S 

(« 



l« 



•^ sfi 'i S a^ S 

r^ œ ta CO eo A 

^ m îB to CO ^ 

_» ^« fc ^^» ^^ ^p» ^^* 

M » M » M » 

t« lo 00 00 r« L-* 






eo CO 

1-1 «H 
00 O) 



09 



^ 



2$ ss ss 

t«- t* t» 

SÎ ^ s 



tft CO CO CO CO CO 



m- m>> ^ 

« * ^ § S 

1-- to "^ t» » eo 

CO CO t>r IsT ctf cd* 



s s 3 s s ^ 

CO tH ^ CO !:« lOd 

g 5 g «5^ «0 



^ ^ CO eo 



s 



s 3 



§ i I I g g 

S ^ ^ ^ ^ 3 

»H Cl o t^ h- t* 






I § § ai i 

» S m 9 
t* t^ t» ob 



I:? lO 

CO »H 



^•l * ^ ■» •* 

^ A n A ^ 



CI 



^ lo 



CO c^ 



S 00 o 
fH CO ^ 

CL»» 



09 

c 






9 H 
►» I I, ^ 

•^ ■< (X O 



§ s 

g î 




to 

to 



g 






» 




I 



I 

8 






CD 

O 



o 

G 



pq 6 



ii 



INTBBOOLOmAL RAILWAY 



116 



SESSIONAL PAPER No. 20 



< 
< 

8 
I 



CO 

o 



S 

H 

flu 

a; 

o 

E 

D 
OB 

as 

5 

M 






2: 









5- 







I 



âo 



I' 



Sa 



II 



'5 



' «S'a 



o « 






O 



a 



11 
1^ 



is 

o 

1^ 



O O 00 Od 00 CO 
^ «1^ ,-4 r-4 CO 00 

c^ e<i e«i e<i 04 ei 



S eo 9 S CD 3 



04 Cq G4 eq C4 04 



IS 



O) 



t<- @ 1Û lo s s 



C4 -^ 00 IQ o OQ 

(« tfb CO «e ^- io 



CD 



§^ S ^ 3 $ f^ 

■ ■ r « ■ 

^ 00 OO CO 00 



»H t- 



S S ^ 3 



• ■ 



00 CO ^ ^ 



CO 



00 00 0% Od o o 



lO M CO ^ 

t>. CD o: a» 

^ t* Ç» b- 



§o C9 GQ Od gc 

^ OD « Q CO 

fc^ fc« oS ^ c5 

•^ M «^ ^ «b iK 

O O O O) O) 00 



i 

CO 

Ci 



CO cS vK Oi i*« 
■ ■«••• 

O O Od Od Oi O) 



Ob « O o: ^ ^ 

O 9i Cd 0% O O 






So 



K«r tC ccf id" CD t>r 

i-« 1-1 l-t ^ 1^ fH 



8 »H 



1-t ^ C4 o 

»-* © t* x 

I* <E fc^ ec 

0% Ofr O) Ci 



S3 



©jf cj w" 






So CO 



CO f-4 CO CO 04 of 



la 



o t^ m m «-4 S 

t ii ^ ^ ^ ^ 



CO M 00 GO n M 



55 



cQcoooooooeo coco^nooci 



§ 



CD 



•^ CD 



^ 



g 



s 



«M CD 



Od CD 

CD tH 



00 



^ è ^ ^ ^ 

00 t* t* t- b- 



S; ^ s'' s^ ^ 



O» 



S 






ocT -J" «r df* jH of 

t- 00 l^ t- I»- t^ 



8 S 



^ 



Sr irf- ^ 
t* I- b- 



9 

C4 



4» 
«0 



20— ii— 8i 






.. S 



J 



i 8 



S 



& 












1^ 



se 



c:> 



» § 



CO 

o 



o 

CO 



OS 



^H I 



116 



DEPARTMENT OF RAILWAYS AND CANALS 



U 



6-7 EDWARD VIL, A. 1907 



4 

H 
H 



1 


^ 
^ 


5 
k 


s 
s 


l-t 

CO 


is 




Si 




?8 


s 2 

■ • 

?: So 




■ 

■ « 


• 


Engine 
Houses 
and 
Turn- 
tables. 


9 




• 


^ 


o 

1—1 






CO 

1-^ 




f 


t^ 


1 
1 


Jm^JA, 


9 


O 

"^ 




• 


? 


? 


^ 


• 




c: 

US 


• 
• 




*8JI«d8^ 




US 


1-4 


S3 


• 


?3 


• 


<* 


»r5 


«1 


pu«nO 


1- 

• 




S5 


j? 


« 


^ 




• 






• 








' 



u 



INTERCOLONIAL RAILWAY 



U7 



SESSIONAL PAPER No. 20 

K— INTERCOLONIAL RAILWAY. 



General Statement of the expenses of the Mechanical Department for year ending 

30 June, 1906. 



The milee run by trains . . . 

engines 

snow-ploughs. 



II 



It 



Co6t ot locomotive power 

Cost of car repairs — 

Repairs to passenger cars 

It postal and express baggage. . . 

ft treight cars and vans 

Oil and waste for packing 

Snow ploughs and flangers 



The cost of locomotive power— 

For 100 miles by trains 

engines 

cars and ploughs . . 



tt 
•I 



II 
•I 



The cost of repairs to cars and ploughs- 

Per 100 miles by trains 

engines 

cars and plough» . 



If 



II 
II 



The cost for oil and waste for packing— 

Per 100 miles by trains 

engine 

card and ploughs . . . 



li 



II 
II 



The cost of repairs to cars per 100 miles run by them - 

Passenger 

Postal, express and baggage 

Freight cars and vans 

Ploughs and flangern 



7,424.831 

9,304,511 

93,746,123 

33,818 



$2,930,075 83 



1167,767 08 

37,641 41 

419,976 88 

8,994 07 

16,799 54 



$651,178 98 


$39 46 

31 49 

3 92 


$8 77 
6 99 
69 


12 
09 
002 



$1 66 
78 
53 

49 68 



E. & O. E., 

MoNCTON, N.B., June 30, 1906, 



J. J. WALKER, 

MecJvanical Accountant. 
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Bbturn of Accidents and Casualties which have occurred in Canada on the 



5 



1906. 
July 1. 



II 
II 

M 

II 
II 



8.. 
10.. 
11.. 



OS 

s 



u 
H 



si 



24.45 .... 

21.26Spl. 

21.00.... 

163 



15.. 
19.. 

21.. 

23.. 



.. 28. 



It 29. . 

Aug. 2.. 

4.. 



10.451 148 
16.45: 76 



Spl. 



Il 
II 

M 



5.. 

7.. 

10.. 

10.. 
U.. 



14. 
15. 
18. 



16.30 
1.40 



11.00 



21.80 Spl. 
4.20, 47 
10.40 ... 



DOB- 

ciiption of 
Train. 



Name 

of 

Conductor. 



Name 

of 
Driver. 



a 



I 



Shunter . . 

Freight. . . 
Shunter . . 
Express . . 

Freight . . 



Freight. . . 



Express 



Freight. 



6.10'Spl. 



II 



Working 



I : 

Yardm'ter La violette! Bliss Lutes ! 120 

300 



N. Sirois F. Gendron^ , 

Yardm'ter La violette — Lutes 

A. Bouchard G. Goddard . 

T. Dussault H. Johnston 

J. L. Hébert J. Gorham. . 



A. Jarest. 



J. Lacroix 



jw.coio. {"^-i^p^y. 



D. Sweeney ; J. King 

J. Wilson J. Quinn 



22.36 75;Freight. 



II 



Sept. 



11 
II 

M 
>l 
II 



21.. 

21.. 

22.. 

22.. 

24 . 

2.. 

15. 

24.. 
28.. 
29.. 
29.. 
30.. 



30. 



15.10 
6.00 



6.45 
24.00 

23.00 



153 

452 

74 
Spl. 



Express 
Freight. 



II 
II 



R. G. Duff A. Russell. 

W.J. Ellis ,C. Skinner. 

J. Huppe ,L. Tardif . . 

H. Aubin iw. Brock.. 



— Wood — Fillmore.. 

Jos. Proulx F. Gendron 



50 



24.30 Spl. 



15.00 .... 
8.15' 199 

5.30Spl. 

3.00 12 

16 ilOj Spl. I Freight.. 
23.131 49 



Express . 



Freight. 



Shunter . . 
Express . . 

Freight . . 

Mixed 



18.00 



26, Express . . 



— Johnson C. Edwards. 



M. Turgeon. 



. P. Michaud 



Foreman E. Harvey. 



R. Linden, 



John Berry 'L. King . . 

A. Jarest IH. Ducloe 



F. Palmer J. Moody 

J. E. Fleming J. W. Gunning. 

L. S. Poulet Chas. Mercier. . 



W. J. Dickson Théo. Wilkins 



Place cf Accident 



Campbellton . 



Ste. Anne 
120 Campbellton 
200 Hadlow 



175,Cannel 

246 St Arsène. 



92 



192 
42 



Levis . 
Belœil 



}st 



John. 



292 Chatham Jet . . 

72|L'AnseàGile6. 

286 St. John 



88 



Hadlow . ... 
Gloucester Jet 



291. Windsor Jet 



70 



Montmagny. 



132iRiver Quelle 



I Oxford Jet 

265 St Paschal 
...; Halifax... 



156 



256 



Truro 

St Jean Port Joli. 
Hadlow 



Near Sydney 

18 Moncton . . . 
164! Bedford 



91 

243 

10 

217 



314 



St Eugene 



Bloomfield 



Moncton 

Trenton •. 

Hadlow 

St. Henri Jet 

Bathurst 



•{ 
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RAILWAY. 

line of the Intercolonial Bailway during the year ending June 30, 1906. 



Name 

of 

Person Injured. 



Albert Roy 



Alf MalUis 

A. Ayer 

Donat Dechenns 

Alphonse Martin . . . 
MzB. Thaa.Tfaerrianlt 

and daughter. 
Indian 



Whether 

Passenger or 

Employee. 



Employee 



M 
II 



Neither. 



Particulars of Accident. 




While shunting, stepped on rail. 



Fell off tender of engine, 
While coupling cars . . . . 
Jumping off train 



M 



Passengers. . . 



John Guay I Employee 

J. J. Gleason ., 

Mrs. Benj. Andrews.'] 
Mrs. Alice Mann . . . 
Mrs. A. Keenan and 

child. 
Mrs. W. E. Hamai 

Miss G. Driscoll , > 

D. Sweeney I Employee 

Octave VeiUeux 

D. B. Stevens 



Stepped on a nail . . 

Buckboard struck on public 

crossing. 
Walking over track and fell on 

rail. 
While shunting, fell under car. . 



Rough shunting. 



Foot badly in- 
jured. 
Back injured . . . 
Finger smashed . 
Arm and knee 

bruised. 
Foot injured . . . 
Both badly bruis- 
ed and wounded 
Head badly cut. 

Right hand and 
foot cut off. 



Slightly injured . 



Verdict. 



II 

•I 



While coupling cars | Finger jammed. . 

Fell off engine Arm broken 

While leaning out of cab win- 1 Head injured .. . 
' dow, head struck against lampj 
i ' bracket on car. 

Neither Found dead on Jalbert publicjFatal 

; road crossing. ^ ' 

Leo. Harriman Employee Sleeping on track. Raised his 

h«>ad up as No. 34 train was 
passing and was struck. 
Supposea to have been stealing a 
ride and fell under cars. 



Joseph Aubin. 



Clifford Atkinson . 



Neither. . , 

>■ Neither , 
Employee. 



Neither. 



Jos. Couillard (9 yrs) 
Geo. Couillard (6 yrs) 
B. CouUlard (7 yrs). . 
Louis Anctil 

£. Hunter 

Theo. St. Jean . . . 

E. McEachem {Employee. 

Joseph St. Amour . . Neither. . . 

Geo. Lapointe Employee. 

F. Parsons. 

Geo. Fergusson Neither. . . 

E. Harvey Employee. 

John Fraser Neither. . . 



{ 



J. Payne 

R. Black 

Dorrington (boy) 
Donat Deschênes. 

A. Berube 

G. W. EUia 



sy Floyd \ 

iley Floyd j 



Corey Floyd 
Stanley Floyd. 



Employee. 



Neither. . 
Employee. 



II 
II 



Neither. 



{ 



'as I 



Arm cut off 



Cut and bruised. 
Leg bruised 



On load of hay which was 
struck by train on crossing 

While loading freight, piano fell 

on him. 

While shunting , Finger smashed . 

Crossing between oars {Foot smashed . . . 

Handle of semaphore flew up Head cut 

and struck him. ! 

Getting on train between engine Fatal .... 

and baggage car, fell and was 

run over. 
While unloading freight, fell off 



gangway. 
Van caught fire and completely 

destroyed. 

Found alongside track 

While shunting 

Struck by engine while working 

too close to track. 
Fell off box car 



While uncoupling engine . 
Jumping on moving cars . 

Struck by train 

While shunting. 



Loaded baggage train ran over 
foot. 

Whilp driving scross track on^ 
public crossing, team struck > 
and men and horses killed. ; 



Head injured . . . 

Hands burned . . 

Head badly cut. 

Foot bruised 

Arm broken 

Two ribs dis- 
placed. 
Finger jammed . 
Foot smashed . . . 
Hand cut ... . 
Slightly injured. 



Fatal 



Accidental. 



M 



Accidental. 



Accidental. 
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INTERCOLONIAL 

Statembnt of Accidents and Casualties which have occurred in Canada on the 



5 

eS 



1905. 
Oct. 4..' 

II 12. . 1 

M lo. . J 

.. 22.. 

M 23.. 

.1 23 . 1 

u 25..' 

M 26.. 
Nov. 2.. 




8.15 
20.16 



H« 



o 

;z; 



Dea- I 
cription of 
Train. 



Name 

of 

Conductor. 



Name 

of 
Driver. 



4.00 Spl. Freight. 



Spl.i „ 
. . . .Shunter . . 

33 ExprcHs . . 

... Shunter . , 



J. Bouthilette J. Collett 

J. N. Bornier. . 



c ' 

a ' 



c 



Place of Accident. 



r W. Blanchet 
■ t C. Beaudet... 
Foreman J. Uefiler. . M. Flavin... 



163 ate. Rosalie. 

83 ) 
3 / 
288 Halifax 



A. McPherson Geo. Milne. 



II 
II 

M 

II 



7.. 
11.. 
21.. 
22.. 



17.001... 
17.00 Spl. 
19 
Spl. 

89 



u 22.. 

M 23. . 
,1 25.. 

II 26. . 

Dec. 1 . . 

II 6. . 
7.. 

II o. . 

II 9. . 

12.. 

14.. 

II 23. . 

.1 27. ._ 
1906. I 
Jan. 11 . . 



M 



II 



13. 



II 
•I 



16.. 
17.. 

18.. 

18.. 



1.10 

15.10 

16:30 
15.35 
19.30 
21.30 

17.42 

17.55 
21.00 

17.00 

16.20 
10.00 
14.20 

20.45 

7.45' 

24.00 

16.45 

1300 

15.25 

20.00 



Foreman T. McDon- John Walsh 
aid. . 



Freight. . 
Exi)re8.s . 
Freight. . 



A. J. McDonald. 
W. McClafîerty. 



H. Johnson. . 
Jas. Clarke . . 



II 



Pilot. ... 

86 Express . . 

Shunter . . 

• Suburban. 



M. Wilson ,H S. Campbell . 

Geo. Crawford A. Sutherland . 



153 



13 



Express. -I 



Spl. 



Shunter 



Freight. 



42 
Spl. 



J. Craigie 

— Enghsh 

J. Creamer. 

L. N. Letarte 
A. Gauvreau 



Geo. Roberge. . 

A. McLeod 

D. G. McLean 

. I J. Martin 

IG. Goddard. . . 



iK. Roy... 
^|L. Filteau 
. B. Cook.. 



F. A. Davison . 

Foreman H. Barnes . '< A. Wood 



J. Tardif 

b. J. Mcbonaid! 



{ 



. Shunter 



J. Dussault. 
E. Mitchell . 



■ B • • 



10.15 
16.19 

16.55 

9.12 



147 



84 



45 
97 

Spl. 

41 



W. McGuin 

B. Dickie 

..'G. W. Fisher. 
Freight. . . Thos. Coffey . 



Freight. . . Chas. Couchy , 



Express.. 



Express.. 

n 

Freight . 



I J. Dussault. 



J. A. Hughes jJ. Brownell. 

Louis Dutil . 



F. Dumond. 
W. Herbert. 



W. J. Ellis. 
J. B. Dubé. 



F. W. Rioux. 

G. Harvey... 



A. Robbins. 
W. Duncan 



313 Bamaby River. 
288 Halifax 



A. Urquhart 

Geo. Roberge . ... 

Geo. Sears 

J. Johnson 



J. Cook 



288 I, 

277iSpnng Hill Junction. 

236'FairView 

278i CalhT)un8 



26 McCallura's Siding. 



110 Levis, 

196 Mclntyre's Lake. 

287|Stellarton 

328!Loggieville . . . 
200!De Lotbiniere. 



194 
181, 
166jWellington 



If 



II 



286'Moncton 



180 Blake s Crossing. 



81 Near Mitchell Station 

Matapedia 

178[New GHasgow 

1361Lévi8 



120!Campbellton 
61 Truro :. 



305 



81 



I* 



MoTicton 

Near Piedmont. 
Drummond ville . 



62 Amherst. 



168 

200 
21 



Point St. Charles 



Levis 

Richmond. 



271 jOxford Junction. 
214 St. Alexia 



u 
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RAILWAY. ^ 

line of the Interoolonial Railway during the year ending June 80, 1906 — Oaniinued, 



Name 

of 

Person Injured. 


Wliether 

Passenger or 

Employee. 


Particulars of Accident. 


Extent 

of 
Injury. 


Verdict 

of 

Coroner's Jury. 


Geo. Hethermgton . . 
H. O'Meara 


Employee . . . 

•1 

II 

Neither 

Employee . ... 

M 

It 

Passenger 

Employee 

II 

M 

Passenger 

Employee 

II 

II 

II 

II 

Passenger 

Employee 

Neither 


Fell off tender of engine. 

Jumping off train 


Head and back 
injured. 

Face injured . . . 

Back and chest 

injured. 
Fatal 




John Heffler 

Martin Folev 


While coupling passenger cars 

jgrot jammed. 
Riding on velocipede on railway 

track and was struck by train. 
Fell off of car . 


Accidental. 


W.Pirie 


Head and shoul- 
ders. 
Ankle sprained.. 
Foot jammed.. . . 
Fatal 




J. Kingston 

A. McNutt 


Getting off of car- 

While couplinir cars . . .\ 




Walter Sharp. 

W. Osborne 


Jumped off train in motion 

Fell on tender of engine 

Fell out of car.. 

Fell on tender of engine 

Fell off train in motion 

While coupling cars 

•1 " 

Express train No. 153 ran into 
special train which was taking 
the siding. 

II II 
II II 
Jumped off train in motion 

While getting on car fell with 
hand on rail. 

While driving over crossing team 
struck by train. 
II II . . 


No inquest. 


Knee badly in- 
jured. 

Wrist bone bro- 
ken. 

Arm hurt 

Head injured.. . . 

Thumb jammed . 

Fingers jammed. 

Sligntly injured . 

ti ti . . 

II II . . 

Collar bone put 

out. 
Fingers smashed 
and shoulder 
hurt. 
FatAl 

II .... ...... 


Wm. Campbell 

Octave VeiUeiix ... 
Angus McKenzie. . . 

C. W.Taylor 

A. Fallen 

A. (iauvreau 

•• ... 
Ed. W^hidden! '.■.:.■: 
H. B. Barnes 

Oliver Nadeau 


Accidental. 


It , . 


It 


II 


Wm. McKean 

E. English 

M. Saroson 

1 

1 Fred. C. Sleeves 

1 

James Taylor 

1 G. M. Fisher .... 
David M. Melan»>on. 
Unknown man 
Jos. Frechette 

Wm CJormier 

A. Vernier 

0. Rouleau 

J&s. FitAtinAn 


Passenger 

Employee . . 
II 

II 

II 

n 

II 

Neither 

Employee . . . 

Neither. 

Employee . . . 

II 
Neither 

Employee 

II .... 


Fell against edge of car door 

While getting on pilot of engine 
While shunting was struck by 

box car. 
Caught between cars while coup- 

ling. 
While working underneath car it 

was moved by shunter. 
Fell off ladder while icing C.P. 

R. dining car. 
Run over bv engine backing 

down rouna house. 
Supposed to have fallen from 

No. 19 train. 
Unloading a switch stand from 

car. 

Struck by eng^ine while trying to 

cross track in front of train. 
Walking near track, going to 

work, and struck by engine. 

Struck b^ engine 

Trespassing on track and struck 

by train. 
Getting off moving engine and fell 

between platform and train. 
Struck by train 


Cut over lef c eye 
Knee injured.. . . 
Head and arm 

injured. 
Slightly injured. 

Fatal 


Accidental. 


Arm and shoul- 
der injured. 
Fatal 

Slightly injured. 

Foot badly hurt. 

Seriously hurt. . . 

Shoulderinjured. 

Slightly hurt. . . . 
Fatal 


No inquest. 
No inaueKt. 


Ed. Fillmore 

John McDonald 


Leg cut off 

Shoulder hurt 
and one toe 
broken. 
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Statement of Accidents and CaBualties which have occurred in Canada on the 



Date. 






'I 



1906. 

Jan. 22.. 
M 22.. 
II 26. . 



«*« 


E-" 


o 


«^ 


• 


o 


a 


d 







i 

cription of 
Train. I 



Name 
of 
Conducto 



Name 

of 
Driver. 



« 
s 

'té 



I 



Place of Accident 



It 



26. . 



II 29. . 

Feb. 2.. 

8.. 

• • «7. . 

ir 9.. 

n 19.. 



2.25Spl.!FreiKht... 
2. 25 If ! II 
lO.lOJ 75| 

15.50 153 Express.. . 

I 

i) «jU ... 

26; Express... 



J. McLeod 'F. Gibson . . . 

•• A. Cook 

L. D. Prtmlx . . . G. Begin 



22.55 Spl. 'Freight.. 



15.15 



Shunter. 



March 3. . I 10.15 34!£xpreB8.. . 



5. 



•I 



M 19. . 
u 19.. 
2 23.. 



•I 

M 



27.. 
28.. 



April 3.. 

6.. 
11.. 
13.. 

2.. 

3.. 



20.30 . 



Auxiliary. 



7.50'Spl. Freight.. 



12.45 .1 

12.45 

18.00 



10.25 
14.20 



II 

M 

II 



May 



9.55 
16.00 
17 30 
18.25 

2.15 



55 

Spl. 
104 

Spl. 



353 



F. Laliberte L. Tardif 



J. G. McDonald .... 

A. Ramine John Ross 



C. W Lutes Thoft. McCallum. . . 

'John Kelly 

Wm. H. Anderson. . 



ISljElothesay.. . 
. 46, M 
91 St Germain. 

76{St. Cfavrles . 



142 Stellarton 

232 Truro 

. . . Gloucester Junction. 



108 
143 
286 



A. MoPheraon. . 

D.J. McDonald 

A. Bonneau 

Newt Hopper — 



J.J.Smith I 320 

A. J. McDonald I 150 



H. T. Cutten. 



River Philip. 



St. John. 



Near Canaan 
Campbell ton 



146 Stellarton 



J. W. D»5an. . 
W. Atkinson. 
R. Kennedy. 



. D. Haines R. Wbalen 

. A. C. McLean J. McRury. 



107iSt Madeline... 
166| 
88 Cape Porcupine. 



295'Eel River 

160 West Bay Road 



J. Card (^eo. Stone 

C. Sawyer . . . 

H. Cummings. 

M. Verville J. Houston — 

J. Flavin 

21 .45' 301 Express.. . A. K. Logan G. R. Logan . 



Saunter.. 

II 
Express.. 
Shunter.. 



240Harcourt 

302 Riv. du Loup 

77;8tellarton 

83 St. Monique... . 

288HaUfax 

327 .'Chatham Junction. 



•I 
II 



II 



II 



10.. I 
15. 1 

17.. 

31.. 



June 2 . 

II y . 



15.00 
7.30 

8.00' 



Shunter.. 



De Boo 

J. McLellan . . . 



96 



Chaudière Junction . 



205 Halifax 



•J. Johnson i 61 



17.15 Spl. Freight.. 
15.30 Shunter.. 

11 . 15 .... I M 



II 



•I 



II 
II 



19.. 

23.. 

26.. 

27.. 
28.. 

29.. 
29.. 



II 

M 



8.40 

4.55 

5.52 

14.15 
14.50 

10.00 
16.00 



E. Smith G. Rushton. 

S. F. McKerachsr. . . P. Fraser. . . 
It. Berube S. Leve.-*que 



Truro. 



Spl. Freight.. 

34 'Express.. 

Spl.; Freight.. 

89 II 
|Pilot... . 

Shunter.. 



H. G. Thompson . . . Jas. Moody 

I 

Geo. Walker W. Price.. . 

J. W. Cojps. G. DeMill. 



311St. Moise 

15 Pictou 

196 1 Riv. du Loup. 



336 
344 



Humphrey's . . . 
Matapedia. 



dl3;Penobsquis. 



Ge.). Crawford H. D. Stuart. 

T. Dussault J. Frier 



Spl. 



30.. 14.20 
30.. I 14.20 II 



Freight. 



II 
II 



J. F. Kelly J. H. Campbell. 

I 

M. McGillivray J. W. Gunnmg. 

I 

'a. Laliberte C. Beaudet 

' ,W. H. Toohy.. 



146 Wallace 

174 Fitch's Siding. 



66 



New Glasgow. 



77 Marshy Hope. 



82 
181 



Manseau. 

It 



u 
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BAILWAY. 

line of the Interoolonial Bailway during the year ending June 80, 1906 — Ooricluded. 



Name 

of 

Person Injured. 



Whether 

Passenger or 

Employee. 



Particulars of Accident. 



Extent 

of 
Injury. 



Verdict. 



J. McLeod. . 
X. Tuttle. . . . 
J. St. Pierre, 



Employee 



Neither. 



Aiph. Mercier . 

Geo. Blois 

John Dean 

H. M. Buckley.. 
Thoe. F. Doland 



Employee 



Neither. 



Joseph Ingram Neither 



Wm. (îrardner I Passenger 

James Sar;3^nt Employee 

D. E. McKenzie . . . | n 

I 

Mrs. J. Beauregard. . I Neither. . . 

A. J. Forestall 'Neither. . . 

Raoul Pineault {Employee 

Mrs. John McDonald 'Neither. . . 



Employee 



M 



H. Hachey 

P. Belisle 

E Sproull 

Alex. Champoux. . . . I Passenger 

W. Hibbits Employee 

G. R. Logan i n 



A. Rheault 

Fred. Cameion.. 



II 
11 



} 



/ Train parted and sections col- 

\ lided. 

Struck by engine while walking 

on track. 
Struck by train while sleeping 

alongside track. 
Fell off tender of engine. . . . 

Gauge glasses burst 

Grindstone fell on him 

/ Struck by engine while walk- I 
1 ing on track. / 

While unloading a car of lumber 

it was moved By engine, and he 

was jammed between load on 

team and the car. 
Opened vestibule trap door and 

jumped off train. 
Assistmg in putting cars on track 

and foot caught between oil - box 

in car and lump of coal. 
While shunting fell off a box car. 'Bone broken in 



Slight injuries. . . 

II . . . 
Cheek cut. 

Fatal 



Accidental. 



Back injured 

Neck badly cut. . 
Leg badly bruised 
Badly injured. . . | 

Seriously injured ! 



Fatal 

Foot badly jam- 
med. 



foot. 



(Attempted to cross track in \ I Fatal. 

1 front of moving engine. / I 

Found alongside track ; 8upjx>sed| Fatal, 
to have been struck by train. 



While coupling cars 
Attemptea to cross track in front 
of moving train. 

Oars went off track 

Struck by engine 



Thumb jammed . 
Fatal 

Slightly hurt 

Fatal 



II 

II 



Fell off moving train Slightly injured . ' 

While coupling oars I Thumb jammed . ! 

Stepping on to platfonn and Bone broken in I 
slipped on frost. leg and ankle 

I sprained. 

While uncoupling cars ' Hand smashed . . i 

In getting ofr engine fell agatn8t|Face badly bruis-, 
a telegraph post. I ed. ; 

Fred Duncan Neither ; Jumping on a moving oar jToes badly crush- 1 

i • I ed. 

While shunting [Legslightlyhurt., 



J. B. St. Pierre 
Edgar Reid. . . . 
Louis Gagnon. 



Employee . 
Neither. 



James Wood 

Z. Barreau 

Freeman Leaman.. 



W. Campbell 
Robt Neil . . . 



D. M. Bruce . . 
J. G. McLean 



H. Omara... . 
A. Laliberte. 



Employee 



M 
• I 



Jumping on moving cars Fatal 

i While walking on track struck 

I by engine. 

I Attempted to cross track in front 

of moving train. 
Driving across track in front of, Not serious.. 

moving train and was struck. ' 
Struck by train while walking on Fatal 

track. I 

While coupling cars Fingers jammed. 

While shunting was caught audi Fatal 

crushed between car and plat-' 

form. 
;While coupling oars was caught Badly injured. . . 

and 8(iueezed. ^ 

Tripped and feU between cars. . . Feet badly injur- 
ed. 
(Train broke apart and the\ Not serious 
\ parts collided. / 1 >i 



No inquest. 



Accidental 
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WINDSOR BRANCH RAILWAY. 

Office of the General Manager of Gk)VERNMENT Railways, 

MoNOTON, N.B., August 27, 1906. 

Sir, — ^I have the honour to submit the following statements showing the results of 
the working of the Windsor Branch Railway for the year ended June 30, 1906. 

No. 1. — ^Revenue account 

No. 2. — ^Maintenance of Way and Works. 

No. 8, — General balance. 

No. 4. — Statement of Earnings. 

I also send you the report of the Engineer of Maintenance on the condition of 
the permanent way and works. 

This line, 32 miles in length, was operated during the year by the Dominion 
Atlantic Railway Company on the same terms as last year, the company being 
allowed to retain two-thirds of the gross earnings, the balance, one-third, being paid 
over to the government, the latter maintaining the line. 

The gross earnings show a decrease, compared with those of the previous year, 
as follows : — 

Earnings, 1906-6 (49,462 60 

Earnings, 1904-6 60,038 67 

Decrease $ 686 17 

The decrease was in both passenger and freight traffic. 

The net earnings for the year were $31,966.63. 

At Windsor a new passenger station was built, the freight house was moved to 
another site and a large addition made to it, as described in the report on capital 
expenditure by the Chief Engineer of the Intercolonial Railway. ^ 

The permanent way and works received necessary repairs and are in good order. 

I have the honour to be, sir, 

Tour obedient servant, 

D. POTTINGER, 
Oeneral Manager, Oovemment Railways. 
M. J. BuTLBB, Esq., C.E., 

Deputy Minister and Chief Engineer, 
Department of Railways and Canals, 
Ottawa, Ont. 



INTERCOLONIAL RAILWAY. 

Office of the Engineer of Maintenance. 

MoNCTON, N.B., August 1, 1906. 

Sir, — I have the honour to submit herewith the report of the maintenance of the 
Windsor Branch, for the year ending June 30, 1906. 

TRACK. 

During the past year 45,543 feet of 4-inch and 4j-inch rails were taken out of 
the track, and the same quantity of 4i-inch and 4i-inch relaid. 

TIES 

11,505 ordinary ties and 11 sets of switches were renewed during the year. 
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BALLASTING. 

During the year 60 cubic yards of ashes were distributed and put under. 

SWITCHES AND SEMAPHORES. 

During the year necessary repairs were made to switches and semaphores and 
three sets of switch gear renewed. 

smiNGS. 

During the year 1,654 feet of new siding accommodation was provided at differ- 
ent points. 

FENCING. 

Necessary repairs were made to existing fences. 

ft 

BUILDINGS AND PLATFORMS. 

Repairs, 

Windsor, station. Beaver Bank, freight-shed. 

Windsor, platform. EUershouse, platform. 

Windsor, engine-house. Newport, station. 

Windsor, hay-shed. Newport, freight-shed. 

Windsor, tool-house. i Newport, platform. 

Windsor, freight-shed. Three-Mile Plains, shelter. 

Mount Uuiacke, station. Stillwater, platform. 
Beaver Bank, platform. 

BRIDGES AND CULVERTS. 

Eepairs, 
Necessary repairs were made to all culverts where required. 

GENERAL. 

Bepairs were made to cattle guards, road crossings, and gates, throughout the line, 
where required. 

Glazing was done and glass put in, whete required. 

Outhouses and approaches to public road crossings were whitewashed, where 
necessary. 

Semaphores and signals were painted where required. 

Necessary repairs were made to hand-cars, trollies and wheel barrows, throughout 
out the line. 

Ladders for semaphores and buildings were provided, where required. 

I find that the Windsor Branch has been kept in its usual condition, being 
equally as good as heretofore. 

I have the honour to be, sir. 

Your obedient servant, 

T. C. BURPEE, 
Engineer of Maintenance of Way and Works, 
D. PomNGEB, Esq., 

General Manager, Government Rys., , 

Moncton, N.B. 
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No. 1. -WINDSOR BRANCH RAILWAY. 



Previous 
Year. 


V 

$ cto. 

26,863 16 
23,175 51 



Revenue Account, year ended June 30, 1906. 



£x))enditure. 



Year ended 

June SO, 

1906. 



50,088 67 



I $ cts. 

IVlaintenance of way and works . 17,485 97 
Balance 31,966 53 



49,452 50 



Previous 
Year. 



$ cts. 

13,829 22 

35,064 66 

1,144 79 



50,038 67 



Eaminf^ 



Pabsenger traffic'. 
Freight traffic . . . 
Mails 



Y«ar ended 

June 30, 

1906. 



$ cts. 

13,651 54 

34.649 12 

1,161 84 



49,452 50 



E. & O. E. 

MoNCTON, N.B., June 30, 1906. 



T. WILLIAMS, 

Chief Acet. and Treas. 



No. 2.— WINDSOR BRANCH RAILWAY. 



Maintenance of Way and Works, year ended June 30, 1906. 



Previous 
Year. 



$ cts. 

11,744 04 Repairs of track . 

420 93 Rails and fastenings. 

5,605 00 Ties 

625 25 Bridges 

18 24 I Signals 

106 49 I Culverto, cattle guardfe, &c 

Wharf at Windsor 

2,067 28 Buildings and platforms 

10 10 ' Hand cars and trollies 

4,063 04 ... Removing snow and ice 

206 80 . Tools andf repairs of same 

830 05! Fencing 

1,135 09 , Accountant's office and expenses, 

30 85 Miscellaneous 



26,863 16 



E. & O. E. 

MoNCTON, N.B., June 30, 1906. 



Year ended 

June 30, 

1906. 



$ cto. 

11,014 56 

383 00 

2,792 68 

662 6S 

960 

88 80 

800 

868 64 



156 73 

181 88 

266 39 

1,138 48 

81 78 



17,485 97 



T. WILLIAMS, 

Chie/ Acct, and Treas, 
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No. 3.— WINDSOR BRANCH RAILWAY. 

General Balance, year ended Junn 30, 1906 



1906. 
June 30. . . 



Dr. 

To Store Dept. .. 
Dom. AtL Ry. 



8 Ct8. 

9,640 57 
4,851 61 



14,492 18 



1906. 
June 30. 



Cr. 
By Dominion Account. 



9 cts. 
14,492 18 

14,492 18 



E. & O. E. 

MoNCTON, N.B., June 30, 1906. 



T. WILLIAMS, 

Chief Acct and Treas. 



No. 4.^WINDS0R BRANCH RAILWAY. 



Monthly Statement of Receipts — One-third Earnings. 



July 

August . . . 
September 
October. . . 
November. 
December . 



Month. 



January 

February . . 

March 

April 

May 

June 



1905. 



1906. 



• ■ • « • I 



^TwiSr^ Freight Traffic. I Mails. 



3 



cts. 



1.576 40 
1,848 73 
2,433 27 
1,255 53 
639 91 
1,012 19 



611 90 
581 a5 
607 39 
047 07 
845 83 
1,233 27 



13,G51 54 



E. ifc O. E. 

MoNCTON, N.B, June 30, 1900. 



2,082 
2,318 
3,724 
4,618 
4,701 
2,497 



dtp. 

15 
66 
03 
54 

48 
77 



3,387 69 
2,880 00 
2,112 14 
1,967 65 
2,080 09 
2,328 92 

34,649 12 



cts. 

96 91 
96 91 
96 90 
96 90 

94 46 

95 68 



95 68 
95 68 
()5 (» 
95 68 
95 68 
95 68 



1,151 84 



Totals. 



$ cts. 

3,754 46 
4,264 SO 
6,254 20 
5,970 97 
5,435 85 
3,605 64 



4,095 27 
3,606 73 
2,876 21 
3,010 40 
3,021 60 
3.657 87 



49,452 50 



T. WILLIAMS, 

Chief Acct, and Trean. 
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PRINOE EDWAED ISLAND RAILWAY. 

Office of the General Manageb of Qovebnmbnt Bailwayb. 

MoNOTON, NJB., August , 1906. 

Sm^ — ^I have the honour to ^submit the following reports on the woiking of the 
Frine Edward Island Railway for the fiscal year ended Tune 20, 1906. 

I inclose the report of the superintendent, including statements of the yarious 
accounts, also the report of the chief engineer on the works charged to capital account. 

The length of railway in operation on June 30, 1906, was 209 miles. On Novem- 
ber 1, 1905, the line of railway known as the Murray Harbour branchy extending 
from Charlottetown to Murray Harbour, including the Vernon River branch between 
Lake Verde and Vernon, 52 *3 miles in length, was opened for traffic, making a total 
mileage in operation on June 30, 1906, of 261*8 miles. 

The expenditure on capital account during the year was $496,124.89. 

This makes the total cost of the railway on June 30, 1906, $7,215,588.69. Of the 
expenditure during the year $118,295.17 was on account of the Murray Harbour branch 
and $75,733.99 for the Hillsborough bridge, which is a part of that branch ; $118,325.31 
on account of a branch line from Cardigan to Montague Bridge, and $27,208.87 on 

account of a branch line to Vernon River Bridge. 

. 

The working expenses for the year were $294,263 16 

The gross earnings were 257,270 57 

Difference $ 86,982 59 



The gross earnings show an increase of $39,939.96 over the previous year, the in- 
crease being in both passenger and freight traffic, and also in mails and sundries. 

There was a decrease of $76,211.28 in the working expenses compared with last 
year. 

The necessary work was done to maintain the permanent way and works, and 

the rolling stock, and they are in a state of efficiency. 

I have the honour to be, sir. 

Your obedient servant, 

D. POTTINGER, 

General Manager Oovemmeni BaUways, 
M. J. BuTLBB Esq., O.E., 

Deputy Minister and Chief Engineer, 
Department of Railways and Canals, 
Ottawa, Ont. 



PRINCE EDWARD ISLAND RAILWAY. 

Office of the Chief Engineer, 

MoNOTON, N.B., August 8, 1906. 

Sir, — I have the honour to submit the following report on capital account expen- 
diture for the fiscal year ending June 30, 1906. 

To increase accommodation at Georgetown, 

The creosoted pile wharf and the extension to the freight shed, for which the 
contract was let last year, have been completed. 
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Freeiown, dwelling for agent at. 

This work was completed under contract by J. M. Clark & Co. 

Enlarging freight shed at Port HUl. 

This work was completed by days' labour. 

Branch line to Vernon Biver Bridge. 

The work in connection with the construction of this branch has been com- 
pleted. 

To increase accommodation at Kensington, 

The new 'passenger station, for which the contract was let last year to M. F. 
Schurman & Co., was completed. 

A new freight shed was provided under contract by M. F. Schurman & Co., and 
the necessary grading and track-laying required in connection with the same was done. 

To increase accommodation at Charlottetown, 

A contract was let for a new brick and stone passenger station, and the work of 
construction is going on. The land required for the site of new station was bought 
and paid 'for. 

A quantity of creosoted material was delivered, to be used in connection with 
the proposed wharf. 

The filling of the pond, required in connection with the rearrangement of the 
yard and tracks to the station, was done under contract with J. B. McManus, Ltd. 

Murray Harbour Branch. 

This branch was completed. 

HiUshorough Bridget 

The work in connection with the substructure and the superstructure for this 
bridge was completed, and the bridge painted. 

Turning gear and gasoline engine, required in connection with the swing span, 
were provided. Best piers were provided for swing span. 

The approaches to the bridge were macadamized . and electric semaphores, de- 
railing switches, gates, &c., required were also provided. 

Survey from Main Line to West Shore. 

A preliminary survey and estimate were made for a branch line from the main 
line near O'Leary Station to West Point and McWilliam's Cove. 

To improve water service. 

The work of installing overhead water tanks, carried over from last year, has 
been completed. 

Branch line from Cardigan to Montague Bridge. 
This branch was completed. 

Improvements at Summerside. 

Additional sidings were provided, an approach was made, and a culvert extended. 
The turntable was removed, and a contract awarded J. M. Clark & Co. for a new 3- 
stall engine house. 

20— ii— 9 
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Swing Span Morrell River Bridge. 

The work in connection with the erection of this swing span was completed. 

I have the honour to he, sir. 

Your ohedient servant, 

WM. B. MACKENZIE, 

Ohief Engineer, 

D. PoTTiNGEB^ Esq., I.S.O., 

General Manager, Government Bailways, 
Moncton, N.B., 



PRINCE EDWARD ISLAND RAILWAY. 

Superintendent's Office^ 

Chablottetown, P.E.L, July 31, 1906. 

Sir, — I have the honour to suhmit the following report of the working of the 
Prince Edward Island Railway, for the fiscal year ended June 30, 1906: — 

I also inclose the report of the mechanical superintendent, and statements pre- 
pared by the accountant and auditor and the mechanical accountant and storekeeper. 

No. 1. Capital account. 

2. Revenue account. 

3. Locomotive power. 

4. Car expenses. 

5. Maintenance of ways and works. 

6. Station expenses. 

7. General charges. 

8. General store account. 

9. General balance. 

10. Comparatice statement of averages. 

A. Monthly statement of the cost of locomotive power. 

B. Statement of performance and consumption of locomotives. 

C. Monthly statement of car mileage. 

D. Statement of the number of locomotives, cars, snow ploughs and flangers. 
E. Comparative statement of the expenses of the mechanical department. 

The mileage of the railway in operation on June 30, 1905, was 209 miles. The 
Murray Harbour branch between Charlottetown and Murray Harbour, including the 
Vernon River branch between Lake Verde and Vernon, was ox)ened for traffic Novem- 
ber 1, 1905, the added mileage being 52-3 miles, making a total of 261*8 miles in 
operation June 30, 1906. The Montague branch was opened for traffic on July 1, 
1906. The distance from the main line at Montague Junction to Montague is 6-2 
miles. 
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^CAPITAL ACXX)UNT. 

The total expenditure to June 30, 1906, was $6,719,463 80 

The additions during the year were as follows: — 

Enlarging freight shed at Port Hill 493 14 

Survey from main line to West Shore 986 04 

Dwelling for agent at Freetown 1,660 00 

To increase accommodation at Kensington 3,96^76 

To fit up locomotives and passenger cars for steam 

heating. : , 6,994 69 

Improvements at Summerside 8,000 00 

To improve water service 10,200 00 

To apply M.O.B. couplers to rolling stock 10,994 47 

Swing span for Morell river hridge 16,000 00 

To apply Westinghouse air brakes and air signals. . . . 19,987 89 

To increase accommodation at Georgetown 19,996 99 

Branch line to Vernon river bridge 27^08 37 

To increase accommodation at Gharlottetown 63,379 17 

Branch line from Cardigan to Montague bridge 113,326 31 

Hillsborough bridge 75,733 99 

Murray Harbour branch 118,296 17 

Making the total cost on June 30, 1906 $7^16,688 69 



Enlarging freight shed at Port Hill. — This was completed by day's work. 

Dwelling for agent at Freetown. — This work was completed under contract by 
J. M. Clark & Co. 

To increase accommodation at Kensington. — ^A new freight shed was completed 
under contract by M. F. Schurman & Co., an^ the necessary track-laying and grading 
done. 

To fit up locomotives and passenger cars for steam heating. — This work was done 
by the mechanical department. 

Improvements at Summerside. — Additional sidings were provided, a concrete 
foundation laid down for a turntable, and a contract awarded J. M. Clark & Co), for 
a new three-stall engine house. 

To improve water service. — The work of installing overhead water tanks, carried 
over from last year, has been completed. 

To apply M.C.B. couplers to rolling stock. — These were applied to all rolling stock 
by the mechanical department. 

* To apply Westinghouse air brakes and air signals. — These were applied to all 
rolling stock by the mechanical department. 

Explanations of other capital exi)enditures are to be found in the report of the 
chief engineer. 

REVENUE ACX30UNT. 

The earnings show a substantial increase over last year, apart from the revenue 
derived from the Murray Harbour branch. The crops were very good, and the winter 
much less severe than last year. The frequent thaws, followed by severe frost in March 
and April, made- the roadbed very bad, and the service was very irregrular for a period 
of two or three weeks. 

20— ii— 9è 
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The gn^oss earnings and working expenses for the year compare as follows: — 

Gross earnings $267,270 57 

Working expenses 294,253 16 

Difference $36,982 59. 

The gross earnings compare with the previous year as follows : — 

In 1904-06 I $217,330 61 

1906-06 : 257,270 57 

Increase ' $39,939 96 

The earnings from passenger traffic compare as follows: — 

In 1904-06 $102,606 65 

1906-06 114,063 82 

Increase $ 11,648 27 

The earnings from freight traffic compare as follows: — 

In 1904-06 $ 94,724 70 

1906-06 121,621 58 

Increase $ 26,896 88 

The earnings from mails and sundries compare as follows: — 

In 1904-06 $ 20,100 36 

1906-06 21,696 17 

Increase $ 1,494 81 



The number of passengers carried compare as follows: — 

Number. 

In 1904-06 236,194 

1905-06 266,092 

Increase 20,898 



The weight of freight carried compares as follows : — 

Tons. 

In 1904-06 76,969 

1905-06 87,162 

Increase ^ 18,198 



• • 
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WOBEINQ EXPENSES. 

The working expenses compare with the previous year as follows: — 

In 1904-05 .' $370,464 44 

1905-06 294,263 16 

Decrease $ 76,211 28 



The averages compare with the previous year, as follows: — 

Per mile run by en^nes. 

Cents. 

In 1904-05 83-72 

1905-06 68-16 

Per mile run by trains. 

In 1904-05 107-91 

1905-06 93-86 

Expenditure per mile -of railway. 

In 1904-05 $1,772 55 

1905-06 1,205 96 

TRAOK. 

Twenty-six thousand railway ties, 23 sets switch ties, and 41 switch head-blocks 
with frames were renewed. 

Qne thousand one hundred culled ties were used in yards and sidings. 

Half a mile of 56-lb. steel rails were laid between Winsloe and Milton to replace 
60-lb. rails; 176 feet of 56-lb. steel rails between Perth and Cardigan to replace old 
iron rails, and 500 feet of 56-lb. steel rails, and 4 steel frogs in yard at Charlottetown. 
Twelve hundi^ feet of 66-lb. steel rails, and 3 steel frogs with new switch gear were 
laid in yard at Tignish; 1,881 feet of 56-lb. steel rails, and 8 sets switch gear in yard 
at Georgetown; 290 feet of 66-lb. steel rails, 3 steel frogs and 3 sets new switch gear 
put in yard at Montague ; 2,000 feet of new track and 6 frogs and switch gear laid at 
Charlottetown in connection with new station; and 1,300 feet of new track, 3 steel 
frogs, and 3 sets new switch gear laid in Summerside yard. 

During the year 11 hand cars were repaired, and 6 new lorry tops and 12 track 
levels built. 

SIDINGS. 

At Conway a siding of steel rails and fastenings, 6,080 feet in length, was laid 
into ballast pit. 

At Summerside a new siding, 162 feet, was laid to the location of new engine- 
house. 

At Emerald, 1,200 feet of 50-lb. steel rails were laid on Y to replace old iron rails. 

At Hunter Biver, 150 feet of 56-lb. steel rails were laid on siding to replace old 
iron rails. 

FENOINO. 

There were 74,543 feet Page wire fence, and 3,763 feet barbed and web wire fence 
erected on cedar posts; 17,887 feet new snow fenoe built; 500 panels portable snow 
fence, 8 feet and 10 feet long, built and put up in places where most needed. During 
the winter temporary snow fences were also erected of brush and other material. 

All fences received necessary repairs. 

One hundred farm gates were renewed. 
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BALLASmCG. 

Two and one-half miles track were ballasted. 

Five hundred cars of clay were put on Curtis Creek dump, 100 cars on George- 
town wharf, and 280 cars on dumps of Montague branch. Six hundred cars of ballast 
were put on Montague branch, and 100 cars on approaches to Morell bridge. 

Four cars of day were used in grading station grounds at Harmony, and 7 cars 
clay in fiprading station grounds at Selkirk. 

BRIDQES. 

At Cape Traverse, Belfs bridge received 15 hard pine ties. 

At Cape Traverse, Beeve's bridge received 7 hard pine ties. 

At Milton, Moar's bridge received 22 hard pine ties. 

At Selkirk, Naufrage bridge received 33 hard pine ties. 

At Souris, two overhead bridges on wharf received necessary repairs. 

All other bridges needing repairs were attended to. 

CULVERTS. 

At Piusville, a new iron pipe culvert, 24 feet long, 16 inches diameter, was put in 
to replace a wooden one. 

At Summerside, 270 feet of metal pipe, 14 inches diameter, was put in for yard 
drain. One new iron pipe culvert, 24 feet long, 16 inches diameter, was put in to re- 
place wooden culvert. One reinforced concrete culvert, 88 feet long, was built, in which 
the following material was used : 77 barrels cement, 190 barrels sand, 385 barrels 
broken stone, 700 lbs. old iron rails and | iron rods. 

Twenty-six wooden culverts were rebuilt with cedar and other meaterial. Eleven 
stone culverts were repaired by using 9 barrels cement and 1^ cars of stone. 

Twenty-nine cattle-guards were rebuilt with hard pine stringers, hemlock ties and 
hemlock mud sills. 

WHARFS AND BREASTWORKS. 

At Summerside, in repairing the wharf the following material was used : 1,000 
cubic feet hemlock timber, 8,000 lineal feet hemlock plank, 3 kegs 60-dy. nails and 100 
iron butt bolts. In building breastwork 1,848 cubic feet hemlock timber, 60 cull ties, 
260 iron butt bolts and 1 keg 60-dy. nails were used. One new Ellis bumping post was 
erected on wharf. 

At Souris, in repairing wharf 7 tons hemlock timber, 50 iron butt bolts and 1 keg 
60-dy. nails were iised. Five fenders were put on wharf. 

At Georgetown, 3 new Ellis bumping posts were erected on wharf. 

At Charlottetown, the following material was used in repairing breastworks : 47 
tons hemlock timber and 300 iron butt bolts. 

At Midgell, breastwork was repaired with stone and brush. 

At St. Peters, 17 cars of stone were used in repairing breastwork. 

BUILDINGS AND PLATFORMS. 

Tignish. — ^Pit in engine-house was rebuilt. Station and agent's dwelling received 
necessary repairs. 

Alberton. — A new coal-shed was built at station, and a new coal-shed for agent's 
house, for which the following material was used : 2 tons hemlock timber, 420 feet 
scantling, 500 feet hemlock plank, 2,500 feët hemlock boards, 2 kegs 12-dy. nails, 1 keg 
60-dy. nails and 5 rolls roofing paper. A new station platform was made, for which 
1,600 feet hemlock plank, 80 cull ties and 2 k^s 60-dy. nails were used. 

Piusville. — A new station platform was made, in the construction of which 1,386 
feet hemlock plank, 85 cull ties and 2 kegs 60-dy. nails were used. 
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Bloomfield. — ^A new Page wire fence was erected around agent's dwelling on turned 
cedar^posts. 

O'Leary. — Station platform was repaired, for which 400 feet hemlock plank and 1 
keg 60-dy. nails were used. Station roof was repaired, and necessary repairs made to 
freight-house doors and windows. 

Coleman. — Station platform was rebuilt. Material used : 450 feet hemlock plank 
and 1 keg BO-dy. nails. 

Ellerslie. — ^Necessary repairs were made to station and dwelling. 

West Devon. — ^A new coal-shed was built at water tank. Material used : 400 feel 
scantling, 800 feet hemlock boards, 2 rolls roofing paper, 1 keg 60-dy. nails and 1 keg 
12-d7. nails. 

ft 

Port Hill. — An addition of 25 x 20 feet was built to freight-house, for which the 
following material was used : 1,700 feet scantling, 1,600 feet hemlock boards, 16 M. 
cedar shingles, 7 rolls tar paper, 2 kegs 60-dy. nails, 1 keg 12-dy. naik, 1 keg shingle 
nails and 3 freight-house doors and frames. Boof of old freight-house was repaired 
with roofing tar and gnravel. New freight-house was painted outside. 

Miscouche. — A new dwelling was built for agent. Bepairs were made to station 
and platform. A new wire fence was erected on turned cedar posts around agenda 
dwelling. 

Summerside. — A concrete foundation was made for new turntable. Material 
used : 180 barrels cement, 17 cars broken stone, and 7 cars of sand. 

Kensington. — ^A new station platform was made. Material used: 1,950 feet 
hemlock plank, and 2 kegs 60-dy. nails. 

Freetown. — A new dwelling was erected for agent. A new Page wire fence was 
erected around agent's dwelling on turned cedar posts. Repairs were made to station 
and platform. 

Emerald. — ^A new flue was built in station, for which 200 bricks, 1 barrel cement» 
2 barrels sand were used. A new pantry was made for agent. 

Gape Traverse. — Bepairs were made to station and engine house. Agenf s dwell- 
ing was papered and painted. 

Bradalbane. — Bepairs were made to station platform. 

Hunter Biver. — ^Bepairs were made to station windows and doors. 

North Wiltshire. — ^Necessary repairs were made to station. 

Boyalty Junction. — Bepairs were made to station platform and agent's dwelling. 

Charlottetown. — Bepairs were made to all buildings. Warehouse on wharf was 
removed up to yard and used by store department for a storehouse. 

Bedford. — Station was painted inside and outside, and repairs made to platform. 

Mt. Stewart. — Station platform was repaired. 

Morell. — ^In making a new station platform the following material was used: 
1,400 feet Lemlock plank, 40 cull ties, and 1 keg 60-dy. nails. Bepairs were made to 
station and agent's dwelling. 

St. Peters. — Station platform was repaired. 

Ashton. — A new coal shed was built at water tank. Material used: 400 feet 
scantling, 800 feet- hemlock boards, 2 rolls roofing paper, 1 keg 60-dy. nails, 1 keg 
12-dy. naik. 

Bear Biver. — Necessary repairs were made to station and platform. 

Harmony. — ^A new coal shed was built for water tank. Material used: 400 feet 
scantling, 800 feet hemlock boards, 2 rolls roofing paper, 1 keg 12-dy. nails, and 1 keg 
60-dy. nails. 

Souris. — ^Boof of freight house was shingled. A partition was built in freifl^t 
house on wharf. Bepairs were made to station and dwelling. 
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St. Teresa. — ^A new station platform was made. Material used: 2,000 feet hem- 
lock plank, 80 cull ties, and 1 keg 60-dy. nails. A new cattle pen waa erected. 

48 Eoad. — ^Station platform was extended 82 feet, and built with new materiaL 

Cardigan. — Agent's dwelling was papered. 

Georgetown. — A new coal shed, 80 feet, was built. Eoof of freight house on wharf 
was ahingled. Engine house was repaired. 

Montague. — One new Ellis bumping post was erected. 
All other buildings requiring repairs were attended to. 

8T0RB8. 

The value of stores purchased was $183,998 25 

The value of stores used wa& 231,952 70 

The value of old material sold was 10,743 71 

The value of stores on hand at the end of the year was : — 

Ordinary stores $ 33,231 46 

Fuel 13,991 55 

Old material for sale 25,821 86 

$ 73,044 87 

GENERAL. 

On November 30, 1905, fire destroyed the carpenter and blacksmith shop at Char- 
lottetown, together with nearly all tools and machinery, and a number of other valuable 
assets. This loss has borne heavily on the expenditure for the current year. 

The rolling stock, road-bed, and buildings have all received attention, and are in 
a st^te of efficiency. 

I inclose a return of minor caaualties which occurred during the year. 

I have the honour to be, sir, 

Your obedient servant, 

G. A. SHAKP, 

SuperirdendenL 

D. PoTTiNaBR, Esq., LS.O., 

General Manager, Canadian Government Kailways, 

Moneton, N3. 
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PRINCE EDWARD ISLAND RAILWAY. 

Details of Accidents for the year ending June 30, 1906. 



Date. 



Name, 

Address and Occupation 

of Persons. 



1905. 

Aug. 18 (veo. Tanton, conductor, Gharlottetown. 
H 6 Fred. Craswell, section labourer 



M 24 £. Leeman, section foreman, Geoi^town 
Sept. 9 M. Berrigan, section foreman, Bedford. . . 



II 


25> 


II 


25 


Oct. 


2 


•t 


3 


it 


5 


Nov. 


25 


Dec. 


22 


1» 


26 


tt 


26 


Jan. 


18 


It 


26 


•1 


30 


Feb. 


7 


II 


20 



Angus Cameron, fireman, Gharlottetown . . . 

F. Christopher, brakemau, Tignish 

tJoe. McDonald. labourer, Gharlottetown . . 

M. McKenisie, labourer m 

Jas. M. En man, brakeman, Summerside . . . 

M. McKenzie, labourer, Gharlottetown 

Wm. Harris, brakeman u 

jJ. H. Burns, yardmaster, Summerside 

|E. Moynagh, brakeman. Souris 

jChas. Campbell, carpenter, Gharlottetown. . 
Kobt. Hannah, driller u 

I. Clarke, brakeiiian. Cape Traverse 

Thoe. Clarke, fireman, Summerside 

D. Dowling, section foreman, Gharlottetown 



Place 

of 

Accident. 



Summerside 
Cardigan 



Georgetown. 
Bedford .... 



Cause. 



j Nature 
: and Extent of 
! Injury. 



While getting off train j Injured ankle 

Placing hand car on Back injured. 

track. 



Gharlottetown 
New Annan . . 
Gharlottetown 



ti 



Blar. 



6 A. Affieck, brakeman m 
•I 10. J. J. O'Reilly, brakeman 4i 
M 10 Chas. Mines, labourer •• 
II 26 E. Crosby, agent, Cape Traverse 

April 20 R. McWilliams, fireman, Gharlottetown.. 

May 26 Jas. Revelle, cleaner n 



Tignish 

Gharlottetown 
Vernon River. 
iSummerside . . 
Mt. Stewart. . 
Gharlottetown 

II 
Cape Traverse. 
Gharlottetown 
Southport . . . . 

Gharlottetown 



Cape Traverse 

Souris 

Summerside . . 



Toe crushed. 
Hip and back 
injured. 



Piece lumber fell 

Placing hand car on 
track. 

Slipped on engine ! Broke wrist. 

C jupling cars Body squeezed 

Piece lumber fell tl'oe crushed. 

Rail fell jToes crushed. 

Shunting cars Body crushed . 

Struck by snow plough '' Leg fractured . 
Snow plough derailed. ' Arm injured. 

Coupling cars | Thumb crush'd 

II Finger crushed 

Falling plank Head injured. 

Liftinç^ araw bar. . . . i Back injured. 

Shuntmg | Ankle injured. 

Fixing engine lamps. . | Finger crushed 

Unloading cars Top cut off 

I tnumb. 
Loading baggage. . . . . ' Back injured. 



Coupling cars 

Liftmg sill 

Unloading baggage. . . 

Coaling engine ...*.. j Foot hurt 

Cleaning engine Hand scalded 



Thumb crush'd 
Back injured. 
Ankle injured. 



Gharlottetown, P.E.I., July 31, 1906. 
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No. 2.— PRINCE EDWAHD ISLAND RAILWAY. 



Db. 



Revenus Account for Tear ended June 30, 1906. 



Cb. 



PreyiouB 
Ymt. 


Expenditnre. 


Year ended 

June 30, 

1906. 


Previous 
Year. 


Receipts. 


Year ended 

June 30, 

1906. 


$ cts. 
109.641 81 
56,696 00 


Locomotive power, per 
Abstract No. 1 

Car expenses, per Ab- 
stract No. 2 

Maintenance of ways and 
works, per Abstract 
No.3 

Station expenses per Ab- 
stract No. 4 

General charges, per Ab- 
stract No. 5 


$ cts. 

99.983 92 
60,446 79 

74,801 87 
51,977 13 
17,043 46 


$ , cts. 

102,606 65 
94,724 70 
20,100 36 


Passenger traffic. 

Freiffht traffic 

Mails and sundries 

Total receipts. 

Balance 


$ cts. 

114,068 82 

121,621 58 

21,696 17 


136,138 50 


217,330 61 
153,133 83 


257,270 67 
36,982 59 


51,881 94 
16,206 19 


... . Totals 




370,464 44 Tot&ls 

. 1 


294,253 16 


370,464 44 


294,263 16 



Charlottbtown, P.E.I., June 30, 1906. 



W. T. HUGGAN, 

Accountant and Auditor, 



No. 3.— PRINCE EDWARD ISLAND RAILWAY. 

Locomotive Power. 



Previous 
Year. 



Details. 



$ cts. 

2,619 79 
31.420 60 
36,263 70 

1,842 61 

83,574 82 

819 10 

3,101 69 

109,541 81 



Mechanical superintendent's salary, clerks, office and travelling expenses. 

Waives of drivers, firemen and cleaners 

Fuel 

Oil, tallow, waste and small stores 

Repairs to enfl[ines, tenders and engine tools 

Water, including pump and tank repairs.- 

Miscellaneous. 

ToUls 



Year ended 
June 30, 1906. 



$ cts. 

2,789 10 
30,441 23 
37,833 50 

1,904 07 
20,693 27 

2,808 38 

3.514 37 



99,983 92 



CHARLorrsTOWN, P.E.I., June 30, 1906. 



W. T. HUGGAN, 

Accountant and Auditor, 
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No. 4.— PRINCE EDWARD ISLAND RAILWAY. 

Car Expenses. 



Previous 
Year. 



$ cts. 

6,013 08 
1,462 51 

10.170 04 
1,820 41 

30,303 43 

666 94 

4,679 01 

1,590 58 



Details. 



Repairs to passenger cars 

Repairs to postal, express and baggage oars 

Repairs to freight cars and vans 

Repairs to snow ploughs and flangers 

Wages of conductors, train baggage masters and brakemen , 

Oil and waste for packing 

Small stores and fuel 

Miscellaneous * . . 



56,696 00 Touls. 



Year ended 


June 30, IMG. 


$ cts. 


4,150 64 


1,582 00 


6,196 17 


461 61 


31,480 40 


728 22 


3,910 39 


1,937 36 



50,446 79 



Charloitetown, P.E.T., June 30, 1906. 



W. T. HUGGAN, 

Accountant and Auditor 



No. 5.— PRINCE EDWARD ISLAND RAILWAY. 



MAINTENANCE OF WAT AND WORKS. 



Previous 
Year. 



$ cts. , 

384 02 

43,282 55 

5,399 79 

20,732 36 

8,618 91 

5,310 04 

6,548 63 

1,535 26 

44,326 94 



Details. 



Year ended 
June 30, 1906. 



136,138 50 



Engineer's salary, clerks, office and travelling expenses . . . 

Wages in repairing roadway, fences and semaphores 

Rails, chairs and spikes 

Ties 

Timber and lumber for repairs to bridges, cattle-guards, &c 

Repairs to wharfs. 

Repairs to building and platforms 

Repairs to tools 

Clearing ice and snow 



Totals. 



$ Ct8. 

759 75 

54,895 05 

2,520 10 

4,772 03 

2,780 23 

256 71 
4,374 70 
1,374 12 
3,070 18 



74,801 87 



W. T. HUGGAN, 

Accountant and Auditor, 



Charlottetown, P.E.L, June 30, 1906. 
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No. 6.— PRINCE EDWARD ISLAND RAILWAY. 

STATION EXPENSES. 



Previous 
Year. 



$ cte. 
41,995 98 

9,886 96 



Details, 



Year ended 
June 30, 1906. 



61,881 94 



Salaries and wages of station masters, agents, clerks, telegraph operators, 
station baggage masters, yardmasters, switchmen, watchmen and 
labourers 

Fuel, oil, light, stationery and other incidental expenses. 



Totals. 



8 cts. 



42,129 43 
9,847 70 

61,977 13 



W. T. HUGGAN, 

Accountant and Auditor. 



Chablottetown, P.E.I., June 30, 1906. 



No. 7.— PRINCE EDWARD ISLAND RAILWAY. 



GENERAL CHARGES. 



Previous 
Year. 



$ cts. 

8,228 66 

6,670 49 

636 14 
796 91 
676 98 
304 02 



16,206 19 



Details. 



Superintendent's and train despatchers' salaries, clerks, office and travelling 
expenses 

Accountant and auditor's, paymaster's and cashier's salaries, clerks, office 
and travelling expenses 

Advertising. 

Damage to men, animals and goods 

Telegraph expenses (not incluofing pay to operators) 

Miscellaneous 



.Totals. 



Year ended 
June SO, 1906. 



cts. 



8,292 08 

6,138 69 
414 93 

1,375 40 
133 07 
689 28 



17,043 45 



Chablottetown, P.E.L, June 30, 1906. 



W. T. HUGGAN, 

Accountant and Auditor, 
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No. 8.— PRINCE EDWARD ISLAND RAILWAY. 
Statement of General Stores Aooount^ year ended June 30, 1906. 



1905. 

June 90.. 

1906. " 
June 30. 



June 30. . 



Db. 



To Balance brought forward 



Purchases during the year, including rails 

Charges from other departments 

Pay rolls 



Cb. 



By issues during the year.. . . 



{Ordinary stores $ 32,778 96 | ' 

Fuel 13,991 55l! 

RaUs and fastenings on hand 25,821 86 [ I 

Old material serviceable 452 50; ; 



cts. 



183,998 25 

30,351 08 

1,863 63 



$ cts. 
88,784 61 



216,212 96 



304,997 57 
231,962 70 



73,044 87 



Ohablottetown, P.E.I., June 30, 1906. 



W. T. HUGGAN, 

Accountant and Auditor, 



No. 9.— PRINCE EDWARD ISLAND RAILWAY. 



GENERAL BALANCE. 



General Stores 

Cash 

Stations 

Post Office Department 

Militia Department 

Anglo-American Telegraph Company 

Judge Weatherbie 

Sidney Grey 

Railway Extension, Charlottetown . . . 

Accident Insurance. 

Canadian Express Company 

Intercolonial Railway . 

W. J. McCordook 

J. B. McManus, Limited 




Dominion account 

Through ticket ledger 

Rhodes, Curry k (x>mpanv 

Gowrie & Blockhoujw CoUeries Com 

pany. Ltd 

Intercolonial Coal Mining Company. , 

Eastern Trust Company 

Willard Kitchen 



$ cts. 

76,596 64 
3,028 19 
1,483 20 
5,208 01 

8,171 04 

584 91 

1,368 12 



91,325 11 



Charlottetown, P.E.L, June 30, 1906. 



W. T. HUGGAN, 

Accountant and Auditor, 
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No. 10.— PRINCE EDWARD ISLAND RAILWAY. 
CoMPABATi\'E Statement of Averages for years ended June 30, 1906 and 1905. 



DetailB. 



Mileage of railway open, 

Encline mileage , 

Tnun mileage. 

Car mileage 



ReoeipU per eiurine mile 

mue of railway 1 



(• 



..Cento 
.Dollars 



II 

M 



II 
tl 



Percentage of passenger earnings to gross reoeipto. 
freight 
other 
Expenses per engine mile :— 

Drivers, fireman and cleaners' wages 

Fuel 

Oil, tallow, waste and small stores . . 

Repairs to engines t . . 

Water and tank repairs. 

Miscellaneous 



Mechanical superintendent's salary, office and travelling expenses 

Total Cents 



Locomotive power, per engine mile 

Car expenses 

Maintenance of way and works, per engine mile. 

Station expenses 

Genen^ charges 



Total Cento 



Locomotive power, per train mile, 

Car expenses 

Maintenance of way and works. . . 

Station expenses 

General charges 



Total per train mile 

Working expenses, per mile of railway Dollars 



1906. 



261 

431,678 

313,501 

1,903,312 



59.60 
1,064.89 



44.34 

47.27. 

8.39 



7.06 

8.77 

.44 

4.79 

.66 

.81 



22.61 
.66 



23.16 



28.16 
11.68 
17.38 
12.04 
3.95 



68.16 



31.89 
16.09 
23.86 
16.58 
6.44 



93.86 



1,205.95 



1906. 



209 

442,493 

343,301 

1,688,203 



49.11 
1,039.86 



47.17 

43.58 

9.26 



7.10 

8.19 

.42 

7.69 

.18 

.70 



24.18 
.67 



24.75 



24.75 
12.81 
80.77 
11.73 
8.66 



83.72 



31.91 
16.51 
39.66 
15.11 
4.72 

107.91 



1,772.55 



Average mileage open for year 244, which was used for averages. 

W. T. HUGQAN. 
Oharlottetown, P.E.L, June 30, 1906. Accountant and Auditor. 



PKINOE EDWARD ISLAND RAILWAY. 

Office of the Mechanical Superintendent, 

Chablottetown, P.E.L, July 6, 1906. 

SiB^ — ^I beg to submit herewith for your information the following statement of 
the operation of the mechanical department for the year ended June 30, 1906. 
The following is a summary of the principal work performed : — 

locomotives. 

Eleven locomotives received heavy repairs, new driving boxes, new brasses, new 
side rod and main rod brasses, motion and running gear thorouhgly repaired, and stay 
bolts in boiler thoroughly examined. 

Ten locomotives received specific repairs. We had three cylinder heads broken 
which we repaired, 6 pop valves, S whistles and 130 sets of steam packing were made. 
Twenty-eight pairs of driving wheels, 24 engine truck wheels, 72 car wheels, and 160 
car aides were turned. Four hundred wheels were bored and pressed on axles. 
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and 1,400 tubes were pieced and put into locomotives. Twelve locomotive smoke 
stacks were made, one tender rebuilt, and 30 smoke jacks were made; 226,449 lb. of 
iron were forged, as was also 1,248 lb. cast steel and 1,681 lb. spring steel; and 12,126 
lb. of nuts were tapped. Fifty driving springs and 75 engine truck springs were 
made, and 100 repaired. Westinghouse air brake was applied to 4 locomotives, steam 
heat to 11 engines, and M.C.B. couplers to 15 locomotives. Three locomotives received 
new driving tires, and we have a great deal of running gear, too numerous to men- 
tion. 

OAB DBPAienCENT. 

One full baggage car, and one postal and smoking car, under construction last 
year, were finished. One second class and baggage combined, and 10 box cars were 
built, and all charged to capital. Six flat cars were rebuilt. Fifteen flat cars, 25 box 
cars, 2 flanger cars, and 6 passenger cars recived hea^ repairs. Twelve box cars, 10 
flat cars, 2 flanger cars, and 2 snow ploughs received light repairs. Westinghouse air 
brakes were applied to 20 passenger cars and 262 freight cars; M.G.B. couplers to 41 
passenger cars and vans, and 430 freight cars ; and steam heat to 31 cars. 

BRASS FOUNDRY. 

Output : 12,810 lb. brass castings. 

PAINT SHOP. 

Nine passenger cars were painted and varnished, and 18 were cleaned and var- 
nished. Twelve locomotives, 8 snow ploughs, 14 box cars, 20 flat cars, and 194 car 
roofs were painted; and 177 cars retarred. Sixteen hand cars, 50 switch frames, 7 
settees for Montague brai^h, the new freight shed at Port Hill, and Brudenell Brid^ 
were also painted; and 1,500 panes of glass were put in buildings. Kensington station 
was painted inside and out: Cape Traverse station and dwelling inside; and Bedford 
station inside and out Four men were employed for six weeks scraping and paint- 
ing Hillsboro' bridge, preparatory to laying the ties. 

ROAD AND TRAFFIC DEPARTMENTS. 

Thirty-four loading platforms, 12 cattle stages, and 4 baggage and freight trucks 
were built; and 3 hand cars and 6 lorries were rebuilt. Twenty-six switch frames were 
made and mounted. Four boxes for papers, 10 coal boxes, 7 settees, 4 battery cases, 
70 telegraph arms, 15 new frogs, 20 sets of new switch gear, 2 large sign boards, and 
12 small ones were made. Thirty barrels of track plugs were cut. Thirty sets of 
switch gear, and 10 track ratchets were repaired. Six track lifters were made, and 
one bridge for Emerald was lengthened four feet, wind-braced and stayed. 

On November 30, 1905, a fire started in our blacksmith shop, as we suppose, at 1.10 
a.m. completely destroying the blacksmith and car shoi», with all the machinery and 
patterns. It destroyed also the roofs of the power house, machine and erecting shops. 
This has been a great loss and inconvenience to the railway, as it left us without a 
single tool or pattern. The majority of the carpenters lost all their tools, which was 
a serious loss to them, as they are nearly all poor men. 

I wish to say that Mr. Joughins has made every effort he possibly could to obtain 
new machinery for us, but it was very hard to get, and we have been at a great dis- 
advantage, both for shop room and machinery. We have built a temporary blacksmith's 
shop, and repaired the power house and machine shop, and I am pleased to report that, 
although we have laboured under every disadvantage, our rolling stock is in a high 
state of efficiency, and equipped with all the most modem appliance of Westinghouse 
air brakes and M.O.B. couplers. 

1 have the honour to be, sir. 

Your obedient servant, 

Q. A. Sharp, Esq., W. S. POOLE, 

Superintendent P. E. I. Railway, Mechanical Superintendent 
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B.—PRINCE EDWARD 



Mechanical* 



Statement of the Performance and Consumption 



Tkain Milrage. 



Mir.RAGK BY ENGINES. 



Months 




122,297; 470,443 
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ISLAND RAILWAY. 
Department. 
of Locomotives for the year ended June 30, 1906. 



Total 

MiLXAOB. 



o 



229,227 

210,808| 

178,472| 

185,173* 

206,256 

173,424 

136,266 

124,098 

132,680 

129,609 

197.2W 

237,349 



2,142,586 



ttt 
§ 



o 

a 



G 

2 

0; 



c 



« 



2,286 
2,956 

616 
2,058 

321 



8,237 



6 57 
6 44 
6 46 
6 67 



6 
6 
5 
5 
5 
5 
6 
6 



•63 

•18 

•40 

74 

20 

76 

51 

•67 



6 23 



Average 
Mileage. 



§ 

§ 



S 

IS 



9-73 
9 73 
9-64 
920 
914 
9*32 
815 
8-37 

8 62 
8-39 
911 

9 28 



9 08 



fl 
o 

5 i 

c.s 

a be 

O c 

o 





97 




91 




74 




70 




89 




45 


3 


76 


3 


94 


3 


56 


4 


21 


4 


92 



5 02 



4 55 



Ck)N8CMPriON. 



1,074 
1,007 
796 
748 
8^ 
970 
869' 
707 i 
836 
774 
963 
1,028 



10,671 



2,444; 
2,112 

1,748.' 
1,868 
1,988 
1,932 
1,813 
1,548| 

I 

1,652 

' I 

! 

1,584 
1.984; 
2,748, 



844< 

I 

520' 

I 

56o' 

552. 

i 

496* 

I 

640 

I 
4<i4 

388 

4(30 

45G 

617, 

872! 



CoNsriiPTioN PER 100 Miles 
Run by En(;ink.s. 



1 




• 




1 




5 


s te. 






o 


d 


Coal. 


• 


> 


^ 





> 


"0 








"S 


00 

•0 


oc 


5 
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a 
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s 


c 


5 

C 1 


H 


ÇU 


^ 


Ou 








! 

1 



c 



c 

« 

c 

G 



> 



o . o 

c a 



703 

747, 

I 

566, 

677! 

I 

714 

703' 

692 i 

579 

695 

661 

751 

9H5 



S. F. HODGSON, 

}fechati ical A ccon n (nul. 



S 



S 
3 



5,221 


5 30 


1-83 


1-53 


5,2153 


4 93 


1 21 

1 


1-74 


4,737 


4 64 


1-48, 


1-50 


4.255 


4 74 


1 40 


1 72 


4,72îl 

1 


4-67 


. no; 


1 67 


5,574 


4 95 


1-64 


1 80 


5,378 


5 (H 


1 28 


1-91 


5.028, 


4 91 


1 23' 


1 83 


r,034 


4 44 


12:^; 


1 86 


5,640 


5 15 


1-49 


215 


5,384 


4 95 


1-53 


1 87 


4,874; 


5-82 


1-84 


1 98 



23,421 G,8(J9. 8,423 5,080 4 "98' 1 45 1 79 
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0.— PRINCE EDWARD ISLAND RAILWAY. 



Meohanical Department. 
Monthly Statement of Car Mileage for year ended June 30, 1900. 



Months. 


First Class. 


Second 
Class and 
Baggage. 


Postal 

and 

Smoking. 


1 
and a^. . P""o"°- 


Total. 


1905 July 


46,980 
32,692 


24,886 
22.038 


39,839 
37,373 


66,967 60.565 


• 
229.227 


August 


56,696 


62,109 210,806 


September ... ; 

October 


38,383 ! 24;i27 
28,196 . 21.808 


34,078 
33.774 


56,614 
80,007 


26,270 ; 173,472 
21.388 185.173 


November 

December. ., 

190$ — Jauuary 


27,476 
29,666 
24,778 
22,069 
24,290 
23,885 
27,864 
28,914 


22,196 1 38,063 
24,580 1 80,774 
22,931 i 24.061 


89,173 31,348 > 208,266 
69,197 19,248 173.424 
45,930 18,571 136,266 


February 


20,079 
22,551 
90,830 
24,831 
24,840 


19,999 
22.035 
26,036 
36,407 
41,821 


44,396 17,636 124,096 


March 


53,223 , 10,681 132,680 


April 


61,970 6.888 129.609 


May 

June 


73,697 
72,676 


34,535 
69,099 


197,224 
237,349 

2,142,686 
239,274 


Total 

Lk89— Ballasting 


355,098 


275,666 


384,260 
27,364 


760,434 
160 


877,138 
211.770 






Net Mileage. . . . 

• 


355,0i« 


275,666 


356,906 


760,284 


165,368 


1,903,312 



S. F. HODGSON, 

Mechanical Accountant. 
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D.— PKINOE EDWARD ISLAND RAILWAY. 
Meouanioal Departmbnt. 



Statement showing -the number of Looomotives and of the various (dasses of Cars and 
other Rolling Stock on July 1, 1905, and on June 30, 1906. 



Classification of Cabs. 






On hand, serviceable, June 30, 1905. . . 
Condemned, July 1, 1905 



Total 

Bail! during the year on capital 
account 



Total. 



Condemned, July 1, 1906. 

n durmg the year 

Burnt in shop fire, November 90, 1905. 



Total condemned and burnt . 
Leaa — Rebuilt 



I 



27 



27 



27 



73 



28:i2 
2312 



1 • 



23 



12 



To be rebuilt |.... 

Add serviceable and repairing ' 27 



Total 



27 



23 
23 



12 
12 



e 

'I 

« S 

3 

s 




cB 






5; 1 

l|.. 

^'1 



61 1 



1 .. 



1 1 



3' 5 



4 6 



4» 






223 



2231 3 
10 



233 



QQ 



21 
21 



21 



1 
232 



233 



21 
1 



o 
S 



145 
2 



22' 147 



cB 
t 



469 



g 
s 

I 



9 



476 
11 



22i 147 



10 



I 

a 



487110 



21 



21 



1 2, 7. 1 
1 3:.. 

2 .. 



22 



22 



3 
2 



1 
146 



147 



12i 1 
3.. 



9 

478 



487 



10 



I 



18 
1 

19 



19 
1 

i 

2 



2 

17 



19 



S. F. HODGSON, 

Mechanical Accountant. 
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E.— PRINCE EDWAED ISLAND RAILWAY. 



MECHANICAL DEPARTMENT. 



Comparative Statement of the expenses of the Mechanical Department for the years 

ended June 30/1905 and 1906. 



The mile run by trains were 

II engine» were 

.1 cars were 

•I snow ploughs wew 



The cost of locomotive jxjwer was 

M repairs to cars was 

M M i>aasenger car was 

II II postal and smoking cars was . 

If II freight cars and vans was . . . . 

M labour, oils and waste was , 

II repairs to snow ploughs was 



The cost of locomotive jwwer jier 100 miles run by trains was. . 

engines was. 
cars was . . . 



II 
II 



• r 
fi 



M 
I» 



The cast of repairs to cars [»er 100 miles run by trains was. . 

I. H engines was. 

II fi cars was. .. 



II 
II 



The cost of labour, oil and waste for jmcking i)er 100 miles run by trains was 

ent^nes was 
ears was 



II 



II 
II 



II 
II 



The repairs to passenger cars jjer 1«X) miles run by trains were 

1. ix)etal and smoking cars weni 

M freight cars and vans 



1906. 



343,301 

442,4»3 

1,«83,20S 

5S,902 



5 13 
3 9S 
1 05 



19 
15 
03 



1 75 
42 

2 96 



1906. 



313,501 

431,678 

1,903,312 

8,237 



8 cts. 


' 8 cts. 


109,541 81 


99,983 92 


17,635 63 


10,646 79 


6,013 08 


3,904 56 


1,452 61 


1,250 62 


10,170 04 


5,491 61 


666 94 


648 61 


1,820 41 


4.51 61 


31 90 


31 89 


24 75 


23 16 


6 51 


5 25 



3 39 
2 46 
56 



020 
15 
(^ 



1 24 

39 

1 75 
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PRINCE EDWARD ISLAND RAILWAY. 



Accidents during year ended June 30, 1906. 



■ 
p 

1 

1 


Cause of Accident. 


Passengers. 


1 
Employees. 1 Others. Total. 


KUled 


: 

Injured. Killed Injured, i Killed 


1 
Injured. {Killed Injured. 


1. 

2. 
3. 

4. 
6. 

I «- 
1 7. 

9. 
10. 
11. 


Fell from can or engine 

Jumping on or off trains or en^pnes 

while in motion 

At work on or near the track making 

up train8 

Putting arms or heads out of windows 

Coupling cars 

Collision or by trains thrown from 

track 

Struck by engines or cars on highway 

cniraings 






1 

i 




1 ! 






• 1 




••••■♦••. 


1 

4 

2" 

1 




4 






• • « 







. • • • • • • 

2 


■ • • . 


I 









1 






1 








Walking, standing, lying, uitting, or 

beinç on track I . 

Exploeiona 

Striking bridges 

Ot her cau.<«e8 




( 










... 


• • • . ■ . • ■ 


... 


• • • • ■ • « 


' 


16 
24 








ie 


Total 
















• • • . 












24 














• 





152 DEPARTMENT OF RAILWAYS AND CANALS H 

6-7 EDWARD VIL, A. 1907 



CANALS. 

Office of the Superintending Engineer^ 

Montreal, July 31, 1906. 

Sir, — I have the honour to submit herewith my amiual reix)rt on the works under 
my chaige, for the fiscal year ended June 30, 1906. 

This division comprises the Lachine, the Soulanges and the Beauhamois canals, 
on the St. Lawrence route: the Ste. Anne, {he Carillon and Qrenville canals, on the 
Ottawa river, and the St' Ours and the Chambly canals, on the Richelieu river. 

Of these, the Lachine canal is by far the most important on account of its imme- 
diate connection wiUi the harbouc of MontreaL 

I am pleased to say that no serious accident occurred durin^^ the last fiscal year 
and that navigation was conducted without in terruption, eycept on the Lachine canal, 
when traffic had to be suspended on May 30, and again on June 20 last. 

The first interruption was due to the throwing down of the u^fper gates of th^ 
south lock No. 2, by the steamer ^ Wahcondah.' Through some yet unexplaned cause 
the vessel came into the lock at such a rate of speed that she could not be checked in 
time to avoid colliding with the gates. These were thrown down and very great 
damage and probably heavy loss of life would have ensued, had not a stopgate, which 
was lying down immediately above the mitre sill, raised automatically and successfully 
stopped the rush of water from Basin No. 2. 

As explained in my report of June 1, last, that unexpected working of the stop 
gate prevented damage, which would certainly have amounted to himdreds of thousands 
of dollars, not to mention probable loss of life, Basin No. 2 being full of vessels of all 
classes at the time; among them seven or eight market steamboats with a large number 
of people on board. 

Another accident took çlace on June 20 last, when the steamer ' Orion * struck 
the barge ' Alice ' which was being towed out of the big lock, at Cote St. PauL 

The barge, which was loaded with coal, went down on top of the breast wall and 
was so badly broken that the whole of the cargo had to be removed before she could be 
floated again. 

This necessitated the unwatering of the long reach of the canal. Work was car- 
ried on night and day, as soon as the water was low enough, and navigation was re- 
sumed at 3 a.m. on Sunday, the 22nd June. 



LACHINE CANAL. 

Length 8i miles; 6 locks, 270 x 46 feet; 14 feet of water on sills; total rise 46 feet^ 
Old locks, 200 X 46 feet ; still available with feet of water on sills. 

repairs and RENEWAI.S. 

The main items of work performed here during the year under the above head was 
as follows: — 

Locks and Lock Oates. 

The bottoms of most of the locks were thoroughly cleaned and the walls pointed, 
while the canal was unwatered last spring. 

Two pairs of pates were built and three pairs of old gates overhatlled during tho 
winter ; the former were placed in position at locks Nos. 4 and 6. 



/ 
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Bridges. 

Except the new Atwater Avenue Bridge, all the swing bridges on this canal were 
replanked during the season and seven stationary bridges over the weirs and at lock 
approaches were also refloored and {minted. 

Masonry (md Concrete Worh. 

The strengthening of exposed masonry work in the approaches of locks, bridges 
and basins was proceeded with last year. Strong blocks of concrete with steel plate 
facing were built at the following points :-r- 

At the western end of the wall dividing flour shed basins Nos. 1 and 2; at the 
northeast end of the wall forming the northern side of Wellington basin; at the north- 
easteia entrance to north lock No. 3, and at the end of tfie pier between the two Sc. 
Gabriel locks. 

At each place strong cast-iron mooring posts were inserted in the concrete. 

Mooring Posts, 

A hundred heavy cast-iron mooring posts were put in at various places, especially 
in the vicinity of the locks and bridges. It is the intention gpradually to replace all 
the present wooden posts along the reaches by cast-iron ones, in order to reduce the 
cost of maintenance and make the navigation of the canal safer for heavy vessels. 

Booms. 

New booms were built during the year and placed as follows: — 
One boom 260 feet long above St. Qabriel bridge. 

One boom 250 feet long along the north side of the lower entrance to lock NdL 4 
One boom 250 feet long along the north side of the canal above lock No. 4. 
Two booms 250 feet long each under the Canadian Pacific Railway bridge at 
Rockfleld. 

Several old booms were also repaired. 

Buildings, 

Considerable work was done to strengthen the floor of St Qabriel shed No. 1, 
occupied by the Great Lakes Steamship Company. 

The doors of the shed were also repaired, and a platform 600 feet long, 4 feet high 
and 16 feet wide was built alongside of the shed for the reception and delivery of 
freight on the outside 6f the shed. 

Teams are no longer brought into the shed» and the cost of maintenance will 
thereby be considerably reduced in future. 

A 20 feet extension was built at the south end of the blacksmith shop, which had 
become too small for present requirements. 

Extensive repairs were made on the building leased to the Canada Horse Nail 
Company near the canal dry dock. They consisted of the renewal of a number of in- 
terior columns supporting the upper floor and roof. These columns rest on solid con- 
crete piers. The over-hauling of the foundations of the outside walls, concrete being 
used, and the repairing of the brick walls on the south side of the building. 

PLANT AND MAGHINERT. 

I Pending the completion of a new gate lifter for this canal, the old gate lifter was 
overhauled and will be kept as a spare. 

Three new machine tools were purchased during the year, and set up in the shops 
on Mill street, viz., one milling machine, one bolt cutter and one drillinp: machine. 
These make our equipment up-to-date, and will permit of all the iron work required 
in connection with the canal structures being done in our own shops. 
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INOOMG. 

Rebuilding Wall on South Side of Basin No. 2, 

This work consisted of the facing of the old masonry wall on the south side of the 
hasin with a heavy concrete wall from the top of the underpinning to the level of the 
hank, a height of 13 feet, and of some repairs to the mill flume through the old wall; 
also of the providing of timber booms for the protection of the new wall. The work 
was satisfactorily completed last summer by the contractors, Messrs. Quinlan & 
Bobertson. 

Rebuilding Wharf and Sidewalks at Lower Entrance to Lock No. 1. 

The old cribwork on both sides of the entrance was removed to a line about a 
foot below the lowest water in the harbour and rebuilt with concrete faced with heavy 
cut stone. A cut-off was left in the wall on each side to receive the ends of a coffer- 
dam, should it become necessary to unwater the lock at some future time. 

The contractors for this piece of work were Messrs. Quinlan & Robertson. 

Rebuilding Lachvne Wharf. 

The old wharf consisted of detached cribs filled with stone. These were taken 
down to a line one fqot below low water and rebuilt with concrete all round. ^ The 
space between the walls of the pier 'thus 'formed was filled with stone. The bays be- 
tween the piers were spanned with steel box beam girders, and a flooring provided over 
this structure and consisting of expanded metal covered with a thick layer of con- 
crete. The whole of the roadway was afterwards macadamized. 

The coping on both sides was protected by a steel plate nozing, strongly fastened 
to the concrete, and the ice breaker at the western end also covered with a steel pro- 
tecting plate. 

Timber waling pieces were also placed on both sides of the new wharf. 

The work presents a neat and solid appearance. It was performed under contract 
by Messrs. Quinlan & Robertson. 

Rebuilding Walls, St. Gabriel Basin No. 1. 

This work was done by Messrs. Quinlan & Roht»rtsoii while the canal was un- 
watered in April last. It consisted in removing the old timber walls for a height of 4 
feet and rebuilding them in concrete. 

The total length of wall built is 1,650 feet, of which a length of 400 feet is pro- 
tected by a steel plate on the nozing of the coping. 

Paving Approaches to Bridges, 

Under this appropriation the approaches to Black's bridge, Brewster's bridge and 
Seigneurs street bridge were paved with granite blocks, laid on an 8-inch concrete 
foundation. In all about 3,000 square yards of paving were laid. 

The work was done under contract by Messrs. Quinlan & Robertson. 

Repairing Leak between Basin No. 1 and Lock No. i. 

As reported in July, 1906, a serious leak had developed under the spur wall and the 
chamber wall of Lock No. 1, owing to a streak of sand and gravel running through the 
hard pan on which these walls had been built. 

The work done here to repair the damage and make the lock secure, consisted 
chiefly in deepening the foundation of the spur wall, building a deep concrete cut off 
across the lock entrance and rebuilding the bottom of the lock to a greater depth. 

The* work was successfully done by the original contractors, Messrs. Quinlan & 
Robertson. 
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CAPITAL. 

Rehuilding Slope Walls, 

This work is being done under contract by Messrs. Qiiinlan & Robertson. 

The past year's operations consisted in the rebuilding of the vertical wall on the 

north side of the canal, from the Canadian Pacific Kailway bridge to the old lock at 

Lachine. The old masonry wall was taken down to the rock foundation and concrete 

, substituted, cast-iron niggerheads being inserted in place of the old wooden mooring 

posts. 

There still remains about four miles of these slope walls to be rebuilt and in order 
to reduce the time of building, plans were devisod during the year, whereby the work 
could be carried on without unwatering the cfinal. Operations will be resumed on 
these lines during the present season of navigation. 

Dredging Basins, £c. 

The appropriation for the above work was chiefly expended in dredging Basin No. 
1 which was opened to navigation during the month of June last. 

The work was performed under the efficient supervision of Mr. Wm. O'Brien, 
suxierintendent of dredging. 

The total amount of material dredged out and placed to spoil was about 12,000 
cubic yards. 

All the works above described under the heads of capital and income were super- 
vised by Mr. Henry R. Lordly, engineer in charge, and the repair work by Mr. D. 
O'Brien, overseer of the canal. Both are deserving capable officers, attentive to their 
duties, and I have much pleaseure in acknowledging here the valuable services they 
have rendered during the year. * 

Bridge at Atwater Avenue, 

The superstructure of this bridge, the substructure of which had been built the 
year previous, was supplied and erected by the Dominion Bridge Company, during the 
months of April, May and June last. 

This bridge is 205 feet long and 35 feet wide, the clear width of roadway being 26 
feet, and of the side walks on either side, 3 feet. It was opened to traffic in June. 

The Montreal Street Railway have secured permission to lay a track over it, the 
consideration for the privilege being the supply by the company of the necessary power 
to operate bridge. 

ELECTRIC INSTALLATION. 

Machinery for the operation of Loch Oates. 

During the summer of 1905, the gates of old lock No. 4 (Côte St. Paul), were 
equipped with the appliances devised in this office for the operation of lock gates by 
electricity. 

in order to make a practical test as to the efficiency of this machinery, several ex- 
periments were made in the presence of Mr. A. A. Dion, electrical engineer, who had 
been appointed by the department to make a report thereon and later in your own pre- 



The tests having been found satisfactory, instructions were given to have a full 
set prepared, for the purpose of inviting tenders for the equipment of the ten locks on 
the canal. 

The contract has since been awarded to Messrs. Lymbnrner & Mathews of Montreal. 

At tho date of writinpr the whole of the machinery is completed and the putting 
up of it on the gates will proceed without delay, it being expected that the locks will 
be electrically operated in tho early part of September next. 
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The Atwater Avenue bridge contract and the deviaing of the machinery for the 
operation of the gates by electricity^ were under the supervision of Mr. L. S. Pariseau, 
the details of the latter having been worked out by him. 



SOULANGES CANAL. 

Length, 14 miles; 6 locks, 270 x 45 feet; 15 feet of water on sills; total risey 84* 
feet. 

REPAIRS AND RENEWALS. 

The structures of this canal received the usual amount of attention during the 
year. Considerable work was done in connection with the fences, along the canal 
property. 

The flooring of three of the swing bridges was completely renewed. 

The bottom and slopes of Clement's GhiUy were lined with stone for a consider- 
able length and a number of farm bridges repaired. 

A quantity of stone was quarried out of the bed of Biver Delisle and used in 
renewing the stone lining on the canal slopes. 

Two old scows were thoroughly overhauled. 

mooMX. 

Tugs and Bcows. 

The hulls of a flat scow and a smal tug were built during the year. The tug is 
65 feet long, 12 feet beam, and will draw about 4 feet when completed. It will be 
fltted during the summer with two gasoline engines 20 or 25 horse-power each, and is 
intended for the canal repairs. 

The scow is 80 feet long, 24 feet wide and 6 feet deep. 

Ditches. 

The collecting ditch along the north side of the canal opposite the power house 
was widened and deepened with a view to preventing further damage being done to 
farmers' lands. In order to make this ditch as effective as required, the breast walls 
nt both ends of the Rivière à la Graisse culvert will have to be lowered about 15 
inches. 

This will be done at low water this summer. 

The ditch along the north side of the canal from lock No. 3 to Clement's Gully, 
which discharged its waters both east and west, was deepened and given a single slope 
towards the gully. The drainage of the farmers near Lock No. 3 has thereby been 
very materially improved and no further damage by flooding or soakage is expected to 
take place in that section. 

The drain between Lock No. 4 and Clement's Gully, which had proved too small to 
carry off the spring waters, was made two feet deeper and two feet widei. 

A new ditch about half a mile in length was cut along the south side of the canal 
between Cedars' bridge and Lock No. 4. Its iHirpose is to carry ofl water leaking 
through the bank, and which formerly found its way on to the farmers' lands. 

The slopes of all these ditches were carefully lined with stone for a certain height 
and sodded above. 

Electric Line, 

The overhead wires connecting the main line with the bridge cabins have been 
replaced by submarine cables during the year. It was found that unless these wires 
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were laid with a considerable sag, the straining effect in the cabin was too great. Oa 
the other hand the sagging wire might at any time come in contact with some part 
of the bridge and create a short circuit, the result of which mi^^t have been serious. 
This was remediecL as stated aboya 

Land Damages. 

*rhe claim of Mr. Clement for damage to his land by water during the construc- 
tion of the canal has been settled, the claimant giving a satisfactory discharge. 

In the case of Mrs. Tremblay, negotiations could not be concluded before the end 
of the fiscal year. 

Survey at Upper Entrance. 

During the fall of 1906, soundings were taken in Lake St. Francis, in view of the 
proposed breakwater, for the protection of the upper entrance to the canal. 
This matter will receiye further attention this year. 

OAPrrAL. 

Workshops. 

Tenders for machine tools had been invited for this canal towards the end of the 
fiscal year 190é-05. 

These machines were received and installed during the year. The shop equip- 
ment is now as follows : — 

Carpenter shop. — 16 horse-power electric motor, circular saw, band saw, jig saw, 
surfacer, planer, double head shap^, wood lathe. 

Machine and blacksmith shop. — Screw i>ower lathe, universal milling machine, 
screw cutting and nut tapping machine, upright drill, planer, the whole driven by two 
5 horse-power motors. All the machines can be operated at a time, or singly as 
required. 

All the works above described under the heads of Income and Capital were super- 
vised jointly by M. L. S. Pariseau, engineer in charge, and the overseer, Mr. L. A. 
Sauvé, the latter also having charge of the repairs. 

BEAUHARNOIS CANAL. 

Length, Hi miles; 9 locks, 200 x 46 feet; 9 feet of water on sills; total rise, 82i 
feet 

This cÂnal is only being used for a few market boats and stray barges. The staff 
lias been reduced to one man at each lock and isolated bridges and the three men in 
charge of ferries. 

REPAIRS AND RENEWALS. 

The structures on this canal received the ordinary attention during the year. 

A number of farm bridges over the towpath were rebuilt, stone being substituted 
to timber, so as to minimize future maintenance. 

One of the abutments of the bridge at St. Timothee was rebuilt with concrete. 
The bridge over the Lost Channel between St. Timothee and Grande Ile received a coat 
of paint. 

The stone crushed last year was used in macadamizing the lower portion of the 
Hungry Bay dyke. 

A new ditch 2i miles long was made along that dyke, and 6i miles of old ditch 
were thoroughly cleaned. 

Three repair scows were overhauled, and extensive repairs made at the saw-mill 
and carpenter shop. 
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At the -time of the construction of the canal a number of spare gates had been 
provided and sunk in one of the basins but had never been used. They were raised 
and found to be of a pattern that could not fit the «locks in their present condition. 
They have been taken apart, and the material in them is being used for repairs. 

The telephone line was overhauled last spriiig and the service much improved. 

The breastwalls of the waste weir at locks Nos. 7-12 and 13, were taken down and 
rebuilt during the months of March, April and May last. All the waste weirs on this 
canal are now in good condition. 

mooME. 

Ste. Barbe Dyke. 

This dyke was completed during last winter, and the farmers can now proceed with 
their drainage works without this risk of the Lake St. Francis waters running into 
them. 

The income work on this canal was supervised by Mr. L. S. Pariseau, and the 
repair works by the overseer, Mr. J. M. Deschenes. 

8TE. ANNE LOCK. 

Length J mile; 1 lock, 200 x 45 feet; 9 feet of water on sills; total rise, 3 feet. 
Old lock still available, 200 x 45 feet, 6 feet of water on sills; total rise, 3 feet. 

Repairs and Renewals, 

Irrespective of the keeping of the lock and other structures in good répair, there 
were performed here a few special items of work, ^ follows: — 

Kenewing waling pieces and fender posts on the piers of the south channeL 

Kenewing the covering of the ouside wing pier above the locks, on a length of 
400 feet. 

Rebuilding a piece of masonry wall forming the east abutment of a small bridge 
on the north side of the upper entrance. 

Building a repair scow 35 feet lolig, 12 feet wide and 3 feet deep. 

The Canadian Pacific Railway Company commenced the widening of their bridge 
crossing the lock here in June last. This widening necessitated the moving of the 
overseer's house and out-buildings, as well as a shed, some 30 feet northwest of their 
positions. This work has been satisfactorily done at the expense of the railway com- 
pany. 

CARILLON AND GRENVILLE CANALS. 

Carillon Canal. — ^Length î-miles; 2 locks, 200x45 feet; 9 feet of water on sills; 

total rise 16 feot. 

Grenville Canal. — Length 5} miles; 5 locks, 200x45 feet; 9 feet of water on 
sills; total rise 43} feet. 

Both of these canals are under one overseer. They are separated by a stretch of 
navigable river about 5 miles long, and between them is to be found the Old Chute à 
Blondeau lock, which was abandoned at the completion of the dam, at the head of the 
iK-w Carillon canal in 1883, the rise at the old lock having been practically obliterated. 

REPAIRS AND RENEWALS. 

The various structures on these canals received the usual amount of attention 
and were kept in thorough repair during the year. 

The only items of work worth mentioning here are: — 

1. The placing of protection beams on some of the lock gates, which could not be 
equipped the year before. All the locks on both canals are now fully equipped with 
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these appliances which will certainly minimize if not entirely prevent the effect of 
collisions between vessels and gates. 

2. The renewing of the furnace in the statistical officer's office, at CariUon. 

3. The rebuilding of one of the lighthouses, at the head of the Carillon canal. 

4. The completion of a carpenter shop at Carillon. 

The CariDon and Grenville canals are now electrically lighted, two contracts for 
this service having been awarded last fall, the one for the Grenville canal, to Messrs. 
Boss & Sons, of Hawkesbury, the other for the Carillon canal to Messrs. Ayers & 
Hamelin, of Lachine. 

The contractors provide the lines, lamps, &c., and maintain the whole, the depart- 
ment paying them a fixed sum, per arc and incandescent lamps, for the year or for the 
season of navigation, as the case may be. 

The number of arc lights thus supplie4 is 90 on the Grenville canal, and 18 on 
the Carillon canal. 

The service was inaugurated on the latter in the month of October, 1906, and on 
the Grenville canal at the opening of navigation in May last. It has given good satis- 
faction since. 

INCOME. 

Ouide Pier, Lower Entrance to OrenvUle GanaL 

The Guide Pier forming the south side of the lower entrance to the Grenville 
canal at Greece's Point, which was considerably decayed, was torn down to the level 
of low water and rebuilt. 

The timber used was treated with a compound known as ' Carbolineum ' for which 
it is claimed that it doubles the life of timber exx>osed to the weather. 

GRENVILLE WHARF. 

This work is now completed, except for the putting in position of a few waling 
pieces and the dredging pf a point of land at the entrance to the steamboat basin. 

As soon as the division dredge is through with some pressing work on the Lachine 
canal, she will be sent up to remove the point in question. 

The wharf is substantially built of concrete on timber foundations. 

The Besident Engineer on these canals, Mr. F. J. Lynch, died on January 5th 
last, after a long term of faithful service in the Department of Railways and Canals. 

Upon his demise, Mr. J. T. Lemire, Assistant Engineer, in my office, was tem- 
iwrarily put in charge of the work, and has since practically pushed it to completion. 



ST. OURS LOCK. 

, Length of canal, J mile ; one lock, 200 x 46 feet ; 7 feet of water on sills ; total rise 
5 feet. 

REPAIRS AND RENEWALS. 

The various structures on this canal were kept in thorough repair during the year, 
the main items of work done being as follows : — 

Two new booms were built and placed between the upper piers above the lock. 

A thick layer of broken stone was placed along the west side of the lock and well 
compacted. i 

The thick layer of broken stone was placed along the west side of the lock and well 
comimcted. 

The wrecking scow used here for the last two years in rebuilding the landing 
wharves, &c., was overhauled during the winter and is now ready for the summer oper- 
ations. 

The overseer's house was provided, during last spring, with a heating apparatus. 
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IMCOMK. 

New Piers. 

four new piers were built here iBst year with a view to give additional mooring 
space above the lock. 

Three of these are on the west side and the fourth one on the east side of tha 
entrance. The former are built solid with concrete» resting on pile foundations 

The latter is also laid on piles and built of concrete, but with a hoUow chamber 
in the centre, the walls being 4} feet thick, and the hollow filled with boulders. 

New Boom». 

About 276 lineal feet of booms were built and used to span the spaces between the 
concrete piers erected last year and the year before. - They consist ot three rows of 
square timber 12-inch x 12-inch, strongly fastened together by heavy screw bolts. 

The income work on the St. Ours lock was supervised jointly by Mr. L. S. 
Pariseau and the overseer, Mr. Olivi» Laverdure. 

CHAMBLY CANAL. 

Length, 12 miles; 9 locks 118 x 22} feet; 6i feet of water on the sills; total rise, 
74 feet. 

STArr. 

On August 1 last, MrJP. B. Benoit, superintendent of this canal was transferred 
to the position of inspector of stores, on the canals of the province of Québec, and Mr. 
P. A. Jodoin, appointed in his stead. 

REPAIRS AXD RENEWALS. 

* The chief items of work -çeriormeà under the above head during the fiscal year 
just expired, are as follows : — 

1. Building three pairs of gates and repairing some old ones. Li a year or two 
f very one of the nine locks on this canal will be provided with new spare gates. 

2. Building a concrete sill at Lock No. 3. All the sills are now renewed in con- 
crete. 

3. Five old wooden culverts across the towpath were taken down and rebuilt, 24- 
inch vitrified clay pipe being substituted to timber. 

4. A considerable amount of work was done on the ditches along the canal bound- 
ary line, one large ditch from the outlet of Denaulfs Culvert to the Richelieu river 
receiving particular attention. It is of considerable depth for a disiance of a couple 
of hundred feet and with a view to reducing the cost of maintenance, an old iron pipe 
3 feet in diameter, formerly used in connection with the Canal Power House, was laid 
at the bottom of the ditch, covered up with 2 feet of earth and this, as well as the slopes 
of the upper part of the ditch lined with stone. 

In ordinary weather the pipe is large enough to take all the water issuing from the 
culvert and in time of flood the surplus water will find its way to the river by way of 
the ditch above. 

5. The canal power house, which had been disturbed from its foundation by float- 
ing ice in the spring of 1906, was taken up from its former position on the shore of 
the river to new concrete foundations built at a higher level on the bank. The ma- 
chinery is now installed in the building. 

6. Two watch houses were built, one at Ste. Thérèse island bridge and another at 
lock No. 9. 

7. Two new scows, each 63 feet long and 16 feet wide, were provided during the 
winter season. Both are equipped with a derrick, and are available for the present 
summer operations. 
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INOOMK. 

Swing Bridge at Riley's Crossing. 

The old wooden bridge at this point was replaced during the year by a steel struc- 
ture Ô6 feet long and 16 feet wide. The pivot pier apd abutments are of concrete. The 
superstructure was supplied and erected under contract by the Phoenix Bridge and 
Iron Works, and the concrete work performed by the canal staff. % 

Macadamizing Towpath. 

This work has been under way for two years. Last year's operations extended 
over a distance of a couple of miles. There still remains to be macadamized about 
one-half of the whole length of the towpath between Ghambly and St. Johns. It is 
expected that the work will be completed during the summer of 1907. 

Strengthening Bank at 8te. Thérèse. 

From Fryer's waste weir northward for a distance of about one-third of a mile 
the canal is separated from the Kichelieu river by a narrow made up bank, the bed 
of the river being 8 to 10 feet lower than the bottom of the canaL This bank has 
always been considered more or less dangerous. A portion of it having given way in 
1905, permanent repairs were commenced without delay. A large quantity of stone 
was first dumped into the bed of the river as a foundation for the new wall and a pro- 
tection against the swift current. The wall is built of large blocks of stone carefully 
put together. A length of 600 feet was commenced last year and brought up to the 
level of medium water, thus making the bank safe. 

Operations will be resumed during the present summer. 

Boad West Side of Canal. 

This work was continued during the months of May and June last, 4,000 feet of 
macadam being laid in the two months. There remains still to be done a section 600 
feet in length, which will be completed during the present summer. 

The income work on this canal is under the joint supervision of Mr. L. S. Pari- 
seau and the superintendent, Mr. T. A. Jodoin. 

I have the honour to be, sir, 
Your obedient servant, 

(Sgd.) ERNEST MARCEAU, 
Superintending Engineer, Quebec Canals. 



QUEBEC CANALS. 
Statement of the closing and opening of navigation. 



Names of CftnalB. 



Lftehine OmuJ 

8oolangea Caiud 

BeanhAmttM Cuial 

Chambly CuuJ. 

St. Oiin Lock 

St. Anne Look 

CariBon and Grenville Canals 



Closing. 



2nd December, 

2nd ti 

90th November, 

90th 

29th 

90th 

90th 



It 
It 
11 



If 



1905 
1905 
1905 
1906 
1906 
,1906 
1906 



Opening. 



29th 

29nl 

Ist 

Ist 

18th 

19th 

90th 



April 1906 
1906 

May, 1906 
1906 

April, 1906 
1906 
1906 



II 



20-ii— 11 
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LACHIKE CANAL. 



Statement showing the depth of the river water on the mitre sills of new lock No. 1, 
at lower entrance, and new lock Ko. 5, at upper entrance, during the fiscal year 
ended June 30, 1906. 



Months. 



1905. 



July. 

Auffust . . . 
September. 
October . . . 
November. 
December. 



1906. 



January. . 
February. 
Iirlarch . . . 

April 

May 

June 



New Lock No. 1, 
Lower Sill. 



1 

• 








Highest. 


Lowest 


< 
1 

Ft 


In. 


Ft 


In 


17 


7 


16 


6 


16 


11 


15 


9 


16 


4 


16 


7 


15 


10 


15 


2 


15 


10 


15 





23 


11 


15 


3 


33 





19 


9 


31 


8 


28 


2 


27 


10 


26 





34 


2 


18 


2 


19 


10 


18 


3 


20 


1 


18 


3 



New Lock No. 5, 
Uppkb Sill. 



Highest 



Ft In. 



17 
16 
16 

16. 

15 

15 



17 
16 
16 
17 
17 
18 



2 

8 

3 

1 

11 

la 



8 
9 
8 
3 
3 
3 



Lowest 



Ft In. 



16 
15 
15 
15 
15 
14 



15 
15 
15 
16 
16 
17 



3 
8 
8 
6 

4 
11 



10 
6 

2 
2 
2 



BOULANGES CAKAL. 



Statement showing the depth of the river water on the mitre sills of lock No. 1, at 
lower entrance, and lock No. 5, at upper entrance, during the fiscal year ended 
June 30, 1906. 



Months. 



1906. 

July 

Augiist.. 

September. 

October 

November 

December 

1906. 

January 

February 

March 

April 

May 

June 





Lock No. 1, 


Lower Stu^ 


Lock No. 5, Uppeb Siu.. 




Highest 


Lowest 


Highest 


Lowest 


* 

• ■■• •••• •• 


Ft In. 

18 6 

18 4 
17 7 
17 4 
17 5 

17 7 

19 7 
19 3 
19 9 

18 9 

19 5 
19 6 


Ft In. 

Î2 2 
17 6 

17 5 

17 8 

17 3 

17 2 

17 6 

18 4 
18 2 
18 2 
18 C 
18 6 


Ft In. 

17 8 
17 4 
17 4 
17 3 
17 2 
17 1 

17 8 
17 3 
If 2 
17 4 
17 
17 


Ft In. 

17 1 
17 1 
17 1 
16 9 


■ • • ■••••••■ 

■ ••••• «■ ■ 


16 6 
16 6 

16 9 
16 9 
16 9 
16 9 
16 6 




16 8 
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BBAUHABNOIS OAKAU 



Statrmknt ahowiii^ {he depth of the mer water on the mitre sQls of Lock No. 6, at 
lower entrance, and Lock No. 14, at upper entrance, during the fiscal year ending 
June 80, 1906. 



Months. 



July 

August.. . . 
September. 
October. . . 
November. 
December. 



January. . 
February. 
Iklarch... 

April 

May .... 
June 



1906. 



1906. 



Lock No. 6, Lower Sill. 



Highest. 



Ft. In 



11 
11 
10 
10 
10 
9 



12 
16 
14 
11 
11 
12 



6 

4 
4 
4 
10 



10 
10 
6 

6 




Lowest. 



Ft. In 



10 
10 
10 
10 
9 
9 



9 
11 
11 
10 
11 
11 



6 
4 
2 
2 
10 
7 



10 
6 

10 
8 

6 



Lock No. 14, Uppkr Siil. 



Highest. 



Ft. In. 



12 
11 
11 
11 
11 
11 



12 
11 
11 
11 
11 
11 



3 

11 

9 

7 
7 
9 



1 
9 
8 
8 

7 
7 



Lowest 



Ft. la 



11 
11 
11 
11 
10 
10 



11 
11 
11 
11 
11 
11 



7 
4 
3 
2 
10 
.10 



7 
2 
1 
2 
2 
4 



an. ANKl LOCK. 



Statbicknt showing tbe depth of the river water on the mitre sills of Ste. Anne Lock» 

during the fiscal year ending June 80, 1906. 



« • 



Months. 



1905. 

July 

August. 

September. 

October. 

November 

December. 

1906. 

JMiuary 

February 

Miunch 

April 

Maj 

June 



Lock No. 1, Lower Sill. 



Highest. 



Ft. In. 



12 
11 
11 
11 
10 
10 



12 
12 
11 
12 
13 
13 



2 

6 

5 
9 
11 



9 
1 

11 
1 
1 
5 



Lowest. 



Ft. In. 



11 
10 
10 
10 
10 
10 



10 
10 
10 
11 
12 
12 



4 
10 
8 
6 
3 
6 



11 
10 
6 
3 
1 
2 



Lock No. 1, Upper Sill. 



Highest. 



Ft. In. 



12 
11 
11 
11 
11 
11 



12 
12 
12 
13 
16 
15 



6 

10 

5 

4 
5 



7 
3 
5 
10 
5 
7 



Lowest. 



Ft In 



U 
10 
10 
10 
10 
10 



10 
11 
10 
12 
18 
13 



8 
8 
6 
3 
9 
6 



8 
1 
6 

10 
10 



20— ii— 11 
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CABILLON CANAL. 



Statement showing the depth of the river water on the mitre silk of Lock No. % at 
lower entrance and Lock No. 2, at upper entrance, during the fiscal year «ddin^r 
June 80, 1906. 



BCOMTHB. 


Look Na 1, Lower Sill. 


Look No. 8; ITppsb Sill. 


Hi^cist. 


LoweiA. 




Lowest 


1905. 

July 

Aunut T ., - , 


Ft. In. 

18 10 
13 1 
IS 

13 7 

12 7 
18 8 

14 6 

13 10 

14 8 

15 4 
17 3 
17 3 


Ft. In. 

18 11 
11 10 
11 8 
11 5 
18 

11 10 

* 

11 10 
18 9 
11 8 
13 6 
15 5 
15 4 


Ft. In. 

13 9 
18 5 
U 6 
18 5 
18 3 

13 5 

15 

14 11 

14 

15 6 
17 6 
17 7 


Ft. In. 

18 6 
11 I 


J^UQUVW 

SeDtfnnbflr. ... ...................... 


11 


October 

Novwnber 


10 10 

11 5 


Deosmber. 


11 


1906. 

January 

February 


18 6 
18 8 


Maiph 

A Dril 


10 7 

11 9 


Hay 


15 4 


' Jun4 -,-....,..-, 


15 5 







GRENVILLE CANAL. 



Statement showing the depth of the river water on the mitre sills of Locks Nos. 3 
and 7, Grenville Canal, for the fiscal year ending June 30, 1906. 



MOKTHS. 



1905. 

July 

August.-. 

September 

October 

NoTember 

December 

1906. 

February 

March 

April 

May 

June 



Lock No. 3, Lower Sill. 



Highest. 



Ft. In. 



16 
15 
13 
14 
14 
15 



18 

18 
16 
18 
81 
21 



6 
5 
10 
10 
8 
6 



8 

6 
8 
11 
7 
5 



Lowest. 



Ft. In. 



15 
13 
13 
13 
13 
13 



13 
15 
13 
15 
18 
19 



8 
6 
3 
8 

11 
7 



7 
4 
6 
t 
9 




Look No. 7, Uppcb Sill. 



Highest 



Ft. In. 



14 
12 
11 
18 
18 
18 



IS 
13 
13 
16 
18 
18 



Lowest. 



Ft In. 






18 




11 


10 




4 


10 




3 


10 




8 


11 







10 




11 


10 


8 


3 


11 




5 


10 




4 


18 




8 


16 




6 


16 
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ST. OURS LOOK. 



Statem£NT showing the depth of the. river water on the mitre sills of St. Ours Lock, 

during the fiscal year ending June -30, 1906. 





MOITTHS. 


Look No. 1, 


LowKB 8irj^ 


Lock No. 1, 


IJpFER Sill. 




Higheet 


Lowest. 


Highest 


Lowest 


July 


1905. 


Ft In. 

10 11 

10 3 
9 6 
9 4 
8 9 

11 8 

15 6 

12 11 

13 3 
13 5 
13 9 
13 4 


Ft In. 

9 2 
8 6 
8 4 
8 3 

7 3 

8 3 

10 3 
10 8 
10 3 
12 b 
12 2 
10 10 


Ft In. 

10 9 
10 6 
10 3 
10 
9 8 
9 2 

1^ 6 

10 5 

11 1 

11 10 

12 
11 10 


Ft In. 
9 8 


■^ *"*^ 

Auirafft ... 


9 6 


September. . . 
October 


• ••••■«••■•••••«•■••■•••« • 


9 5 
9 2 


November 


8 10 


December.. . 
Jmuarv 


1906. 


8 8 
8 11 


February 


9 4 


March - , ^ - ,,, , 


9 8 


April 


10 4 


INUy 


10 11 


Jnn<^. . , , 


10 3 







OHAMBLY OANAL. 



Statement showing the depth of the river water on the mitre siUs of Lock No. 9, at 
lower entrance and Lock No. 1, at upper entrance, during the fiscal year ending 
June 30, 1906. 





... ..-. . A- _ . 

MOITTBS. 

« 


Lock No. 9, 


LowKB Sill. 


Lock No. 9, 


Uppkr Sill. 




Highest 


Lowest. 


Highest 


Lowest 


July 

Aiurnsit 


1906. 


Ft fn. 

12 10 

12 6 

13 1 
11 9 
10 10 
10 11 

16 11 
IS 8 

14 6 
14 4 
14 S 
14 5 


Ft In." 

11 4 
11 
10 10 
10 3 
9 6 
9 9 

10 7 

11 10 
11 8 
IS 
18 3 
18 3 


Ft In. 

10 
9 10 
9 6 
9 3 
9 8 

8 10 

9 11 
9 9 
9 8 

11 
11 
10 S 


Ft In. 

8 11 
8 7 


SepCeoibef'. . • . 
October. 




8 9 




'8 6 


NoTenber 


7 10 


Deoenber. ...... 


8 S 


Jannarr* 


1905. 


8 4 


February 

Maroh 


9 
9 


April 


9 7 


Mi^....,....... ......!.:.. 


9 S 


June .......... ............ t r - - t r . — . . r - - 


9 4 


• 
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Statement of Fines and Damages collected during the fiscal year ending June 80, 

1906. 



Dates. 


• 
Name of VesaeL 


Name of Owner. 


Fines. 

■ 


Damages. 


Remarks. 


1906. 
Amr. 11. 


Yacht Jforyumf.... 
Steamer Indianapolis 

II Oamet 

M Wahecndah. 
Il Ofionm 


J. H. Rutherford.. . . 


$ cts. 


$ cts. 
15 08 
30 00 

11 92 
(1) 


Collides with Seigneur street 

bridsre. 
Damages to N. Gate Lock 

No.l, 

Collides with Seigneur street 
bridge. 

Damages to Upper Gates of 
Lock No. 4. 


Not. 3. 


J. H. Lent 




1906. 
Mfty 28. 
.1 30. 


M. ftComwaUNav. 

Oo 

New Ontario SS. Ck). 




June 20. 


G. S. xh<nn. ........ 




(2) 




Total 




y"/* •••••«•• 






66 95 











1-2— Amounts to be coUected from steamers Wiiheondtih and Orion not given, as the repairs to struc- 
tures are not all completed, 1st August, 1906. 

SOULANOSB CANAL. 

Statement of Fines and Damages collected during the fiscal year ending June 30, 

1906. 



Dates. 



1905. 

July 1& 
Sept. 6. 

Nov. 15. 

Oct. 1. 

II 8. 

Nov. 22. 

28. 



1904. 



Sept 
June 



6. 



Name of Vessel. 



Steamer Neepawa.. . . 
Steamer A. ff. Mar- 

ahaU 

Steamer R, WdUaee.. 

Barge HtimiUon 

II Imperial 

Steamer Seguin 

II Aberdeen,* . . 



M 

II 



Waheondah, 



Name of Owner. 



Great Lakes & St. L. 

Trans. Co 

Great Lakes ft St. L. 

Trans. Co 

Mont. Transp. Co. . . 

Imperial Oil Co 

Dept Mar. ft Fis.... 



Fines. 



9 cte. 



II 



It 



New Ontario SS. Co. 

II II 



20 00 



20 00 



Damages. 



$ cts. 


20 00 


20 00 


20 00' 
36 00 
25 00 

21 00 
25 00 



200 00 



366 60 



Remarks. 



Coping Lock No. 1. 



II 



II 
II 



II 



II 
II 



3. 

1. 
1. 



Wharf at power house. 
Fender, fto., Lock No. 1. 
Metal box, h 5. 



Coping, II 3. 

Running too high speed in 
canal. 



OHAMBLT OANAL. 

Statement of Fines and Damages collected during the fiscal year ending June 30» 

1906. 



Dates. 


Name of Vessel. 


Names of Owners. 


Fines. 


Damages. 


• 

Remarks. 


Nov. 16. 


Barge Bennett 


Capt. Goudreau 


9 cts. 


9 cts. 
12 00 


Collides with entrance pier, 
St. Thérèse bridge 






12 00 
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ST. LAWRENCE DISTRICT. 

SUPEBINTEN0INa EnQINEEB'S OFFICE, 

CoBKWALL, July 28, 1906. 

Sol, — ^I beg to submit my annual report upon works of construction and survey, in 
connection with the enlargement of the St. Lawrence canals, for the fiscal year end- 
ing June 80, 1906. 

BAPmE PLAT CANAL. 

The Morrishurg Power Plant, 

A lease was granted on February 23 last, to the corporation of the village of 
Morrisburg, for the purpose of generating electrical power and transmitting the same 
for lighting and manufacturing purposes, to the extent of eleven hundred (1,100) 
horse-power. 

In this connection, a contract was entered into between the co^rporation of Morris- 
burg and Mr. Wm. Birmingham, contractor, for the construction of sluice ways or 
supply weir and a power house, the nature of the work being subject to the approval 
and supervision of the government engineers. 

The foundations for this work were commenced on May 11 last, and are still in 
progress. 

The power plant la situated 30 feet east of the ei^treme west end of the south-west 
retaining wall of lock No. 23, immediately opposite the village of Morrisburg. 

It is expected that the power house will be completed and ready for operation by 
the end of the year. 

GALOPS CANAL. 

Iroquois Section. 

The contract for this work was awarded to Messrs. Larkin and Sangster. The 
vork was commenced on May 20, 1897, and was completed in November, 1902. 

The last progress estimate represents as nearly as x>ossible the full value of the 
work done, and was sent in on March 31, 1905. 

The final plans, diagrams and detail calculations are now being prepared. A con- 
«iderable amount of work remains to be done, and every effort is being made to have 
them completed by the end of this year. ^ 

Cardinal Section. 

For this work a contract was entered into with Messrs. Wm. Davis & Sons, on 
May 10, 1897. 

The entire work on this contract was completed on Augrust 25, 1904, and the final 
estimate was returned on November 1, 1905. 

' Wharf at Cardinal. 

» 

This wharf is situated in the canal at the west end of the ' Beep Cut ' through the 
village of Cfardinal, at the junction of the old and new canals. It is 80 fet long on 
the new canal side, 150 feet long on the old canal side, and 25 feet wide at the west 
end. It was built for the acconmiodation of the village of Cardinal, and will prove a 
great convenience, as since the new canal was opened for traffic, it has been impossible 
to land any heavy freight for the village, from boats passing up the canal. 
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A contract was entered into with Messrs. Quinlan & Robertson, for the construe* 
tion of this wharf. The work was commenced on May 15, 1906, and has just been 
completed. 
The final estimate is being prepared and will be returned in a few days. 

Upper Entrance. 

This contract was awarded to Messrs. Murray and Cleveland on November 14» 
1888. 

The works of construction proceeded with during the past year, are as follows : — 

Earth excavation. — ^Dredging operations were carried on from November 16 to 
Decebiber 13, 190b, when the combing between the widening on the north side and the 
original north slope of the prism near the upper entrance to canal, was removed. 
They were resumed on April 4, 1906, the dredge being employed in removing all por- 
tions of the bottom of the canal found to be above grade, between the new locks and 
the entrance to the canal. There remains yet to be done, the removal of some blasted 
rock along the north toe at the upper entrance, and the cleaning up of the toe of the 
north slope around McLaughlin's Hill. The sweeping, however, has yet to be done to 
prove its condition. 

Masonry, — The masonry walls on top of cribwork on the south side of lower 
entrance to lift lock, were completed on November 11, 1905, and the space between 
walls was filled with broken stone, ready for the concrete top, during the past month. 

Protection of slopes, — The work of placing stone protection on face of the banks 
has been completed, with the exception of the connections with the abutments of cul- 
vert to be built at McLaughlin's creek, and a short piece on the north side of the canal 
below the guard lock connecting with the Cardinal section. 

The work yet remaining to be done to complete the contract consists as follows :— ' 

The placing of concrete between the copings of the masonry walls below lift lock, 
the forming of concrete walks behind the coping of the lift and guard locks, the con- 
struction of a masonry culvert at McJLaughlin's Creek (the stone for this has been 
prepared), the buildipg of about 580 lineal feet of a dry masonry wall at water line 
for the protection of the north bank of the canal at upper entrance, the trimming 
and sodding of bank and slopes on the north side of canal, west of McLaughlin's 
Creek, the completion of stone protection to banks as previously mentioned, the 
placing of heavy blocks of stone for the protection of the ice-breaker on the upper 
entrance pier, and the final cleaning up of the prism of the canal where found neces- 
sary. 

The contractors feel confident that they will complete their entire contract before 
the close of the season. 

NORTH CHANNEL. 

The contract for this work was awarded to Mr. j^. A. Cleveland and was com- 
menced on May 14th, 1897. 

The work of construction performed during the past year, is as follows: — 

Earth Excavation. — Concisting of dredging prism at head of Spencer's Island 
and on outer shoal south side of channel, and in cleaning up slope on south side at 
Drummond Island, continued from July 1 to November 16, 1905. For the balance of 
the season, the dredging plant was employed at the Upper Entrance of the Galops 
canal. 

Protection Wall, — ^During the month of July, 1905, that portion of the slope on 
the south side of the channel from the angle at the head of Drummond Island to the 
nosing, was graded and the curb stones laid, practically completing the work, leaving 
only a short piece, where it is intended to construct a small dock, about fifty (50) feet 
long. 
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Crihwork. — ^During the months of July and August, 1906, twenty-nine cribs were 
built and sunk in place, and practically ballasted. 

Concrete Coping. — ^From September 5 to November 7, 1905, with the aid of a con- 
crete mixer of modem design, 10,900 lineal feet of coping was laid on either side of 
the channel at Drummond island, completing that part of this particular work, with 
the exception of a short piece where the above mentioned dock is proixi^ed to be built 
on the south side of the channel. 

Stone Filling, — The stone £lling in rear of the coping was carried on at inter- 
vals during the season, and after the concrete coping was completed, stone was placed 
in rear of it and blinded with gravel. Throughout the extent of the ice-breaker pier 
from the head of Spencer's island to the lighthouse pier, *stone and gravel was distri- 
buted for filling in rear of the wall to be built on top of the pier. 

Masonry. — During the month of November, 1905, a stringer of British Columbia 
pine was placed on top of the ice-breaker pier at the head of Spencer's island, and the 
placing of the footing course of the projected wall was carried on to the end of the 
season, 400 lineal feet of it being laid. 

Owing to prevailing high water during the early part of this season, a considerable 
delay was encountered in the progress of the work. However the contractor has every 
hoi)e of completing his contract by the end of this season and is making every effort 
in that direction. 

* GUT DAM.' 

Owing to the prevailing high water this work has also been delayed. 

Crihwork, — ^During the month of November, 1905, for the protection of the super- 
structure of the dam, against the action of the ice, two additional cribs were sunk in 
place, ballasted and protected with a rock talus. 

The remaining part of the work to be done, consists in finishing the top of the 
dam with concrete, a small portion of the talus with stone and indurated clay on the 
upper side of the dam, and some stone filling on the lower side. This work will be 
entirely completed in the early part of this season. 

REMOVING SHOALS BELOW LOCK NO. 28, IN THE RIVER ST. LAWRENCE. 

For this work a supplemental contract was prepared, to be entered into with Mr. 
M. A. Cleveland, on- April 6, last, the location of these shoals being immediately abreast 
of his contract at the upper entrance of the Galops .canal. 

After carefully examining the nature of the work and having to contend with a 
rapid current of 4Î miles per hour, Mr. Cleveland discovered that his dredge was not 
suitably equipped for the undertaking, and wrote to me the following letter, viz.: — 

' Prescott, Ont., May 3, 1906. 
*L. N. Rheauhe, 

' Engineer in Charge, Cornwall, Ont. 

' Dear Sir, — ^When I learned that it was found necessary to remove the shoals in 
the river east of lock 28, it appeared that it might be done in connection with upper 
entrance Galops canal work, but on examining the locality, I find that my dredging 
equipment is not suited for the work, owing to the strong current and the necessity of 
moving ofF the work to avoid collisions with unmanageable tows when passing. If 
procuring a special dredge for the work causes the department any inconvenience, X 
regret very much that I am not in a position to do the work. 

' Yours truly, 

(Sgd.) ' M. A. CLEVELAND.' 
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The department being strongly urged by the marine insurance companieB to remove 
these shoals without further delay on account of their being a danger to navigation, 
immediate steps had to be taken tP find a suitable dredge to do the work. 

On May 8, last, with the kind permission of the chief engineer of the Department 
of Public Works, I succeeded in procuring Mr. W. J. Poupore's powerful dredge King 
Edward, which at the time was working at Maisonneuve. 

An agreement was immediately entered upon with Mr. Poupore. The work was 
commenced on May 16, and completed on June 4, last. 

The shoals were removed to a depth of 3 feet below the lower mitre-sill of lode 28 
of the Oalops canal, and the final estimate was returned on June 12 last. 



QALOPS RAPm IMPROVEMENT. 



This work has been under contract with the Oilbert Bros. Engineering Company, 
Limited, since September 25, 1897. 

During the past season the work performed is as follows: — 

Island shoal dredging, — The work of lowering the grade on Island shoal was com* 
pleted, so far as shown by soundings, on July 27, 1905. 

Though the total area of this shoal was but 101,600 square feet, the area covered 
by the dredging operations was about 219,000 square feet. 

Final soundings show the bottom to be below the required grade over the whole of 
the area covered by the dredging operations. 

Obstruction in Q-foot channel, — Beacons ranging to the obstruction in the 9-foot 
channel mentioned in last year's report, as well as a sign board advising vesselmen of 
the purpose of these beacons were placed on July 13, 1905, by the Department of Marine 
and Fisheries. 

Lower bar dredging. — ^From July 27, 1905, to the 81st of the same month was 
taken up in removing the dredge plant to lower bar, where the work of removing a 
high spot' above the original contract grade line was conmienced upon the latter date 
This was done at the expense of the contractor, as per contract. 

The work of widening on the north side of the existing channel through lower 
bar was commenced on Augrust 2, and continued until November 25, when work was 
suspended for the season. 

It was found necessary to excavate a trench on the north side of the cut through 
lower bar in order to allow the rapid water to 9pill in that direction. 

On October 17 the material in bank ahead of the dredge extended to a point 64 
feet within the existing 200-foot channel. 

The work of widening on the north side of the existing channel through lower bar 
was resumed on April 24, 1906, and diligently carried on until June 22, when the 
dredge had covered the whole area showing cutting on plan. From June 22 to 80 the 
dredge was engaged in removing the bank of loose rock which had accumulated ahead 
of her cut. 

On June 30 there remained but a few days' work to complete the removal of this 
bank. 

Though the total area of this widening was but about 24,300 square feet, the area 
covered by dredging onerations was approximately 109,000 square feet^ 

Final soundings show the bottom to be below the required grade over that portion 
of the area covered by dredging operations west of Sta. + 40 of lower bar extension. 

After the bank is removed and final soundings obtained over the whole of the area 
covered by dredging operations, a profile of the water surface on the centre line of 
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this channel will be taken, and the whole channel will be ewept to ascertain if any 
material remains above the required grade line. 

This contract will be completed before the end of this season. 

I am, sir, your obedient servant^ 

L. N. BHEAUME, 

Engineer in charge. 
M. J. Butler, Esq., 

Deputy Minister and Chief Engineer, 

Department of Hallways and Canals, 
Ottawa, Ont 



ST. LAWRENCE CANALS. 

Office of the Superintendent, 

Cornwall, June 30, 1906. 

Sir, — ^I have the honour to report on the maintenance and operation of the canals 
in the St. Lawrence district for. the year ending June 30, 1906. 

Within this district are located the Cornwall, the Williamsburg and the Murray, 
respectively overcoming the Long Sault, and the Farran's Point, Eapide Plat and 
Gkilops rapids, and affording direct communication between Lake Ontario and the 
Bay of Quinte at its west end — canals 28 miles in length within a district 175 miles 
long. 

the CORNWALL CANAL. 

Was closed to navigation December 7, 1905, and reopened April 17, 1906. 

During the season navigation was conducted without interruption and without 
serious accident — ^a circumstance largely due to the careful work of the operating 
staff, and the use of electric winches for hauling vessels through the locks. By the 
use of these winches vessels are compelled to enter the lock more cautiously than 
many of them are otherwise inclined to enter. 

At the beginning of this season- the lighthouse on the outer pier at the upper 
entrance was transferred from the Marine Department to the Canals Department, and 
a red electric installed to replace the white oil light. 

A full new floor was put on the Cornwall bridge; and the planking on the Mille 
Koches weir bridge renewed. The glance boom at lock 21 was rebuilt, and an entirely 
new one built for lock 19. 

During the winter new under and top gate-bridges were put on the new locks, 
as follows: Lock 20, 4; lock 19, 4; lock 18, 2; lock 17, 2, and lock 15, 1. 

The telephone line was repaired by putting in 100 new poles. Further work of 
a similar nature is needed to make the line good. . 

Locks 19 and 21 and the north bank at Cornwall are provided with iron snubbing 
posts set in a block of concrete, of which 51 were put in this year. 

New watch-houses were built for old locks 15, 16 and 17. Both old and new locks 
are maintained in good condition, and used as the traffic requires. 

All the back ditches were cleaned, and the banks trimmed and kept free from 
noxious weeds. 

During the two weeks that the water was out of the lower reaches of the canal 
all the usual under^water work was attended to, and new chain-rollers put in all the 
wells at lock 18. 
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The superstructures of the three wooden piers and the wing wall extension at lock 
21 were taken down to well helow low water mark, and rebuilt of concrete. 

One of the transformer houses at lock 18 was burned, and is bein^ rebuilt of iron 
and concrete. This material will be used hereafter for all such purposes, so that ihe 
structures may be proof against destruction by an accident to the electric wires. 

The basin between old locks 16 and 17 has been used for some years as a *dry 
dock,' and this year rather extensively. With very slight alterations and improve- 
ments it could easily be rendered sufficient, for all the uses for \^hich a dock at this 
point on the river is likely to be required. 

Mr. J. C. Johnstone has completed his contract for repairing the north bank of 
the canal, west of old lock 17. 

Mr. W. M. Leacy is almost through with his work of riprap and levelling, near 
the foot of the canal and around the shops, having made exceptionally good progress. 

On the south bank, too, between Cornwall bridge and Lock 17 by-wash the bank 
has been protected with a better class of stone, levelled up to grade and trimmed into 
shape, and some clumps of shrubs planted just south of the bridge. 

John Chisholm, labourer at Lock 20, was superannuated on Juno 30, 1906. 

The old wooden gate-lifter at Cornwall is completely gone. A new "steel gate- 
lifter has just been completed for Williamsburg canals ; but in the meantime it is 
considered the best policy to hold it at Cornwall — the foot of the canals of the district. 
The distance from Cornwall, the foot, to Cardinal, the head, is too great to have to 
bring a gate-lifter in case of accident. It is imperative that another machine should 
be' built for the Cornwall canal, and this one returned to Morrisbuig, for which point 
it was originally intended. 

THE WILLIAMSBURG CANALS, 

comprising Farran's Point, Kapide Plat and Galops, were closed to navigation on 
December 7, 1905, and opened again on April 17, 1906 — a period of only 130 days dur- 
ing which the canals were closed. 

These canals, too, were operated during the whole season of navigation without 
interruption. 

At many spots on each canal the rip-rap was extensively patched — the bottom of a 
long stretch of about 600 feet on the Eapide Plat canal having been put in while the 
canal was unwatered in the spring. 

All the back ditches have been kept clean. 

Both old and new locks are maintained in good condition, and used as the traffic 
requires. 

New locks 23 and 24 are now supplied with iron snubbing posts set in concrete 
blocks, of which 14 were built this year. 

A fire-proof store-house of iron and concrete was built for oils and x>aints. 

A slight explosion in the gas station at Farran's Point, after the season had closed 
and while the plant was being laid up for the winter, caused damage to the holder, 
and the roof of the building, which were repaired in good time for the opening of navi- 
gation in the spring. 

Further repairs were made to the north pier at the lower entrance, Farran's Point» 
and a new oak waling put on the south side of the south pier, which is the north pier 
for the old lock. 

Mr. John O'Leary's contract for repairs to the south bank of the Galope canal is 
progressing favourably. The outer bank is built up satisfactorily and work has been 
well begun on taking out the old cribs in the inner bank. The contract should be 
completed this season. 

The contract with the Edwardsbuig Strach Company for operating the Oardinal 
bridge by electric power has not yet been put into effect, owing to the fact that it has 
boon impossible to get a motor to satisfactorily connect up with their high frequency 
generator. They propose putting in another equipment shortly, and it was not thougbt 
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advisable to order a special motor to take power off their present generator when it 
might possibly be of use for a few v^onths only ; but rather to wait until their newer 
installation' is complete, and then puiV^hase a standard machine that can be used for its 
full life. 

Mr. John Black was superannuated September dO, 1905. Mr. Emile Cutler and 
Mr. John Black were granted imperial service medals. 

THET MURRAY CANAL 

was closed to navigation on December 6, 1905, and opened again on April 14, 1906. 

During the season it was operated without interruption and without serious dam- 
age. In fact, the only damage to any of the canal structures was the partial burning 
of the face of several of the piers on the north side of the eastern entrance, at the time 
of the steamer Melbourne was burned while tied up there, in September, 1905. 

All the bridges, bridge-houses and store-houses were painted. The back ditches 
were kept clean, and were extended until now th^ are in good condition and sufficient 
to carry off all the surface water. 

A complete new floor was put on- the Brighton road bridge. 

On April 30 last, the position of overseer was abolished. Since that time the work 
of the canal has been carried on quite satisfactorily without such an officer. 

Appended are statements of water levels, flnes and damages, lockages, and vessels 
in dry dock. 

I have the honour to be, sir, your obedient servant, 

It J. Butler, Esq., W. A. STEWAKT, 

Deputy Minister and Chief Engineer, Superintendent 

Department of Railways and Canals, 

Ottawa, Ont. 
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Statements of Fines and Damages, in connection with the St. Lawrence canals, dur- 
ing the year ending June 30, 1906. 

WILLIAMSBURG CANALS. 



Lock. 


D&te. 


Name of Vessel . 


Damage. 


Fine. 


i 

Owner. , Remarks. 

1 


23 


1906. 
May 17... 


Thiush 


$ cts. 
37 15 


$ cts. 


1 
Canadian Towage & Trans. Co. Paid. 



Statement of Lockages, St. Lawrence Canala, for year of 1906. 



Canal. 



Cornwall 

Farran'aPoint 
Rapide Plat... 

Galops 

Lift Look 



Number 
of Lockages. 



2,705 
863 
1,0S9 
1,152 
1,847 



Number 
of Vessels. 



3,502 
1,116 
1,340 
1.422 
2,903 
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Statement of Yewela ixL Dry Dock, Cornwall, during the year endincr June 30, 1906. 



No. 



1 

3 
8 
4 
6 
6 

«V 

i 

8 

9 

10 

11 

12 



13 
14 
15 
16 
17 
18 
19 
20 
31 
22 

25 
26 
37 

28 

29 
90 
31 
32 



83 
34 
85 
86 
37 
38 
39 
40 



Naum. 



Walker 

Soow 

mm 

n 

Bonite 

Emile..... 

HabelC 

Ponpoie 

Emile 

Beaver. 

liary Elton 

CeotrilCity 

OonereteSoow 

Home Boat. 

Gate Lifter 

Dredge4 ..!!'.*.!!'.. 
Soow 

n 

Alert 

Honore 

MMggie King. 

P. D. Day 

Soow 

ti 

tf . . 

Garnet. 

Sand King 

Grade. 

MabelC 

St. Lawmica 

Soow 

H. G. Larkin.'.!!.! 

Scow 

Sand Pump 

Chaffee 



Cohen k Son. 

J. OXeary 

L. Degan 

Cohen ft Son.. . . 
A. Smallman.. . . 

J.CLeary 

J. Bonar 

J. Jenner ft Son , 



Owi^. 



W. Dakqr.... 
Cohen ft son. 
J. T. Daris.. 



Cohen ft Son. 
Depi. R. ft C. 



n 



tt 



Cohen ft Son.. 
Dept B ftC. 



tf 



n 



• . . . 



Quinlan ft Robertson 



tt 



tt 



Cohen ft Son. 



It 

II 



tt 



Cornwall ft Montreal Nav. 

Co 

H. F. Cumminga 

R. Smith 

L. Degan 



MontraaL 



It 



Ottewa. . 
Cornwall. 
BAontraaL 
Cornwall. 
Ottewa... 
ComwaD.. 



tt 



MonteeaL 
ComwmU.. 



Montreal. 
Cornwall. 



If 



^elleTille. 



tt 



MoatreaL 



II 
It 
tt 
tt 



Com wait. 



tt 
tt 
tt 



Mc Auliflfe ft Manley , 



It 



Cohen ft Son 

W.J. Poupore... 
tt . . 

H. F. Cumminga. 



It 



E. Robideau. 



Welland 



It 



IContreaL 



tt 
tt 



Cornwall, 



Dan. 



Entry. 



1906. 



July' 

If 

Au». 



tt 



4.. 
18. 

2.. 

2.. 

8.. 
90.. 
24.. 



Sept. 



Nor. 



Dee. 

tt 
It 
tt 
If 
If 
It 
ft 

tt t 

tf 

tt 

tt 

fi 

It 

ft 

II 



It 
Dec. 

II 



6.. 
16.. 
18. 
10.. 



BeoioTaL 



1905. 



July 

N 

Aug. 



ft 

n 

M 



5 

19 
8 

16 
24 
20 






If 



tt 



Nov. 



1 

8 

21 

18 

IS 



1906. 



liay 

n 

Apr. 

tt 

ICay 

If 

It 

Apr. 



It 
It 



Biay 

Apr. 



•f 



;M»y 



It 



1906. 



Blay 



If 
ti 
ft 
ft 



12. 
12. 



Apr, 
Bias 



1 

1 

19 
19 

8' 

8 

3 

19 

19 

19 

1 

19 

1» 

12 

13 

1 

3 

19 



*y 



Blay 

. I If 



15 
15 



11 
June 



It 



23. 
2â, 
25. 
14. 
18. 



ft 
June 



14 
19 
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WELLAND GANAL. 

Superintending Engineer's Office, . 

St. Catharines, June 30, 1906. 

SiR^ — ^I have the honour to report upon the maintenance and operation of the 
Welland canal and its branches for the fiscal year ^ding June 30, 1906. 

The canal was closed for navigation on December 16, 1905, but the steamer Neepa- 
wah was allowed to pass down on December 23. 

The canal was opened for navigation on April 16, 1906. 

Navigation was not interrupted during the year, no accident of any moment hav- 
ing occurred. 

On October 15, 1906, the steamer Henry B. James, bound down, ran into the 
upper rest pier of the Niagara Street bridge, damaging the pier- and throwing the 
bridge off its pivot. The bridge, which was open at the time, could not be used for 
street traffic for about six weeks while repairs were being made. The cost of mclking 
the repairs amounting to $1,688.33, was paid by the steamer. 



improvements to canal. 

During the year Messrs. Hogan & Macdonell completed their contract for ' deepen- 
ing the rock cut between Fort Colborne and Humberstone.' 

Messrs. Magann & Fhin continued work under their contract for 'deepening cer- 
tain iwrtions of the Summit Level,' and this level is now deepened througout its whole 
length. The sharp curve at Ramey's Bend has been eased oft considerably, and also 
the one at Fort Bobinson. Both of these were very difficult to navigate, but cause 
no trouble. 

Mr. Joseph Battle completed his contract for placing ' stone protection ' on certain 
portions of the banks on the Summit level. 

The pile protection to the face of the b^nks below Thorold, mentioned in my last 
report, has been continued under the ordinary ' repairs ' appropriation with success. 

The installation of the electric lighting and power plant progressed so far as to 
allow us to light the canal from Fort Dalhousie to Thorold in October, 1906, and to 
Welland before the close of navigation. The lighting is now in full operation the full 
length of the canal, and gives great satisfaction to all navigators. 

Experiments have been made upon a gate-opening device, which I designed last 
year, and it has proved very satisfactory. The machines should all be installed dur- 
ing the coming winter. 

PORT COLBOBNE IMPROVEMENTS. 

Messrs. Hogan and Maodonell have made some progress with the excavation in the 
new harbour. 

Mr. M. J. Hogan, under his contract for ' new docking along west pier,' has made 
very good progress, nearly all of the cribs being now in place and a considerable por- 
tion of the concrete superstructure. 

The foundations for the proposed elevator on dock No. 2, under contract to Messrs. 
Larkin and Sangster, has been completed, and most of the filling around the founda- 
tion piers has been put in place by Messrs. Hogan and Macdonell. 

20— ii— 12 
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OLD OANAL. ^ 

The water was drawn ofF the old canal for ten days this spring to allow for. 
repairs to weir and lock foundations, some of which were in dangerous condition. An 
examination of the i>ermanent repair work which was done to some of the foundations 
three and four years ago shows it to he in excellent condition. 

GENERAL. 

The canal stafP suffered a severe loss in Octoher last when Mr. Edward J, Odium, 
for over thirty years assistant engineer on the canal, was suddenly called away. 

The following employees have heen superannuated during the year : James Brad- 
ley, Michael White, and A. H. Upper, together with J. M. Woodall, who paid into the 
retirement fund. 

Patrick Fahey, a superannuated employee, died on August 10, 1906. 

James Howe, another superannuated employee, died on May 17, 1906. 

Attached is a statement of moneys collected for damages caused to canal property 
by different vessels, also a statement showing the highest and lowest recorded depths 
of water on the mitre sills of the locks at Port Dalhousie and Port Colbome for each 
month of the year. 

The water in Lakes Erie and Ontario has kept well above normal during most of 
the year, and vessels have had no trouble on account of low water. 

I have the honour to be, sir. 

Your obedient servant, 

(Bgd.) J. L. WELLER, 

Superintending Engineer, 
M. J. BuTLEB, Esq., 

Deputy Minister and Chief Engineer, 

Department of Railways and Oanals, 

Ottawa, Ont 
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WELLAND CANAL. 



Statement of Damages to Welland Canal property during the fiscal year ending June 
80, 1906, and the amount paid on account of said damages. 



Date of 
Damage. 



Name of Vessel. 



1905. 

Sept. 21 . . [BarKe, Imbelle Reid. 

•I 29. . .1 Ceylon. 
Oct. 16.. Steanier, Henry R. Jame$. 

1906. 



April 24.. 
May 7. . 

.. U.. 

.. 11.. 

.. 17.. 

.. 19. 



M 
I» 
II 
tl 
II 



A, M. Marshall 
A. D. Davidnon . 
A. M. Marshall. 

Donacona 

J. S. Kafe 

John Lambert . . 



Amount of 
Damage. 



% ct» 

25 00 

83 88 

1,688 3.3 



14 49 
8 13 

17 50 

14 07 
G 31 

12 74 



Amount 
Paid. 



Date Paid, i Where Paid. 



$ 



25 00 

83 88 

l,t>88 33 



Nil. 

8 13 
Nil. 
Nil. 
6 31 
12 74 



II 
■I 



ct«. 1905. 

St'i.t. 21.. 

Ncv. 1(>.. 

,()ct. 17.. 

I 1906. 

I 

'June 11.. 



20.. 

18.. 



' Port Dalhousie. 
•I Col borne. 
II Dalhouuie. 



II 



M 

II 



Statement showing the highest and lowest depths of water on the Lower Mitre Sill, 
Lock No. 1, New Welland Canal, Port Dalhousie, for the fiscal year ending June 
30, 1906. 



Months. 



1905. 



July. . . . 

August 

September 
October . . . 
November. 
December. 



liOWEK Sill. 



— 1 Monti 18. 



Hif^hest. 



Lowest. 



Ft. In 



Ft. In 



1906 



17 
17 
17 
16 
16 
16 




2 

7 
3 
1 



16 
16 
16 
16 
15 
15 



10 

10 

o 

1 

9 



Januar>' 
February 
March. . . 
April . . . . 

May 

June 



LowKR Sill. 



Hiplieiït. 



Lowest . 



Ft. 


In 


Ft. 


In 


16 


5 


15 


8 


16 


3 


15 


10 


IG 


1 


15 


9 


16 


4 


15 


9 


16 




16 


1 


16 


8 


16 


2 



Statement showing the highest and lowest depths of water on the Upper Mitre Sill, 
Lock No. 27, New Welland Canal, Port Colborne, for the fiscal year ending June 
30, 1906. 



Months. 



Upf»kh Sill, 



llighpHt. 



Ixiweat. 



Months. 



iri'i'ER Sill, 



Hight'Bt. 



Luwt-.-Jt . 



1905. Ft. In. 

July 16 1 

August 16 1 

S«-pteniber 15 8 

(October 15 5 

November 17 

D€?c«inljer 16 1 

20— ii— 12i 



Ft. 

15 
14 
14 
13 
13 
13 



In. 1906. Ft. In. 

2 January ' Ki 9 

5 February 1 ."i 4 

6 March ' 15 3 

11 April ! 14 8 

8 May 1.") 3 

1 June 15 8 



Ft. In 



13 
13 
12 
13 
13 
14 



o 
8 
7 
11 
8 
6 
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Engineeh's Office, 

Sault Ste. Marie, Ont., June 30, 1906. 

Sib, — ^I beg leave to submit my annual report upon the improvements in progress 
of construction to the entrances of the Sault Ste. Marie canaL 

DREDGIKQ UPPER ENTRANCE. 

A contract for a section of the work from the east end of the entrance piers extend- 
ing westerly one and one-tenth miles, was let to Mr. C. S. Boone, May 3, 1905, and 
embraces the deepening and widening in the vicinity of the entrance piers, the deepen- 
ing between the piers, the deepening and widening of the shoals close to the canal 
beacon, and the removal of all boulders to a depth of 21 feet 5 inches below extreme 
low water mark, lying within the limits laid down for the deepening and widening of 
the channel-way. Only fair progress has been made with this work, due probably to 
the loss of time sustained by the contractor by having the dredges and drills damaged 
on several occasions by being struck by vessels using the channel, and from having to 
remove from the work upon discovering a passing boat has become unmanageable. 
The contractor has engaged two dredges and a drill, which is ample for the work, and 
should complete the same this seasoii. The completion of this work will greatly im- 
prove the i)ossibilities of a large tonnage passing through the locks, as, from its loca- 
tion, it obstructs navigation more than at any other point where dredging is required. 

A contract is about to be entered into for the deepening and widening of the 
remaining section as outlined on the plan approved for the improvement to the upper 
channel. This section is known as the Vidal shoal, and is situated about 2 miles above 
the locks. On the completion of this work, a channel-way 500 feet in width, with a 
depth at extreme low water mark of 21 feet 6 inches, will have been secured. This will 
provide safer and better facilities for the ever-increasing traffic of the canal. 

EXTENSION TO THE SOUTH PIER — UPPER ENTRANCE. 

A contract for building an extension to the south pier at the upper entrance was 
entered into November 25, 1904, with O'Boyle Bros. The contract embraces the con- 
struction of a substructure of cribwork to extreme low water mark, and a concrete rear 
and front wall with a stone core, to the same level as the old pier in existence, or 7 
feet 9 inches above extreme low water as determined at the time of the construction 
of the canal. The length of the new extension is to be 800 feet, and the width 24 feet 
on top. The work of construction on this contract was started upon the opening of 
navigation, 1906, when the first shipment of timber was received, and the last crib for 
the substructure was sunk September 18, 1905. The work of building the concrete 
walls for the superstructure was started September 12, but, owing to the unfavourable 
weather and the unsatisfactory working of the mixing plant, also the failure of the 
Cement Company to deliver cement on the works when required, the contractor was 
unable to complete his work in the specified time. Upon an application, he secured an 
extension to July 31, 1906, which should give him ample time to complete his work. 

During the progress of construction of the extension to the south pier, the south 
side of the channel, after being deepened, was opened out to navigation in order to 
permit the north half being deepened and widened. This made the construction work 
on the new extension much more difficult, and resulted in damage being done to the 
contractor's work from the boats using the canal. The swells and suction from passing 
boats in the limited channel open for navigation, also interfered with his work. It is 
the intention to back up the pier with a rock bank, and I would recommend that this 
work be done by a dredge. Material being taken from the channel is now being 
dumped as close to the pier as possible, and from which a rock bank could be provided. 
This work will strengthen the substructure which is of cribwork and stands 22 feet in 
height, and for the greater part of its length only 25 feet in width. The strong cross- 
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current which sets across the end of the new extension has, to an extent, been 
diminished from what was found at the end of the old pier, still is strong enough to 
drive the boats under certain conditions against the pier with considerable force. 

It waa found necessary, in bonding with the old pier, to remove a 30-foot crib 
and build a new one in its place. The crib having been removed, the building of the 
new one is now in^ course of construction. 

mPBOVEMENTS AT THE LOWER ENTBÂNCE. 

During the season of 1905, the new extension to the south pier at the lower en- 
trance of canal was brought to completion» and I take pleasure in reporting the com- 
pktion of a very satisfactory piece of work which does credit to the contractor, Mr. 
Wm. Birmingham. This pier would be greatly strengthened and better able to resist 
the pressure brought against it when being used by the large freighters of from four 
to five thousand tons burthen, with cargo of from seven to ten thousand tons, if it 
were banked at the rear to the level of the top of the substructure, which work can be 
done at a small cost when a contract is entered into for the proposed widening or 
taking out of the elbow or curve from the end of the new pier extension to deep water 
to a line parallel to the centre ranges now in use. The material excavated from this 
source being dumx)ed behind the new pier would provide the additional protection. 

I have the honour to be, sir, 

Your obedient servant, 

F. B. FRIPP, 

Engineer in Charge. 
M. J. Butler, Esq., O.E., 

Deputy Minister and Chief Engineer, 
Ottawa. 



SAULT STE. MARIE CANAL. 

Superintendent's Office, 

July 2, 1906. 

Sir, — ^I submit herewith the annual report on the operation and maintenance of 
this canal for the fiscal year ending June 30^ 1906. 

The canal was closed for the season on the 20th day of December, having been 
in operation for 265 days, and was reopened for traffic on April 14, being four days 
later than last season. 

During the fiscal year just closed there were made 4,100 lockages, passing through 
6,185 registered craft and 475 unregistered vessels and rafts and scows, with a total 
tonnage of 6,059,251 tons, with an average time of 15*335 minutes to each lockage. 
This was a decrease of 819,208 tons as compared with that of the last fiscal year. Of 
the total tonnage there was 1,870,486 tons of Canadian tonnage as compared with a 
tonnage of 1,753,146 last year, being an increase of 117,340 tons in this class. 

The real cause of the decrease shown in the tonnage is the noncompletion of the 
dredging operations in the upper channel by the contractors who have the work in 
hand, as captains are afraid of their vessels taking a shear and doing damage to the 
dredges or scows used in connection with them. In addition there was also a con- 
tractor putting in an extension to the south pier, so that vesselmen had but a narrow 
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.channel at best, and beset by likely damage suits on both sides of him as'»a fence to 
come down through, and as contractors' employees are not at any time too well pleaseii 
to put themselves out to help along those employed in navigation. 

The extension of the south pier at the upper entrance is about completed, and 
captains have expressed themselves as pleased at its being done, and that it is having: 
the desired effect of cutting off a great deal of the cross current that formerly was a 
menace to those using the canal. During its building some of the vessels have struck 
it, and although not doing much damage to the pier it has saved quite a number from 
going down on to side of the channel and knocking holes in their sides, as was done 
on several occasions in former years at the place where this pier is being built, and 
it was for this purpose that it was built as well as to give us more room for landing 
vessels at and tying them up at. 

As in former years, the daily exchange of vessel reports has been carried on with 
the American canal, thus keeping intact the ever increasing volume of the Lake 
Superior traffic. We are as usual indebted to Mr. Joseph Ripley, general superin- 
tendent of the American canal, for many courtesies shown to us. 

The following tables gives the traffic passing through the two canals at this point 
during the season of navigation for the years mentioned: — 



Year. 



Number 

of Vessels 

pasHed. 



Registered 

Tonnage 

of Vessels. 



Total 

Freight 

Tonnage. 



1866. 

18G0. 

1805. 

1870. 

1875. 

1880. 

1886. 

1890. 

1801. 

I8î)2. 

1893. 

1894. 

1895. 

18^)0. 

1897. 

1898 

1899. 

1900. 

1901. 

1902. 

19)3. 

1904. 

1905. 



193 

910 

997 

1,828 

2,023 

3,503 

5,380 

10,557 

10,191 

12,580 

12,008 

14,491 

17,950 

18,615 

17,171 

17.761 

20,255 

19,452 

20,041 

22,659 

18,596 

16,120 

21,r,79 



106,296 

403,657 

409,062 

690,826 

1,2^)9,5:M 

1,734,890 

3,035,987 

8, 454,435 

8,400,685 

10.(W7,203 

8,949,754 

13,110,366 

16,806,781 

17,249,418 

17,619,923 

18,622,764 

21,958,a^7 

22,315,834 

24,626,976 

31,955,582 

27,736,444 

24.361,138 

36,6i7,r»99 



Cost of 

Carrying 

per mile. 

Ton. 



Estimated 

Value 

of Freight 

carried. 



Percentage 

of Fi-eight 

carried in 

Canadian 

Vessels. 



Numl>er 

of 

Passengei s. 



14,503 
153,721 

181,638 

539,883 

833,4()5 

1,321,«.K)() 

3,256,62« 

9,041,213 

8,8SS,759 

11,214,333 

10,796,572 

13,195,860 

15,062.580 

16,239,071 

18,982,755 

21,23-4,634 

25,255,810 

25,643,073 

28,403,005 

35,961,146 

34,674,437 

31,546,106 

44,270.<iSO 



1.3 102,214,<M8 

1.35 128,178,208 

1.31 135,117,267 

1.1 145,436,957 

.99 143,114,503 

1.14 159.575,12*.) 

1. 195,146,842 

.83 ' 218,2.35,927 

.79 233,069,739 

1.5 i 281,364,750 

1.18 ; 267,011,959 

.99 , 289,906,866 

.89 ' 35S,30<),300 

.92 . ^9,405,014 

.81 ' 334,.502,(;86 

.85 410,965,484 



3.5 
4.0 

3.8 



4. 

3. 

3. 

3. 

3. 

2. 

3. 

3. 

4. 

4. 

6 

6. 

5. 



1 
5 
75 



4,270 
9,230 
19,777 
17,153 
19,685 
25,766 
36.147 
24,85(> 
26,1W 
25,896 
18,8(i9 

27,2:^ 
31,656 
37,066 
40,213 
43,426 
49,082 
68,655 
59,663 
59,377 
55,175 
37,695 
54,204 



During the season of navigation of 1905 the traffic through this canal was 12 per 
cent of the total freight, 15 per cent of the total registered tonnage, and 48 per cent 
of the passengers carried, the amounts being, 5,468,490 tons of freight, 5,496,466 regis- 
tered tons and 25,803 passengers. Compared with the season of 1904, there was an 
increase of 440,300 tons of freight, or 9 per cent; 1,292,370 registered tons, or 81 per 
cent, and 9,714 passengers, or 60 per cent. 

The small labour crew kept on hand at general work have been engaged in level- 
ling up the grounds at odd times, and have made a great improvement in the api)ear- 
ance of the grounds, and with a somewhat larger crew at the work continuously a 
decided improvement would be made. 

The buildings have been kept in good repair, and are well painted. 
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The macliinery has been carefully gone over, and its efficiency has been main- 
tained. A new direct current arc dynamo was purchased and installed this spring, 
and now that it has got into thorough working order is giving good satisfaction. 

The tops 'of the several piers will have to be recovered, now that the different 
contractors are about done using them for piling material and repairs. 

Very little damage has been done to the piers by vessels using the canal, and none 
to the gates. 

Several vessels have gone aground outside of the stakes marking the outside of 
the narrow part of the upper channel that has been reserved for the use of navigation, 
and some of them have done considerable damage to themselves on account of striking 
the berm left by the dredges of the contractors. 

I would again call the'attention to the want of cement walks along the side of the 
lock, and also to the want of the lockmen's shelter house. 

The day of big boats has come, and there are now several building that have too 
much beam for passing through this lock, being 60 feet in width. The other day we 
locked through the Steamer J. Pierpont Morgan, being 600 feet in length and wi^ 58 
feet beam. We did this without any difficulty; this vessel was built by the steel trust, 
and was built with several others to fill the capacity of this lock, and not to be at the 
mercy of the American lock as to size in case of accident to that lock. In that case any 
of the 60-foot beam vessels caught above in Lake Superior would have to lie above the 
lock until the repairs were made before they could get through the locks, as they would 
be too wide to come down through this lock. The question of a new and wider lock 
must soon be taken up by this department, and as called to your attention last winter 
some land lying between the present canal reserve and the rapids should be procured 
from the Grown Lands of Ontario before they are taken up by some private corpora- 
tion 60 as to enable a new lock to be built, and by so doing obviate the trouble that 
the American government are now having across the river in obtaining lands required 
for their new lock, it having been taken up and built upon by private parties. 

I have the honour to be, sir. 

Your obedient servant* 

J. C. BOYD, 

M. J. BuTLEB, Esq., O.E., Superintendent. 

Deputy Minister and Chief Engineer, 

Ottawa. 



Petbrbobo^ July 19, 1906. 
M. J. BuTLEB^ Esq., 

Deputy Minister and Chief Engineer, 

Department of Railways and Canals. 
Ottawa, Ont. 

Sib, — ^I have the honour to submit my annual report for the fiscal year ended 
June 80, 1906, covering the works of construction on the canal. 

I assumed the duties of superintending engineer on the Trent canal on April 1, 
1906, having been appointed to that office on the resignation of Mr. R. B. Rogers, who 
had previously filled it. 

The works at present under construction are the completion of hydraulic lock No. 
2, and sections Nos. 2 and 3 of the Simcoe-Balsam Lake division. 

Hydraulic Loch No. B. — The contract for the steel work of this lock, near Kirk- 
field» on section No. 2, was awarded to the Dominion Bridge Company, Montreal, on 
February 16, 1905. Nearly all the steel has been manufactured and delivered on t^-^ 
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ground, and at the end of last month about 80 per cent of it was erected. It ia con- 
^dently expected that the lock .will be completed and ready for testing early in 
October. 

Section No. 2, — ^The contract for this section was awarded to Messrs. Larkin and 
Sangster on September 7, 1900, and on July 11, 1904, a supplementary agreement waa 
made covering the construction of the high level bridge and approaches, across the 
canal at the fourth concession road, township of Eldon. The work under the main, 
contract is finished, except some fencing. The construction of the 4th Oonoession road 
bridge and approaches will be finished about October. 

Section No. 8. — ^The contract for this section was awarded Messrs. Brown and 
Aylmer on September 6, 1900. All the concrete work connected with the construction 
of the five locks, three dams, three swing bridges, entrance piers, &c., is completed. 
The formation of the canal prism and embankments is well advanced, and good pro- 
gresi has been made this season laying stone protection and sodding on the banksu 
There is yet some excavation to be done at Portage Boad bridge, and between lock 
No. 6, and deep water in Lake Simcoe, but it is fully expected that the whole of the 
works embraced in this contract will be fully and satisfactorily completed early this 
fall. 

Improvements to Holland river. — A contract for the improvements of the Holland 
river, between Cook's bay and Holland Landing has been awarded to the Lake Simcoe 
Dredging Company, who are now building scows, &c., preparatory to the execution of 
the works under their contract. 

Bosedale lock. — ^A survey of this locality has just been begun, with the object of 
preparing plans for a new lock and dam to replace the old wooden structures taken over 
at this place last year from the Ontario government. The present dilapidated wooden 
lock is smaller than the other locks connecting the chain of lakes between Simcoe and 
Bice lakes, which main division of the canal is on the eve of completion. For whid& 
(reasons I think the Kosedale lock should be replaced at a very early date by a new one 
of standard dimensions. 

I am, sir. 

Your obedient servant, 

(Sgd.) ALEX. J. GRANT, 

Superintending Engineer, 



REDEAU CANAL. 

SUPERINTENDINQ EnQINEER's OfFICE, 

Ottawa, July 1, 1906. 

Sir, — I have the honour to submit herewith my Annual Report on the Rideau 
canal under my charge, for the fiscal year ending June 30, 1906. 

Navigation closed at Ottawa, November 29, 1905. 

Navigation closed at Kingston Mills, November 20, 1905. 

Navigation opened at Ottawa, April 28, 1906. 

Navigation opened at Kingston Mills, April 30, 1906. 

I regret to have to report that navigation was interrupted at Washburn Lock, 
owing to the lifting of the lower mitre sill, for a period of 12 days, from June 18 
to the 30, 1906 ; a detailed account of which appears hereafter, and I may ad j that this 
is the first accident to our works that has occurred so as to delay or interrupt naviga* 
tion, for over 25 years. 
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With the exception of 'this 12 days delay, navigation was uninterrupted since July 
1, 1905, and the depth of water maintained in the various levels through the entire 
length of the canal, was excellent. 

The freshet last spring was so mild as to be hardly worth mentioning, as there 
was no snow last winter, nor rain in the spring. 

Many of our levels and reservoirs barely filled up to the required height; 'but I 
have noticed for many years that a low freshet means a rainy summer and good water 
for navigation; and so far this summer, this has occurred, everything being now up 
to spring height. 

The principal works and repairs executed along the line of the canal are as fol- 
lows: — 

OTTAWA. 

A new 24 mCh coping was laid on the mitre sill of lock No. 4, the old coping 
having lifted and split from side to side last fall. Two fine concrete retaining walls 
were built at right angles to each lower wing wall of the lower lock, the said wings 
having become dangerously overhung. 

The space behind these retaining walls has been filled in solid with earth, &c., 
thus obviating all danger of the walls falling. This work was done by day labour, the 
cement having been supplied by contract, as hereafter stated. Portions of the "^harf s 
round the basin were replanked, and the roadway graded and macadamized. The usual 
pointing and grouting of the lock masonry was done by our lock men in the spring, 
as well as the painting of the 9 pairs of lock gates. A new front door was put in the 
lock house, the old one having become rotten. 



STEWABTON BIUDQE. 

Sundry small repairs were made to the flooring and to the swing span ; and also to 
the bridge-keeper's house. 

BANK STSEBT BRIDGE. 

Small repairs were made to the bridge house, and also to the banks of the canal in 
the vicinity of the bridge. 

CONCESSION STREET BRIDGE. 

This bridge being new, required no repairs. A well was dug for the bridge-keeper's 
houBe. 

HARTWELLS LOCHS. 

One pair of lock gates were renewed. The bridge over the waste weir was rebuilt, 
and a new well sunk for the lock house. The middle piers and gate recesses of the 
locks are giving signs of failure, and arrangements are being made to rebuild them 
next winter. Small repairs were made to the tow path road and to the banks of the 
canal. 

HOGSBACK LOCK. 

Two pairs of lock gates were renewed. Kepairs were made to the Apron below 
the west bulkhead. A new wire fence was built between the canal reservation and 
private property on the Gloucester side of the river. A new cast standard and pipe 
railing was ercKsted on the waUs of the approaches to the swing bridge — a long felt 
want. Small repairs were made to the tow path road and canal banks. A large land 
slide occurred on the river side of the cut; but this has been built in with crib work 
and stone. The cause of this slide is somewhat difficult to assign, as it may have been 
occaflBÎoned by seapage from the canal cut above it, or from erosion of the river below. 
I am inclined to think that both these causes are involved, and for this reason open 
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cribwork was built into the gap, in order to allow any seapage to escape without mak- 
iiî^ the bank sodden ; and also to protect the bank from erosion from the river during 
freshets. 

BLACK RAPmS LOCK. • 

Portion of the upper wing wall on the west side of the lock was taken down and 
rebuilt. Extensive repairs were made to the long retaining dam, the back of which 
was carried away by a winter freshet last January, whilst the sheeting on the front 
was being taken off for renewal. Owing to the fact that the Jock river discharges 
into the upper level between this station and the next one, thus raising the water in 
short time. Black Rapids Station is always subjected to very heavy strain every spring 
and requires constant repairs. 

LONG ISLAND LOCK. 

A timber pier below the bulkhead was repaired, and sundry small repairs made to 
the station in general. The swing bridge across the locks is showing signs of age, and 
will have to be rebuilt next year. 

MANOTIOK BRIDOE. 

Sundry small repairs made to flooring of bridge, by the bridge keeper. . 

WELLINQTON BRIDGE. 

Small repairs made to piers of the bridge, and the whole has been replanked with 
3-inch hemlock plank. A long existing dispute between the county of Carleton and 
the Department of Railways and Canals, with regard to the raising and grading oi the 
approaches to this bridge; has been satisfactorily settled by the department having the 
work done to the satisfaction of the county council, and the latter having undertaken 
to peri)etually maintain the said approaches for the future. 

Beckett's landing bridge. 

Sundry small repairs were made to the bridge, by the bridge tender. The swing 
span will shortly require to be renewed. 

BURRTTT's RAPmS LOOK. 

One pair of lock gates was renewed. The retaining dam was replanked and re- 
paired, but the high water last winter prevented all the contemplated wojrk being done, 
so it will be finished next year. Our diver was employed here cleaning out the J>ottom 
of thé lock. Sundry small repairs were made to the station and swing bridge in 
general. 

• 

Nicholson's locks. 
Sundry small repairs were made to the station in general. 

Clowe's lock. 

Small repairs were made to the station in general. The masonry of the waste 
weir is in very shaky condition; and arrangements for rebuilding it next winter are 
now being made. 

MERRICKVILLE LOCKS. 

Considerable repairs were made to the masonry of this large station. The mitre 
sill of the upper lock was taken down and rebuilt, as was the lower wall on the north 
side of the lower lock. The north wall of the lower basin was underpinned and 



ii RIDEÂV CANAL 187 

SESSIONAL PAPER No. 20 

thoroughly grouted and pointed. Next winter the lower lock is to be pumped and the 
lower sill rebuilt, and repairs made to the lower wing walls; after which I venture to 
believe that this station will be in better shape than it has been for forty years. Sundry 
other small repairs were made to lock gates, &c. 

KILMARNOCK LOOK. 

Some new wire fencing was built round the station and sundry small repairs made 
to the dam and bulkhead. The latter is to be partially rebuilt next winter. 

EDMONDS LOOK. 

A large amount of repairs to the masonry of the station was contemplated for last 
winter; but owing to continual rain, the water prevented portion of the work being 
done. Both the upper wing walls were taken down and rebuilt; but the waste weir 
which was to have -been rebuilt, could not be taken down on account of high water. 
The new stone was all delivered for this work last year, and it will be done next winter. 
The waste weir is badly shaken and leaks considerably; but aside from this latter, it 
will serve its purpose for this season. A new swing bar and push bars were framed 
and put on the upper gates and small repairs made in general. 

OLD SLY's locks. 

The swing bridge was re-planked, and three new courses of timber built on the 
lay by piers at the head of the locks. The south side of the locks was again grouted, 
and is now nearly full of cement, and all the leakage through the walls has been 
stopped. 

smith's falls COMBINED LOCKS. 

Five new stoplogs were framed for the waste weir. The south side of the basin 
is gradually being filled up with foundry waste which is stopping leakage, and also 
reducing the useless area of the large basin, thus saving water for filling the same. 
The lock house is to be repaired this year. 

smith's falls detached lock. 

Sundry small repairs were made to the upper and lower mitre sills, also to the lock 
house and station in general, and some new stoplogs were framed. 

POONAMALIE LOCK. 

Sundry small repairs made to the station in general. The old timber retaining 
dam, which was used as a cofier dam during the construction of the new concrete dam 
below it, was removed by a Mr. Fox, to whom I gave the old timber for doing the work, 
on condition that he took all the stone out and piled it neatly, and cut out the iron 
work to be used by the department in the future. 

beveridge's locks. 

The retaining dam was replanked. Repairs made to the lock gates by our diver, 
and sundry repairs made to the dams, embankments, and to the station generally. 

PERTH BASIN. 

Repairs were made to the wharfs, bridges and culverts generally. Our diver was 
employed for two or three weeks removing boulders and obstructions from the channel 
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in the vicinity of the town. This work is not yet finished, as there are some ledges 
of rock in the vicinity of Dowsens that require to he hlaated and removed. 

THE NARROWS LOCK. 

The exterior of the lock house was painted. A new flooring was laid on the by- 
wash» and sundry small repairs made to the station generally. 

WOLF LÂK^ DAM. 

This dam, which controls a series of hack lakes and forms a reservoir for the 
summit level, was rehuilt last year. 

NEWBORO' LOOK. 

Sundry small repairs were made to the lock house and station generally. 

ohaffet's look. 

Some new wire fencing was erected round the government land. The founda- 
tions of the swing bridge were raised and repaired, and the approaches to the same 
raised. The bridge crossing the waste channel was repaired; and new stop log car- 
riers and flooring were built for the by-wash. Two new sluice frames were put in 
lock, 

DAVIs' LOCK. 

•A well was drilled for the lock house, by contract with Mr. M. L. Wilson, of 
Athens, the depth being between 45 and 50 feet. Eepairs were made to the lower sill 
by our diver. The lower piers and wing walls of the lock are badly gone below water, 
and arrangements are being made to pump the lock and rebuild tiiem next winter. 

jokes' FALLS LOOKS. 

The basin dam, which was of timber and clay, was taken down, and a flne stone 
structure substituted therefor. Most of the stone, with the exception of the coping, 
was taken from the two old lock sills which were rebuilt two years ago. An iron sluice 
gate of the wheel and thread pattern, has been put in the dam, and the bottom of the 
opening has been lowered, so that now the basin can be emptied in much quicker time 
and to a point about two feet lower than formerly. The long bridge was replanked 
with d-inch hemlock, as was also the swing bridge and its approaches. Repairs were 
made to the big dam, and also to the sluices of the upper lock. A new set of stoplogs 
was framed for the waste weir. 

brass' point BRIDGE. 

A new kitchen was built for the bridge house. Small repairs were made to floor- 
ing of bridge. 

UPPER brewer's mills LOCKS. 

Three new sluice frames were put in. The waste channel bridge was replanked, 
and sundry small repairs made to the station generally. 

lower brewer's mills (WASHBURN ) LOCK. 

This lock was pumped out last winter, and the west side, which was bulging badly, 
was taken down and rebuilt from the bottom. Two pairs of lock gates were renewed. 
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It was at this lock that the break occurred last month, the circumstances of which 
are as follows: — 

The lockmaster reported to me early in June that the lower sill (which is alwi^ys 
submerged) was leaking so badly that it was very difficult to open the upper lock 
gates on account of the current thereby effected. I sent the diver up to caulk the leaks 
with concrete, which he did, and we then closed the lock from the l'ôth to the 18th to 
allow it to set. 

On the morning of the 18th we commenced locking, and had passed one vessel, 
when the entire lower siU lifted about 4 feet 6 inches at the mitre, which was occa;- 
sioned by the vents in the sill having been stopped by the concrete, thereby giving the 
water a greater surface to press against. 

This lock has always given trouble, as it is located in the wrong place, and is built 
on cross timbers bedded into a very x)oor foundation of soft clay and sand« 

There is a lift of about 13 feet 6 inches here, and in my opinion the break was 
caused by the water having scoured out the clay, &c., from under the cross timbers 
to which the mitre siU was bolted, and then the great pressure when the lock was 
lifted simply d-^ew the bolts and forced the entire sill up. Nothing was broken; the sill 
came up intact, and was x>erfect]y sound. I immediately took our dredge to the scene, 
and after a somewhat exciting lockage managed to get her down through the lock to 
the lower level, where she could throw up clay for a coffer dam. The difficulty of un- 
watering the lock was increased by the fact that in order to maintain navigation above 
and below the lock the levels could not be run down to any great extent, so that the 
upper dam had 6 feet of water and the lower dam 10 feet of water to keep out. 

The upi)er dam was made by putting the stoplogs across the lock and sheeting 
and caulking them. The lower dam, however, was a very different piece of work, and 
was built of two cribs in the centre, filled with stone, with upper and lower stringers 
whose ends rested on each side of the banks. Three-inch plank was then driven and 
spiked to the stringers, and inch boards nailed over this to break the joints. The 
dredge then piled clay against this sheeting, and I may say that this dam, which was 
100 feet long and built to withstand 10 feet of water, was built and the lock pumi)ed 
out in 60 hours. The old sill had to be blasted out, but the new silt, which is of 14- 
inch z 16-inch Douglas fir, filled with concrete, and strapped and bolted to the bottom 
timbers of the lock, was built inside of a week; after which 7 days were allowed for 
the concrete to set When the lock was again filled it was found to be in better shape 
than it had ever been before, as in addition to the rebuilding of the mitre sill the 
chamber walls and the whole of the gate recess were filled up solid with cement, so 
that no water can now possibly get under the sill, and I anticipate no further trouble 
here. 

As stated above, navigation was delayed 12 days to June 30, but the lock was not 
opened until July 9. 

KINOSTON MILLS LOOK. 

One imir of lock-gates was renewed. Some new wire fencing was built round the 
station. Four new stoplogs were made for Waste Weir. Some stone and gravel were 
placed on the embankments, and small repairs made to the station generally. 

QENBRâL. 

The pointing and grouting of the lock and bridge masonry, and the painting of 
the lock-gates, bridges and other wooden structures, were done as usual this spring by 
our own lockmen. The annual supply of cement, amounting to 1,767 bbls., was pur» 
chased under contract with the International Portland Cement Company of Ottawa. 
The dimension timber for lock-gates, &c., was purchased under contract with Mr. M. 
Hyan of Smith's Falls, the quantity being 89,244 feet B.M. The annual* supply of 
widte lead was purchased under contract with P. D. Dodds & Co., of Montreal, the 
amount being 4,375 lbs. 
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DREDGINQ PLANT. 

The dredge Rideau was employed the whole of last season in deepening and widen- 
ing the cut between lower and upper Brewer's Mills Lock Station. She will reach the 
latter place by the end of the present season. Her hull, boiler and machinery are in 
first-class shape, but her crane, which is built of Douglas fir, is commencing to chafe, 
and when worn a little more will be replaced with oak timber. The ordinary repairs 
were made when fitting out this spring. 

The tug Shanly was employed the whole of last season, in attending on the dredge, 
delivering stores and freighting stone and timber on her scow, and on inspection work. 

This is her last season, as provision has been made in the estimates, by the depart- 
ment, for a new tug to replace her, as after this sunmier she will have been seventeen 
seasons in commission. 

I attach hereto a table showing respectively the highest and lowest water, each 
month, at Ottawa and at Kingston Mills Lock station, during the past fiscal year. 

I have the honour to be, sir, your obedient servant, 

(Sgd.) ARTHUR T. PHILLIPS, M.C,a.O.E,, 

Superintending Engineer, 



Table showing monthly, the highest and lowest water on the lower mitre sills of Locks 
Nos. 1 and 47, at Ottawa and Kingston Mills Lock Stations, respectively, from 
July 1, 1905, to June 30, 1906. 



BIDEAU OANAL. 



Ottawa, Lock Xo. 1. 



Kingston Mills, L<x;k No. 47. 



Higliest. 



Ft. 

July 1 11 

August 1-2 10 

Sept. 20 8 

Oct. 27-2« 9 

Nov. 1-3 9 

Deo. 5-« 9 

Jan. 2&-27 U 

Feb. 26 11 

Mar. 81 U 

AprU30 14 

Mav 17-19 18 



Lowest. 



In. , Ft. In. 

I 

8 July 26 10 

3 lAuR. 24-31 .7 3 

1 Sept. 17-18 7 1 

2 ;Oct. 10 6 8 

Nov. 24-25 ... 7 11 

2 Dec 29-31 8 5 

8 Jan. 11-14. ... 8 2 

2 Feb. 10-14 8 11 

1 Mar. 2+ 2»; 8 8 

5 AprU8-12. .. . 9 11 

May 1-2 14 3 



Highest . 



I-owest. 



! Ft. In. 

■July 17-22 9 5 

JAiig. i-u; 9 4 

Sept. 1-3 9 4 

iOct. 1-4 9 2 

'Nov. 1-5 8 9 

Dec. 28-31 8 11 

Jan. 1-5 8 11 

\^b. 16-22 8 11 

Mar. 1-5 8 10 

April 27-30 8 9 

Mav 10-16. 8 11 



Ft. In. 

July 1-7 9 2 

Aug. 17-25 ... 9 3 

Sept. 14-SO 9 2 

Oct. 25-31 8 10 

Nov. 26-30 8 6 

Dec. 1^ 8 H 

.Tan. 24-31 8 8 

Teb. 1-5 8 9 

■Mar. 28-31 .... 8 6 

April 1-20 8 tî 

Mav 1-2 8 9 



Hidcau Canal Office, 

Ottawa Julv 1, l<ir^.. 



(Sgd.) A. T.PHILLIPS. 

Superintending Engineer. 



ST. PETER'S CANAL 
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ST. PETER'S CANAL. 



St. Peters, C.B., June 30, 1906. 

Sib, — ^I have the honour to submit my annual report on work aAd operation on the 
St. Peters canal, my charge during the fiscal year ending June 30, 1906. 

There has not been very mudi repairs done to the canal the past year. The out- 
side high water gate was very much out of order, the toe rollers and ground castings 
being displaced on the track. I had a marine diver to do the necessary repairs, the 
to 3 rollers not having the necessary bevels to correspond with the curve in the track, 
caused it to stick or clog in the bearings and was simply dragging on the track; I 
have now on hand six new toe rollers that I will put in place when navigation closes. 
The outside low water gate on east side will require the same repairs, as diver reports 
toe roller clogged and not moving in the bearings. 

The swing bridge is causing more or less trouble every week, it is a very old bridge 
and has served its time. If the department intends to operate it much longer, I will 
have to get authority to get a new ground circle cast for the turn table. No less than 
three of the castings have parted in the last \17eek, and I had to get replaced with 
seasoned hardwood in order to operate the bridge. The travelling public have acquired 
a habit of trotting their teams across and something should be done to prevent them, 
as the surging is very straining on the turn table and bridge. 

The department has caused a survey in order to define the lands owned by the 
government, said survey has been completed and a report has been forwarded to the 
department by Mr. Kenneth Mcintosh, surveyor, and now that the lines have been 
defined I would 4ike to get authority to place a wire fence on east side of canal, in 
order the prevent i)eople from trespassing and encroaching on the St. Peters canal 
property. That east line in through the woods, and if a fence is not placed on it it will 
be closed up in a few years. Placing a fence there will not interfere with the public 
at all as can be pointed out to you by Mr. E. V. Johnson, inspecting engineer. The 
general traffic on canal is up to the average. Navigation closed on January 9, 1906, 
and opened on April 23, 1906. There is one tidal lock and four pairs of gates on St. 
Peters canal. 

I have the honour to be, sir. 

Your obedient servant. 



JNO. H. DEVERAUX, 

Lochmaster» 



M. J. Butler, Esq., C.E., 

Deputy Minister and Chief Engineer, 
Department of Railways and Canals, 
Ottawa, Ont. 



Peterborough, August 6th, 1906. 

Sir, — ^I beg to send you herewith my annual report for the fiscal year ending June 
30, 1906. 

I have the honour to be, sir. 

Your obedient servant, 

(Sgd.) J. H. McClennan, 

Superintendent. 
L. K. Jones, Esq., 

Secretary Department of Railways and Canals, 

Ottawa, Ont. 
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TRENT CANAL. 

Petebborough, August 9, 1906. 

SiR^ — I have the honour to submit my annual report for the fiscal jtsar ending June 
80, 1906, on the works under my charge known as the Trent canaL 
The following repairs were made: — 

TRENT BRIDGE.' 

Two rest piers and two entrance piers were built and provision was made for the 
entrance to the bridge with booms. 

HASTINGS. 

The lower channel was blasted an<^ dredged and a protection wall was built to the 
east side of the lock chamber. 

RICE LAKE. 

At Hiawatha on Rice lake a channel was dredged through the old Oobourg rail- 
road bed across the lake, shortening the distance from the Otonabee river to Hastings 
about three mi'es. 

BEN8FX>RT BRIDGE. * 

Two rest piers and two entrance piers were built and provision was made with 
booms for entrance to the bridge. 

PETERBOROUGH. 

The steel work on the dam was painted, the banks were sodded und a wire fence 
was erected around the government property. The lockmaster's office and residence were 
painted. The storehouse was also painted. 

HYDRAULIC LIFT LOCK NO. 1. 

An accident occurred to the bank on the east aide of the canal, in the reach be- 
tween the Norwood road and Warsaw road. This has been repaired. The leaks which 
occurred between the Norwood road and hydraulic lift lock No. 1, have also been re- 
paired. Repairs have been made to the guard gates in the reach between the hydraulic 
lift lock and Nassau, and the guard gates have been equipped with an apparatus for 
opening' and closing same. 

PETERBOROT'GH-LAKEFIELD SECTION. 

On the Peterborough-Lakefield section, dredging has been done whereby the chan- 
nel for navigation purposes has been greatly improved. 

LAKE KETCHEWANOOKA. 

The channel between Lakefield and Younpr's point has been improved by dredging. 

young's point. 

A concrete entrance pier 300 feet long was built to Young's point locks and the 
entrance deepened to nine foet. A concrete pivot pier and abutment for a new steel 
^wing bri(^ge have been built. 
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BOBOÂYQEON. 

The dam was rebuilt, piers were retopped with concrete from 2 feet below low 
water mark and new bridge built on the dam. 

FENELON FALLS. 

The swing bridge was repaired and a lighthouse was placed at the entrance of 
Fenelon river. Electric lights were put on the locks which is much appreciated by 
steamboat men. 

LINDSAY. 

• 

The wharf was put in good repair, and the channel from Lindsay town to Sturgeon 
lake was cleaned out of old stumps and sunken logs which accumulate every year. We 
also built two beacons and placed them in the river and repaired and put in good order 
the two lighthouses at the entrance from Sturgeon lake to Lindsay river. 

ROSEDAIiE. 

The dam was repaired and gravelled. The swing bridge was put in good working 
order. 

BURLETGH FALLS. 

The dam was rebuilt from low water mark up and was strengthened by a pier 
12 X 35 and 10 feet deep which was placed on the lower side. 

VIGTORU ROAD. 

The dam was repaired and gravelled and a ditch built to carry away the seepage. 

CHEMONG. 

The steamboat wharf was rebuilt. 

QULL BIVEB. 

Eagle lake dam was rebuilt, and Hawk lake dam repaired. 

BURNT RIVER. 

The dam at Kinmount was generally repaired. The dam was retopped and a pair 
of winches placed on same. Earquhar dam was re-gravelled and new stop logs put 
in. Eepairs were also made to Grace lake, Big Bear lake, Little Bear Lake, Pine lake. 
Contains lake and Devil's lake. 

MISSASSUAGA RIVER. 

Bepairs were made to the new slide and the road was gravelled. The dam of 0\ill 
lake was re-gravelled and new stop logs were put in. New stop logs were also put in 
Bottle lake' dam. The dam was repaired. 

BRIDGES RE-PLANKED. 

The following swing bridges were re-planked and painted : Trent bridge, Hastings 
bridge, bridge at Lock No. 7, Peterborough bridge, bridge at Lock No. 1, 6, Peter- 
botough, Norwood and Warsaw road bridges between lift lock No. 1 and Nassau, 
Nassau bridge, Lakefield, Burleigh Ealls, Eenelon Falls, and Eçsedale. 

20—11—18 
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STEAMSa ' EMFIBE.' 

The steamer Empire has been employecl with the dredge Emmeraon during the 
whole season. 

STEAMER ' SOYERBION/ 

The steamer Sovereign has been used in buoying out channels^ painting buoys, 
towing material for works at various places. It has also been used by the engineers 
for inspection purposes. • 

THE DREDGE ' EMMERSON/ 

The dredge Emmerson has been completed. The hull was built in 1904. The 
cQew machinery was placed in her last fall. Two new dump scows which were com- 
hienced in 1904, were completed. The tug Empire was repaired and put in as good 
condition as possible. She is a very old boat. 

THE STAFF. 

The members of the staff have all worked for the interest of the canal, and the 
appearance of the canal from one end to the other shows that they have done their part 
well. 

I have the honour to be, sir. 

Tour obedient servant, 

(Sgd.) J. H. McCLELLAN, 

Superintendent. 
M. J. Butler, Esq., C.E., 

Deputy Minister and Chief Engineer, 

Department of Kailways and Canals, 
Ottawa, Ont. 



Trent Canals Surveys, Engineer's Office, 

Ottawa, August 14, 1906. 

SiR,^ — ^I have the honour to submit the following report upon the progress made 
during the fiscal year ended June 30, 1906, with the surveys, under my charge, of the 
various routes for the Trent canal. 

The surveys for outlets to Lake Ontario : f rom^Rice lake to Port Hope, Cobourg" 
and Trenton respectively ; and from Lake Couchiching to Georgian bay, via the Severn 
river, west branch of Holland river, and the traverse and contour survey of Rice lake 
— which had been in progress at June 30, 1905 — ^were continued and finally completed 
on December 2, 1905, as likewise the survey of the Black river from Sutton to Lake 
Simcoe, Ontario (a distance of about 3 miles). The survey parties were paid off and 
disbanded on December 2, 1905, and the staff returned to Ottawa, and commenced the 
office work on plans, profiles, &c. 

In accordance with instructions, I made a personal examination (in October, 
1906) of that portion of the Gull river between Coboconk and Mimden, to ascertain the 
practicability, cost, &c., of improving it for navigation; and in January, 1906, a recon- 
naissance survey for a proposed outlet for the Trent Canal from Kempenfeldt bay — 
Lake Simcoe — to the valley of and via the Nottawasaga river to Nottawasaga bay — 
Georgian bay. Subsequently a report on the latter was prepared and submitted. On 
February 17, 1906, detailed plans, profiles, sections and specification for section No. 1 
from Cook's bay to Holland Landing — of proposed ' Lmprovement» on the east branch 
of the Holland river to Newmarket ' — ^were submitted. 
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Several detailed plans of proposed dams, locks, bridges &c., for section No. _ 
Holland Landing to Newmarket— were prepared, and all plans required for this sec- 
tion will be ready at an early date. 

Good progress has also been made with the plans and estimates of quantities for 
the main outlets; every effort being directed towards the consummation of this work, so 
as to facilitate the preparation of the final report. 

I am, sir, 

Your obedient servant, _ 



E. J. WALSH, 

Engineer in Charge. 



M. J. Butler, Esq., 

Deputy Minister and Chief Engineer, 

Department of Bailways and Canals. 
• Ottawa. 



Office op the General Consulting Enoinber to the Governmeï^t and Chief 

Enqikber of the Western Division of the National 
Transcontinental Railway. 

Ottawa, Canada, September 29, 1906. 

Sm, — With a view of presenting to you a statement of the progress made up to 
September 1, 1906, with the surveys, location and construction of the western division 
of the Grand Trunk Pacific Railway, I have the honour to report as follows : — 

The preliminary surveys have sufficiently advanced to enable the company to sub- 
mit route maps of the line from Winnipeg touching the towns of Saskatoon and 
Edmonton, and passing through the 'Yellow Head Pass' to a point on the Pacific 
slope at the junction of the Salmon river with the Fraser river, a distance of about 
1,247 miles. Of this the government have approved from Winnipeg to a point a short 
distance east of Edmonton, about 776 miles in all. 

Edmonton being favourably situated for the establishment of the principal work- 
shops, sorting and distributing yards, cattle yards, warehouses and grain elevators, a 
large area of land has been purchased for the purpose, which will give ample room for 
quick despatch of business at that important point. 

Plans and profiles of location have been submitted by the company and approved 
by the government from township 12, range 7, section 4, west of the first meridian 
(Portage la Prairie), to township 53, range 23, west of the fourth meridian (a point 
about 8 miles east of Edmonton), a distance of about 720 miles, upon which section 
the works of construction are in progress. 

I have recently made a tour of inspection of this section of the road, and I find ' 
the location has been carefully selected with a view to obtaining first-class alignment 
and favourable grades; the curvature is light and the maximum grades against the 
traffic going west -50 per 100. In securing so good an alignment and gradients, heavy 
work has been encountered in the form of high embankments, deep cuttings and large 
structures at certain points, such as at Pine, Mule, Minna washta, Birdtail and Cut 
Arm creeks; the little Saskatchewan river; the Touchwood, Eagle and Beaver hills; 
the Qu'Api)elle valley, and at Battle river. 

With a road so constructed and, consequently, capable of economical operation, 
and with the communication to be afforded with the port of Fort William at the head 
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of navigation on Lake Superior, by means of the branch line now being built from a 
I)oint on the main line east of Winnipeg, the railway should be in an excellent position 
to share with its comi)etitors the increasing traffic of the Northwest and of the grain 
fields of the prairies. 

I have not treated here of the western division as a whole from Winnipeg to the 
Pacific coast, as the surveys are not at present sufficiently advanced to enable any 
reliable opinion to be formed as to the character of the "alignment and grades to be 
obtained through the mountain region. I, however, may say that I have every reason 
to feel confident that a satisfactory location will be obtained. 

The prairie country through which the road passes is a fine, farming district, the 
soil being for the most part rich. Many settlers are taking up ' homesteads ' along 
the route, as is evidenced by the large number of new ' shacks ' recently built, and 
others, in course of erection, which are visible both north and south of the road. 

I was disappointed with the progress made with the works of construction; they 
had not advanced, and were not advancing, as rapidly as could be desired. This is due 
to the impossibility of securing the requisite number of men for a vigorous prosecution 
of the work. In fact, so short of men were the contractors that, in several instances, 
many teams of horses were standing idle in the stables, owing to inability to secure 
teamsters to drive them. I think it is manifest that the supply of labouring men in 
Canada at the present time is insufficient to meet the demand. The same complaint 
is heard from one end of Canada to the other, the supply is not within 40 to 50 per 
cent of the number of men required to carry out the contracts in hand. It is, how- 
ever, only fair to state that the works executed are of a substantial character. The 
embankments and cuttings are neatly finished o£P, and the latter are well drained by 
side surface ditching. 

The following is a statement of the approximate quantities of work on the section 
between Portage la Prairie and Edmonton, and the amount of work executed thereon 
up to September 1, 1906 : — 



Character of Work. 



How measured. 



Total 

quantity of 

work. 



Acres 



Lineal feet . 



Clearing 

Grubbing 

Earth excavation 

Rock .1 

Culverts 

Ij&rge trestle bridges 

Smaller pile bridges 

Steel bridges over large rivers 

Telegraph and Telephone Lines I Miles 



Fencing 

Track complete, including ballasting 



Cubic yards. 



II 



Station and other buildings. . 
Cattle-guards and sign boards 
Rip- rap 



Number 



Cubic yards. . . 



1,420 

2ft0 

17,700,000 

797,000 

62,000 

lfi,000 

11,000 

5,700 

750 

1,500 
816 



265 

1,500 

20,000 



Quantity of work 

done to 

Sept. 1, 1906. 



1,409 
37 
5,091,000 
314,700 
17,900 
4,400 
2.060 
Nil. 
20,000 telegraph 
poles delivered. 
NiL 
50,000 tons rails de- 
livered ; 160,000 
ties delivered ; 2 
miles track laid. 
NU. 
t* 
200 



[ 
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The materials for the halanoe of the culverts, trestles a^d pile bridges, as well as 
the materials for the fencing, telegraph and telephone lines can be taken out in the 
winter months and deliyered upon the ground with much greater facility than in the 
summer season, and if nothing unforeseen occurs, it may, I think, be anticipated that 
the track will reach Edmonton by the latter end of the autumn of 1907. 

I have the honour to be, sir. 

Your obedient servant^ 

COLLINGWOOD SCHRIEBER, 
« General Consulting Engineer to the Uovemment 

& Chief Engineer W. Div. Nc^l Trans'l By. 

The Honourable H. K Emhebsok, 

Minister of Bailways and Canals, 
Ottawa, Ont. 
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A. 1907 



iNo. 1. 



RAILWAY SUBSIDIES. 



Table of per mile Cash Subsidies paid in aid of Railway Construction, showing amount 

of Subsidy granted for same Railways. 



B 



Naxue of Railway. 



1 
2 
3 
4 
5 
6 
7 
8 
9 
10 

11 
12 
13 
14 
16 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 



29 
30 
31 
32 
33 
34 
35 
36 

37 

38 
30 
40 
41 
42 



Albert Southern 

't Atlantic and Lake Superior 

'fAlgoma Central and Hudson Bay . . 

,Baie des Chaleurs 

'Baie of Quinte ^ 

I Beauhamois Junction 

, Belleville and North Hastings 

Beenville Coal and Railway Co 

'Brantford, Waterloo and Lake Erie. 
I^rockville, Westport and Sault Ste. 
I Marie 

Bruce Mines and A Igoma 

' Houctouche and Monoton 

Canada Atlantic 

[Canada Central 

itCanada Eastern 

fCanadian Pacific 

i It (extension)* . ' 

i Cape Breton, extension 

Caraquet. 

'Central (of New Brunswick) 

Comwallis Valley 

Columbia and Kootenay 

ifCanadian Northern 

'( ^ateaugnav and Northern 

Cap de la Madeleine 

fCcMMt of Nova Sootia (now Halifax 
I and Yarmouth) 

27 ifCentral Ontatio 

28 Cutnberland. 

Dominion Lime Co 

Dominion Coal Co 

fDrummond County 

fEast Richelieu Valley 

El^n, Petitoodiac and Havelock 

Ene and Huron . . 

Esquimalt and Nanaimo 

Fredericton and St. Mary's Bridge 

Co 

Grand Trunk, Georgian Bay and 

Lake Bne 

Grand Trunk 

(rreat Eastern 

fGreat Northern 

Guelph Junction 

■fGulf Shore 



Carried forward. 

20— iii-li 



No. 


No. 


of miles 


of miles 


built 


paid and 


up to 


pro- 


June 30, 


vided 


1906. 


for. 


16 


16 


30 


30 


77 


91 


70 


70 


15 


35 


19-60 


19-50 


6-84 


6-84 


6-48 


7 


18 


18 


44-50 


44-50 


18 


18 


31-75 


31-75 


5405 


54-05 


120 


120 



107 

1,905 

676 

30 

87 

45-66 

14 

27 75 
490 

58 
2-32 
I 

50 1 

21 ! 

14 
4-80 

27 44 
133-00 

21-86 

12 

30 

71 

1-33 

12-42 
Pont. 

12-50 
140-42 

15 25 

16-78 



107 
1,905 
695-88 

30 

67 

89-50 

14 

27 
490 

58 
2 



Subsidy paid 

and 

available at 

June 30, 1906. 



75 



32 



61 
40 
14 

4-80 
27 44 
135 60 
21-86 
12 
30 
71 

1-33 

12 42, 
Pont^ I 

12-50 
143 69 

15-25 

16 78' 



$ cts. 

50,460 00 

165,734 00 

924,976 00 

620,000 00 

112,000 00 

62,400 00 

21,888 00 

20,736 00 

57,600 00 



105, 

53, 

101, 

282, 

1,525, 

350, 

26,000, 

5,903, 

182, 

224. 

238, 

44, 

8S, 

1.909, 

307, 

7, 



200 00 
920 00 
600 00 
365 20 
250 00 
400 00 
000 00 
322 00 
400 00 
000 00 
400 00 
800 00 
800 00 
132 00 
595 00 
424 00 



Subsidy paid 

to 
June 30, 1906. 



160,000 00 
67,200 00 
39,850 00 
15,360 00 
87,808 00 

423,936 00 
69,952 00' 
38,400 00 
96,000 00 

750,000 00 

30,000 00 

39,74^ 00 
500,000 00 

40,345 00 
667,788 31 

46,000 00 

53, Oî^ 20 



Subsidy paid 

to 

September 30, 

1906. 



$ cts. 

50,460 00 

146,490 84 

924,976 00 

620,000 OOi 

69,120 00 

62,400 00| 

21,888 OO' 

20,736 00 

57,600 OOj 

105,200 00 

53,920 00 

101,600 00 

282,355 20 

1,525,250 00 

350,400 00 

25,000,000 00 

5,903,322 00 

182,400 00 

224,000 00 

142,400 00 

44,800 00 

88,800 00 

1,909,132 00 

. 307,595 00 

7,424 00 

160,000 00 
67,200 00 
39,850 00 
15,360 00 
87,808 00 

423,936 00 
69,952 00 
38,400 00 
96,000 00 

750,000 00 

30 000 00 

39,744 00 
600.000 00 

40,345 00 
557,788 31 

46,000 00 

53,699 20 



4,533-66 4,667*611 41,376,474 71' 41,218,361 55 



$ cts. 

50,460 00 

146,490 84 

924,976 00 

620,000 00 

69,120 00 

62,400 00 

21,888 00 

30,736 00 

57,600 00 



105, 

53, 

101, 

282, 

1,525, 

330, 

25,000, 

5,903, 

182, 

224, 

142, 

44, 

88, 

1,909, 

307, 

7. 



200 00 
920 00 
600 00 
356 20 
250 00 
400 00 
000 00 
322 00 
400 00 
000 00 
400 00 
800 00 
800 00 
132 00 
695 00 
424 00 



160,000 00 
67,200 00 
39,850 00 
16,3(K> 00 
87,808 00 

423,936 00 
69,052 00 
38,400 00 
96,000 00 

750,000 00 

30,000 00 

39,744 00 
500,000 00 

40, .345 00 
557, 7H8 31 

46,000 00 

53,699 20 



41,218,351 65 
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Table of per mile Cash Subsidies granted and paid in aid of Railway 

Construction, &c. — Oaniinu^â. 



B 



49 
50 
61 
52 
53 
54 
55 
56 
57 
58 
59 
fiO 
61 
62 
63 
64 
65 
66 
67 
68 
69 



72 
73 
74 
75 
76 
77 
78 
79 
80 
81 
82 
83 
84 

85 
80 
87 
88 
89 
90 
91 

92 
93 
94 
95 
96 
97 
98 
99 
100 



Name of Railway. 



Brought forward. 



43 Halifax and South WeHtern 

44 Harvey Branch 

45 Hereford 

46 Irondale, Bancroft and Ottawa 

47 International (Quebec) 

48 International (N.B.), formerly Res- 
tigouche and Western 

flnvemess Ry. & Coal Co 

James Bay 

Joggins 

KingBton and Pembroke 

Kingston, Napanee and Western 

L'Assomption 

fliake Erie and Detroit River 

Lake Temiscamingue Colonization. . . 

Leamington and Lake St. Clair. 

Lindsa^r, Bol^cayeeon and Pontypool. 

Lotbinière and Megantic 

Manitoulin and North Shore 

Middleton and Victoria Beach 

Montreal & Sorel (now South Shore.. 

Montreal and Lake Cham plain 

Montreal and Western 

Montreal and Lake Maskinongé 

Montreal and Ottawa 

t Montreal and Province Line 

Montfort Colonization 

Maganetawan River 

70 fMassawippi Valley 

71 ifMidland (Nova Scotia) 

Nakusp and Slocan 

New Brunswick and P. E. Island 

New Brunswick Coal and Ry.. 

New Glasgow Iron and Coal Co . ... 
Nicola, Kamloopsand Similkameen.. 

Northern Colonization 

Northern Pacific Junction 

Nova Scotia Central 

Ontario, Belmont and Northern 

lOntario and Quebec 

lOrford Mountain 

Oflhawa Railway and Navigation Co. 
fOttawa, Northern and Western (for- 
merly Ottawa & (4atineau Valley). 

tOttawa and New York 

jfOttawa, Arnprior and Parry Sound . 
'Parry Sound Colonization 

Pontiac and Pacific Junction 

fPhillipsburg Junction 

' Pontiac and Renfrew 

: Pontiac and Pacific and Ottawa and 

j Gatineau 

;t Pembroke Southern 

Port Arthur, Duluth and Western . . 

Quebec Central 

(Quebec Bridjre Co 

Quebec and Lake St. John 

,Quel)ec, Montmorency & Charlevoix. 

Shuswap & Okanagan 

iSouth Norfolk 

St. Catharines and Niagara Central. . 



No. 
of miles 

built 

up to 
June 30, 

1906. 



4,533-65 

98 
3 

48-50 
45 
49 

15 
60-97 



12 

15 

61-35 

3-50 

126-90 

45-84 

16 

38-70 
30 
12-60 
39 30 
61-50, 
83 
70 

12 90 
60 



No. 
of miles 
paid and 

pro- 
vided 

for. 



18 
32 

1 

I 
57 
36 
35 
15 
12 45 



3 
1-20 

•a 

•68 

18 

•80 

■45 



4,667-61 

231 
3 

48-50 
45 
49 

77 

98 
270 

12 

15 

61 
3 
128 05 

45-84 

16 

38-70 

30 

12 60 

39-30 
126-67 

83 

70 

12 

60 



Carried forward 7,021*28 



20-90 
110 
73-50 

9-60: 
61-25 
26-50 

7 

82-28] 
63-87! 
159-58 
47 -75 
70 
7 41 



Bridge. 
20 

84-75 
74-8<> 
Bridge 
245 85 
30 
51 
17 
12 



35 
50 



18 

32 

1 

1 

58 

36 

35 

. 45 

12 

45 

20 

110 

73 

9 

61 

53 



90 



3 

20 
11 
68 

80 
45 

45 

90 

50 
60 
25 
50 



Subsidy paid 

and 

available at 

June 30, 1906. 



i 



86 

53-8/" 
159-58 

47 75 

70 
7 41 
4-25 

Bridge. 

20 

84-75 

74-86 
Bridge. 
245 85 

30 

51 

17 

12 



7,83008 



$ 



cts. 



Subsidy paid 

to 
June 30, 1906. 



41,376,474 71 

789,200 00 
5,653 57 
155,200 00 
144,000 00 
166,800 00 

246,400 00 
390,208 00 
864,000 00 

37,500 00 

48,«)00 00 
208,732 80 

11,200 00 
475.851 00 
310,335 95 

51,200 00 
185,173 Oe 

96,000 00 
204,800 00 
125,760 00 
517,541 92 
103,000 00 
361,270 00 

41,280 00 
192,0<<0 00 

58,560 00 
167,440 00 
3,552 00 
5,376 00 
365,418 00 
117,760 00 
113,440 00 
144,000 00 

39.840 00 

292,800 00 

133,760 00 

1,320,000 00 

235,200 00 

30,720 00, 
196,000 OO! 
168.814 50 

22,400 00 

410,688 OO; 
202,384 OOl 
779,712 OOl 
152,800 00 
193,578-00 
23,712 00 
13,600 00 

212,500 00 

64,000 00 

271,200 00 

348,312 00 

374,353 33 

1,230,743 50 

06,000 00 

163,200 00 

54,400 00 

38,400 00 



Subsidy paid 

to 

September 30, 

1906. 



56,162,774 34 



$ eta. 

41,218,351 65 

653^776 00 
6,563 57 
155,200 00 
144,000 00 
156,800 00 

127,208 07 
368,545 97 
651,264 00 

37,500 00 

48,000 00 
208,732 80 

11,200 00 
475,851 00 
310,335 95 

51,200 00 
185,173 06 

96,000 00 

32,000 00 

98,092 80 
296.998 38 
103,600 00 
361,270 00 

41,280 00 
192,0lK) 00 

58,560 00 
167,410 00 
3,5.':2 00 
5,376 00 
362,200 30 
117,760 00 
113,440 00 

48,000 00 

39,840 00 

110,,592 00 

133,7r.O 00 

1,320,000 00 

23,5,200 00 

30,720 00; 
196.000 00 
168,814 50 

22,400 00 

410,688" go' 
202,,384 00 
779,712 00 
152,800 00 
193,578 00 
23,712 00, 
13,600 00 

212,500 00 

64,000 00= 

271,200 00' 

348,342 00 

374,353 33 

1,092,759 60 

96,000 00 

163,200 00 

54,400 00 

38,400 00 



53,715,216 78 



i ct%. 

41,218,a'51 55 

653,776 00 
5,553 57 
155,200 00 
144,000 00 
156,800 00 

127,208 07 
368,545 97 
651,264 00 

37,500 00 

48,000 00 
208,732 80 

11,200 00 
475,H51 00 
310,335 96 

51,200 00 
185,173 06 

96,000 00 

32,000 00 

98,092 80 
296,998 38 
103.000 00 
.^61,270 OO 

41,280 00 
192,000 00 

5S,560 00 
167,440 00 
3,552 00 
.5,376 00 
362.200 30 
117,760 00 
113,440 00 

48,000 00 

39,840 00 

110,592 CO 

133.760 OO 

1,320,000 OO 

235,200 00 

30,720 00 
196.000 00 
168,814 50 

22,400 00 

410,688 00 
262,384 00 
779,712 00 
152,800 00 
193,578 00 
23.712 00 
13,600 00 

212,500 00 

64,000 00 

271,200 00 

348,342 00 

374,353 33 

1,092,750 50 

96,000 00 

163,200 00 

54,400 00 

38,400 00 



63,716,216 78 
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Table of per mile Cash Subsidies granted and paid in aid of Railway 

Construction, &c. — Concluded, 



u 

S 



101 
102 
103 
104 
105 
106 
107 
108 
109 
110 
111 
112 
113 
114 
115 
116 
117 



Name of Railway. 



Brought forward 



St. Clair Frontier Tunnel 

St. Lawrence and Lower Laurention 
St. Louis, Richibucto & Buctouche.. 

tSt. Lawrence and Adirondack 

' +St. Mary River 

St. Stephen and Milltown 

Schomberg and Aurora 

Temiscouata 

jtThousaud Inlands 

fTilaonburg, Lake Erie and Pacific. . 

Tobique Valley 

Toronto, (irey and Bruce 

fUnited Counties 

Waterloo Junction 

Western Counties 

; W^est Ontario Pacific 

York and Carleton 



No. 


No. 


of miles 


of miles 


built 


paid and 


up to 


pro- 


June 30, 


vided 


1900. 


for. 







Subsidy paid g^J^^JJy p^jj I Subsidy paid 



and 



to 



to 



available at t.,«« on -lonn ■ September, 30 
June 30, 1906 . *^""® ^' ^^' ' i S on« ' 



1906. 



c. 



7,021-23 7,83008 55,162,774 84 



2-23 
38-85 

7 
33-51 
'44 

4-64 

i4-42 

112-95 

619 
33-96 
27-88 

4 58 
59 

10-25 
20 
18-75 

5-73 



2-23 
38 -So,' 

7 ; 
33-511 
46 i 

4-64 

14 42, 

112-95 

5-19 

47 -50; 

27-88 
4-58 
59 

10-25 

20 I 

18-751 

5-73 



S 



c. 



$ 



53,715,216 78 53,715,216 78 



376,000 00 
217,600 00 

22,400 00 
149,481 60 
177,400 00 

14,848 00 

46,144 00 
64^,950 00 

29,840 00 
117,431 48 
134,016 00 

14,656 OJ 
188,816 00 

32,800 00 
500,000 00 

60,000 00 

18,336 00 



Total I 7,464-17 8,288-56 57,897,493 42 ^56, 430,629 86 56,430,629 86 



375,000 00 
217,600 00 

22,400 00 
149,481 60 
148,094 00 

14,848 00 

46,144 00 
645,950 00 

29,840 00 
117,431 48 
134,016 00 

14,656 00 
188,816 00 

32,800 00 
500,000 00 

60,000 00 

18,336 00 



375.000 00 
217,600 00 

22,400 00 
149,481 60 
148,094 00 

14,848 00 

46,144 00 
645,950 00 

29,840 00 
117,481 48 
134,016 00 

14,656 00 
188,816 00 

32,8o0 00 
500,000 00 

60,000 00 

18,336 00 



itAdd subsidy of used rails as per statement, part iii., page 7, $152,305.20, and Atlantic and North- 
western, S3, 172,200.00, less subsidy Canadian Pacific Railway, main line, 825,000,000, and Western Counties 
Railway, S5()0,000, which will then agree with statement of subsidies in part ii, page 50, viz., $34,255,135.06. 

•Includes the mileage of the Nortn Shore Railway, 160 miles. 

fBy 60-61 Vic, cap. 4, 62-63 Vic, cap. 7, 63-64 Vic, cap. 8, 1 Edward VII., cap. 7, 3 Edward VII., 
cap. 57, and 4 Edward VII., cap. 34, subsidy was authorized on certain mileage of this railway, specified 
in the Act of Parliament, of $3,200 per mile and a further subsidy beyond the sum of $3,200 per mile, of 
50 i)er cent on so much of the averofjc cost of the said six'oified mileage subsidized as is in excess of $15,000 
per mile, such «ul)sidy not exceeding in the whole the sum of $6,400 per mile. 

The amount of certain of the subsidies authorized by Parliament given in this statement, includes the 
determined portion of the subsidies under 60-61 Vic, cap. 4, 62-63 Vic, cap. 7, 63-64 Vic, cap. 8, and 
1 Edward Vll,, cap. 7, 3 Eiward VII., cap. 57, and 4 Edward VII., cap. 34, viz. : The amount produced 
by the $3,200 i>er mile, but the other portioq is now an undertermined amount, and therefore cannot be 
shown here. 



Statement showing Railways receiving Cash Subsidies of fixed amounts, payable 

Annually or Semi-annually for fixed periods of years. 



No. 



Name of Railway. 



Miles 
subsidized. 



Amount of Instalment. 



Amount 

])aid up to 

June 30, 

1906. 



$ c. 



International (Atlantic and North- 
west Railway Co. ) 

Kingston, Smith's Falls and Ottawa 
Railway Co 

Total 



252 $93,300 per h year for 30 years 3,172,200 

i 

56 $3,136 .. 21 u I Nil. 

308 I • 3,172,200 
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lU 



No. 



1 
2 
3 
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Statement showing Railways aided by the Grant of Loans. 



Name of Railway. 



Albert Railway Co 

Fredericton and St. Mary's Bridge Co 

St. John Bridge and Railway Extension Co. 

Totel 



Amount of 

Loans 
authorized. 



15,000 
300,000 
500,000 



815,000 



An.ount 
loaned. 



c. 



14,725 56 
300,000 00 
433,900 00 



748,625 56 



Statement showing Railways subsizided by the Grant of used Iron Rails valued at the 

amount set forth. 



No. 


Name of Railway. 


Tons 

of 

used Rails. 


Subsidy 

on value of 

Rails. 


Subsidy 

on used Rails 

paid. 


1 


Central Rail wav ComDanv of New Brunswick 


4,052 


$ c 

83,612 54 
44,252 82 
24,439 84 


$ c 

83,612 54 


2 
3 


Elgin, Petitcodiac and Havelock Ry. Co 

Chatham Branch Railway Co 


2,201 
958 


44,252 82 
24,439 84 




Total 






7,211 


152,305 20 


152,305 20 



Statement showing Railways aided by the Loan of used Iron Rails valued at the 

amount set for. 



No. : 



Name of Railway. 



1 'Kent Northern Railway Co. 

2 ) Halifax Cotton Co 

3 Steel Company of Cunada.. 

4 lAUxTt Railway Company . . 



Total, 



Tons of 
used Rails. 



• Value 
of used Rails 
loaned. 



2,549 
233 
597 
726 



4,105 



Remarks. 



c. 



58,334 27 'By 51 Victc»ria, chajiter 3, 



4,335 00 
11,964 66 
14,r;65 45 



89,299 38 | 



these used rails will be 
granted as a subsidy', (the 
section of road to be fint 
laid with new steel raib 
weighing not less than 50 
lbs. per lin. yard and after 
an O.C. had been patised 
authorizing transfer.) 
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No. 2 

LIST OF RAILWAY SUBSIDY ACTS PASSED IN EACH YEAR 



Non. — ^The marginal number opposite each subsidy has referenoe to the alphabetical list In Iba 
Deputy Minister's report showing the action taken in cases where a contract for work has been made with 



■ay company 



Bj the Acts of Parliament below speoified, authority has been placed in the hands 
of the Gk>vernor in Council to grant, upon certain conditions, aid towards the construo 
tion of Yarious lines of railway throughout the Dominion, as follows, namely : — 

By the Acts of 45 Yic, cap. 14, 1882 (Assented to 17th May, 1882) :— 

1. For a railway from Gravenhurst to Callander, both in the province of 
Ontario, a subsidy not exceeding $6,000 per mile, nor exceeding in 
the whole $660,000 

St. For a railway from St Raymond to Lake St John, both in the province 
of Quebec, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whola 384,000 

8. For a railway from a point on the Intercolonial Railway at Rivière du 
Loup or Rivière Ouelle^ in the province of Quebec, or between them, 
to ^Edmund stOD, in the province of New Brunswick, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 240,000 

4. For a railway from Oxford to New Glasgow, both in the province of 

Nova Scotia, a subsidy not exceeding $3,200 per mile, nor exceeding 

in the whole 224,000 

** The said subsidies to be granted to such companies as shall be approved by the 
Governor in Council as having established, to his satisfaction, their ability to complete 
the said railways respectively, within a reasonable time, to be fixed by Order in Council, 
and according to descriptions and specifications to be approved by the Governor in 
Council on the report of the Minister of Railways and Canals, and specified in an agree- 
ment to be made by the company with the Government, and which the Government^is 
empowered to make, and to be payable out of the Consolidated Revenue Fund of 
Canada, by instalments on the completion of each ten miles of railway, proportionate to 
the value of the portion so completed in comparison with the whole work undertaken, 
such proportion to be established by the report of the said Minister ; provided always, 
that the granting of such bonuses or subsidies shall be subject to such conditions for 
securing such running powers or traffic arrangements and other rights as will afford all 
reasonable facilities and equal mileage rates to all railways connecting therewith, as^the 
Governor in Council may determine." 

By the special Act 45 Vic, cap. 55, 1882 (Assented to 17th May, 188ft ;— 

5. A subsidy authorized in favour of " The Chignecto Marine Transport 

Railway Company," provided that they construct and thereafter 
maintain and operate a ship railway, to be approved by the Govern- 
ment, across the Isthmus of Chignecto, from the Gulf of St. Lawrence 
to the Bay of Fundy, per year, for twenty-five years. $150,000 

By the Act 46 Vic, cap. 25, 1883 (Assented to 25th May, 188S):— 

O. To the Baie des Chaleurs Railway Company, for 100 miles of their rail- 
way, from Mëtapediac, on the Intercolonial Railway, to Paspebiao, 
in the province of Quebec, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 320,000 
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7* To the Caraquet Railway Company, for 36 miles of their railway, from 
a point near Bathurst to Caraquet, in the province of New Bruns- 
wick, a subsidy not exceeding $3,200 per mile, nor exceeding in the 

whole $115,200 

S* To the Gatineau Valley Railway Company, for the first 50-mile section 
of their railway, from Hull station, in the province of Quebec, a 
subsidy not exceeding: $3,200 per mile, nor exceeding in the whole. . 160,000 
9. To the Great American and European Short Line Railway Company, for 
80 miles of their railway, from Canso to Louisburg or Sydney, in the 
province of Nova Scotia, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 256,000 

10* To the International Railway Company, for 49 miles of their railway, 
from Sherbrooke, in the province of Quebec, to the iDternational 
boundary, line, a subsidy not excec^ding $3,200 per mile, nor exceed- 
ing in the whole 156,800 

11. To the Northern and Western Railway Company, for 32 miles of their 
railway, from the Intercolonial Railway, near the Miramichi, to 
Moran's, near Demphy village, in the province of New Brunswick, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the whole. . 102,400 

\ft» To the Montreal and Western Railway Company, for the first 50-mile 
section of their railway, out of St. Jérôme, in the province of Quebec, 
a subsidy not exceeding $3,^00 per mile, nor exceeding in the whole. 160,000 

18* To the Napanee, Tam worth and Quebec Railway Company, for 28 miles 
of their railway, from Napanee to Tamworth, in the province of 
Ontario, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whole 89,600 

14. To the Quebec and Lake St. John Railway Company, for 25 miles of 
their railway, from St. Raymond to Lake St. John, in the province 
of Quebec, a subsidy not exceeding $3,200 per mile, nor exceeding in 

the whole 80,000 

In addition to the subsidy granted by the Act forty-fifth Victoria, chap- 
ter fourteen. 

IS» For a railway from the International Railway at Petitcodiac to Havelock 
Corner, in the province of New Brunswick, 12 miles, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 38,400 

10. For a railway from Gravenhurst to Callander, 110 miles, a subsidy not 

exceeding $6,000 per mile, nor exceeding in the whole 660,000 

In addition to the subsidy granted by the Act forty-fifth Victoria, chap- 
ter fourteen. 

" The nine subsidies first mentioned to be granted to the companies hereinbefore 
named respectively ; and the two subsidies last mentioned to be granted to such com- 
panies as shall be approved by the Governor in Council as having established to his satis- 
faction their ability to complete the said railways, respectively ; and all the eleven lines 
above mentioned, and also the lines of railway in respect of which it is provided by the 
Act of forty-fifth Victoria, chapter fourteen, that subsidies may be granted, shall be com- 
menced within two years from the first day of July next, and completed within a reason- 
able time, not to exceed four years from and after the passing of this Act, to be fixed by 
Order in Council, and according to descriptions and specifications to be approved by the 
Governor in Council, on the report of the Minister of Railways and Canals, and specified 
in an agreement to be made by each company with the Government, and which the 
Government is empowered to make ; and all the said subsidies authorized by this Act, 
respectively, to be paid out of the Consolidated Revenue Fund of Canada by instalments, 
on the completion of each section of not less than ten miles of railway, proportionate to 
the value of the portion so completed in comparison with the whole work undertaken, 
to be established by the report of the said Minister ; Provided always, that the granting 
of such subsidies shall be subject to such conditions for securing such running powers 
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or traffic arrangements and other rights as will afford all reasonable facilities and equal 
mileage rates to all railways connecting with those so subsidized as the Governor in 
Council may determine." 

By the special Act 46 Vic, cap. 26, 1883 (Assented to 25ih May, 188S) :— 

17* An advance authorized in favour of the " St. John Bridge and Railway 
Extension Company," to enable them to build a railway bridge 
across the River St. John, N.B., with railway connection with the 
Intercolonial, such advance to be secured by a mortgage on their 
entire property, not to exceed 80 per cent of the expenditure on 
the work, nor a total sum of % 500,000 

By the Act 47 Vic, cap. 8, 1884 (Assented to 19th April, 1884) '— 

IS. To the Government of the province of Quebec, in consideration of their 
having constructed the railway from Quebec to Ottawa, forming a 
connecting line between the Atlantic and Pacific coasts via the 
Intercolonial and Canadian Pacific Railways, and being as such 
a work of national and not merely provincial utility, a subsidy not 
exceeding $6,000 per mile for the portion between Quebec and 
Monti'eal, 159 miles, nor exceeding in the whole 954,000 

19. And for the portion between Montreal and Ottawa, 120 miles, $12,000 

per mile, nor exceeding in the whole 1,440^000 

SO* For the construction of a line of railway connecting Montreal with the 
harbours of St. John and Halifax by the shortest and best practi- 
cable route, after the report of competent engineers, a subsidy not 
exceeding $170,000 per annum, for fifteen years, or a guarantee of 
a like sum for a like period as interest on bonds of the company 
undertaking the work. 

21. For the construction of a line of railway from Oxford station, on the 
Intercolonial Railway, to Sydney or Louisburg, a subsidy not ex- 
ceeding $30,000 per annum for fifteen years or a guarantee of a like 
sum for a like period as intere>t on the bonds of the company under- 
taking the work, in addition to the subsidies previously granted, 
and also a lease or transfer to such company of the Eastern Exten- 
sion Railway, from New Glasgow to Canso, with its present equip- 
ment. 
To the Quebec Central Railway Company, for a line of railway from 
Beauce Junction to the international boundary line, a subsidy not 

exceeding $3,200 per mile, nor exceeding in the whole 211,200 

For the extension of the Canadian Pacific Railway, from its terminus 
at St. Martin's Junction, near Montreal, or some other point on the 
Canadian Pacific Railway, to the harbour of Quebec, in such manner 
as may be approved by the Governor in Council, a subsidy not 
exceeding $6,000 per mile, nor exceeding in the whole 960,000 

24* To the Irondale, Bancroft and Ottawa Railway Company, for a line of 
railway from the Victoria branch of the Midland Railway to the vil- 
lage of Bancroft, in the township of Dungannon, county of 
Hastings, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 160,000 

2S> To the Pontiac Pacific Junction Railway, for a line of railway from 
Hull or Aylmer to Pembroke, provided the Ottawa River is 
crossed at some point not east of Lapasse, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 272,000 

24l« To the Gatineau Railway Company, for a line of railway from Kazusu- 
bazua to IjC Desert, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 160,000 

8*7. To the Napanee, Tam worth and Quebec Railway Company, for a line of 
railway from Tam worth to Bogart and Bridge water, a subsidy not 
Lceeding $3,200 per mile, nor exceeding in the whole 70,400 
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To the Montreal and Western Railway Company, for a line of railway 
from the end of the line subsidized in the now last session of Parlia- 
ment^ towards Le Desert^ a subsidy not exceeding $3,200 per mile, 

nor exceeding in the whole $160,000 

To the Northern and Western Railway Company, for a line of railway 
from Fredericton to the Miramichi River, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole (instead el the subsidy 
proposed in 1883) 128,000 

SO. To the Erie and Huron Railway Company, for a line of railway from 
Wallaceburg to Samia, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole ; 96,000 

81. To the Ontario and Pacific Railway Company, for a line of railway 
from Cornwall to Perth, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 262,400 

8)3. To the Kingston and Pembroke Railway Company, for a line of railway 
from Mississippi to Renfrew, a subiidy not exceeding $3,200 per 
mile, nor exceeding in the whole 48,000 

83. To the Great Northern Railway Company, for that portion of their rail- 

way between St. Jérôme and New Glasgow, in the county of Terre- 
bonne, a subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 82,000 

84. For a line of railway and bridge between the Jacques Cartier Union 

Railway Junction with the Canadiui Pacific Railway and St. Mar- 
tin's Junction connecting the Jacques Cartier Union Railway with 
the North Shore Railway proper, a subsidy not exceeding in the 
whole 200,000 

8«!^. For a line of railway from Richibucto to St. Louis, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 22,400 

80. For a line of railway from Hopewell to Alma, in the province of New 
Brunswick, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 51,200 

87. For a line of railway from St. Andrew's to Lachute, in the county of 

Argenteuil, a subsidy not exceeding $3,200 per mile,' nor exceeding 

in the whole 22,400 

88. For a line of railway from the Grand Piles, on the River St. Maurice, to 

Lake Edward, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 217,600 

80> For a line of railway from Annapolis to Digby, in the province of Nova 
Scotia, a subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 64,000 

40. For a line of the Central Railway, from the head of Grand Lake to the 

Intercolonial Railway between Sussex and St. John, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 128,000 

41. To the Caraquet Railway Company, for the extension of their line of 

railway from Caraquet to Shippegan Harbour, in the province of 
New Brunswick, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole . . 76,800 

4Ut. For a branch of the Intercolonial Railway, from Metapediac eastward 
towards Paspebiac, twenty miles, in the province of Quebec, a sum 
not exceeding in the whole 300,000 

48. For a branch of the Intercolonial Railway, from Derby Station to Indian- 
town, fourteen miles, a sum not exceeding in the whole 140,000 

'' The subsidies hereinbefore mentioned as to be granted to companies named for 
that purpose shall be granted to such companies, respectively ; the other subsidies 
shall be granted to such companies as shall be approved by the Governor in Council 
as having established, to his satisfaction, their ability to construct and complete the 
said railways respectively. All the lines for the construction of which Bubsidies are 
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granted shall be commenced within two years from the first day of July next and com- 
pleted within a reasonable time, not to exceed four years, to be fixed by Order in 
Council, except the line mentioned in the fourth section of «this Act^* which shall be 
commenced within one year, and shall also be constructed according to descriptions and 
specificaMons and upon conditions to be approved by the Governor in Council, on the 
report of the Minister of Railways and Canals and specified in an agreement to be made 
in each case by the company with the Oovemment, and which the Government is hereby 
empowered to make ; the location also of every such line of railway shall be subject to 
the approval of the Grovemor in Council ; and all the said subsidies, respectively, shall 
be payable out of the Consolidated Revenue Fund of Canada, by instalments, on the 
completion of each section of the railway of not less than ten miles, proportionate to 
the value of the portion so completed in comparison with that of the whole wOrk under- 
taken, to be established by the report of the said Minister. The subsidies to the pro- 
vince of Quebec shall be capitalized, and the interest shall be payable at such time and 
in such manner as the Government of Cana^la shaJl agree upon with the Grovernment of 
the said province. The two subsidies last mentioned in the list are for works to be 
constructed by the Government of Canada. 

'' Provided, always, that the granting of such subsidies to the companies mentioned, 
respectively, shall be subject to such conditions for securing such running powers or 
traffic arrangements and other rights as will afford all reasonable facilities and equal 
mileage rates to all railways connecting with those so subsidized, as the Governor in 
Council may determine." 

By the special Act 47 Yia, cap. 6, 1884 (Assented to 19lh April, 1884) ' 

44. Relating to an agreement with the province of British Columbia, autho- 
rity was given, inter alia, for the grant of a subsidy to the " Esquimalt 
and Nanaimo Railway Company '' in aid of the consttniction of a 
line of railway and telegraph between the points named ; such sub- 
sidy to be in lands en bloc on Vancouver Island, the boundaries 
being fixed by the Act^ and in money $750,000 

By the Act 48-49 Via, cap. 59, 1885 (Assented to 20th July, 1885) : 

4LS' To the Ottawa, Waddington and New York Railway and Bridge Com- 
pany, for a line of railway from Ottawa to Waddington, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whola 166,400 

40. To the New Brunswick and Prince Edward Island Railway Company, 
for a line of railway from Sackville to the Straits of Northumberland, 
at or near Cape Tormentine, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 118,400 

47* To the Montreal and Sorel Railway Company, for a liqe of railway from 
St. Lambert to Sorel, a subsidy not exceeding $1,600 per mile, nor 
exceeding in the whole 72,000 

4^ To the Brock ville, Wrstport and Sault Ste. Marie Railway Coiupany, 
for a line of railway from Brockville to Westport, a sul^idy not ex- 
ceeding $3,200 per mile, nor exceeding in the whole 128,000 

49. To the Quebec and Lake St. John Railway Company, for a line of rail- 
way from its junction on the North Shore Railway to St. Raymond, 
upon condition of the company extending: their road to a point 50 
miles north of St. Raymond, a subsidy not exceeding $3,200 per mile 
nor exceeding in the whole 96,000 

SO* To the Northern and Western Railway Company, for a' line of rail- 
way from the northern end of the 40 miles subsidized between 
Fredericton and the Miramichi River by 47 Victoria, chapter 8, to 
Boiestown, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 19,200 



* The extemrion of the Canadian Pacific Railway from its terminus at St. Martin's Junction, or some 
other point on the said railway to the harbour of Quebec. 
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Si. To the Montreal and Champlain Junction Railway Company, for a line 
of railway from Brosseau's to Dundee, a subsidy not exceeding $500 
per mile, nor exceeding in the whole $30,000 

82. To the Thunder Bay Colonization Railway Company, for a line of rail- 
way from the Murillo station of the Canadian Pacific Railway to the 
east end of Whitefish Lake^ a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 92,000 

88« To the Central Ontario Railway Company, for a line of railway from Coe 
Hill or Rathbun, to Bancroft, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole. 64,000 

S4* To the Belleville and North Hastings Railway Company, for a line of 
railway from the village of Madoc to the junction with the Central 
Ontario Railway at Eldorado, a subsidy not exceeding $1,500 per 
mile, nor exceeding in th« whole 10,500 

8S. For a line of railway from Long Sault to the foot of Lake Temiscsr 
mingue, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whole 25,600 

88« For a line of railway from a point on the Canada Southern Railway near 
Comber, to Lake Erie, at or near the village of Leamington, a sub- 
sidy not exceeding $3,200 per mile, nor exceeding in the whole. . . • 44,800 

87- To the Napanee, Tamworth and Quebec Railway Company, for a line of 
railway from Tamworth towards Bogart and Bridge water, 16 miles, 
in lieu of the subsidy granted by 47 Via, chap. 8, a subsidy of 70,000 

S8. To the Gatineau Railway Company, for a line of railway from Hull sta- 
tion towards Le Désert, a distance of 62 miles, in lieu of the subsidies 
granted by 46 Via, chap. 25, and 47 Vic, chap. 8, a subsidy of ... . 320,000^ 

80- For a line of railway from the Grand Piles, on the River St. Maurice, to 
its junction with Lake St. John Railway, a distance of about 50 
miles, in lieu of the subsidy granted by 47 Vic, chap. 8, for a line of 
railway from the Grand Piles, on the River St. Maurice, to Lake 
Edward, a subsidy of 217,600 

GO. To the Canada Atlantic Railway Company, for a line of railway from 
Valleyfield to a point one and a half miles west of Johnston's, a sub- 
sidy not exceeding $1,600 per mile, and from one and a half miles 
west of Johnston's to Lacolle; also from the present terminus at 
Ottawa, to the Chaudière Falls, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 96.000 

SIm For a line of railway from Indiantown via the Miramichi Valley, to its 
junction with the Northern and Western Railway at or near Boiestown, 
a subsidy not exceeding $3,200 per mile, nor exceeding in the whole. 140,800 

The subsidies hereinbefore mentioned as to be granted to companies named for 
that purpose shall be granted to such companies, respectively ; the other subsidies 
shall be granted to such companies as shall be approved by the Governor in Council 
as having established to his satisfaction their abUity to construct and complete the 
said railways, respectively. All the lines for the construction of which subsidies are 
granted shall be commenced within two years from the first day of August next, and 
completed within a reasonable time, not to exceed four years, to be fixed by Order 
in Council ; and shall also be constructed according to descriptions, specifications and 
upon conditions to be approved by the Governor in Council, on the report of the 
Minister of Railways and Canals, and specified in an agreement to be made in each 
case by the company with the Government, and which the Grovemment is hereby 
empowered to make ; the location, also, of every line of railway shall be subject to 
the approval of the Governor in Council ; and all the said subsidies, respectively, shall 
be payable out of the Consolidated Revenue Fund of Canada, by instalments, on the 
completion of each section of the railway of not less than ten miles, proportionate to the 
value of the portion so completed in comparison with that of the whole work under- 
taken, to be established by the report of the said Minister. 
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" Ftovided always, that the granting of such subsidies to the companies mentioned, 
respectiYelj, shall be subject to such conditions for securing such nimdng powers or 
toiffic arrangements and other rights as will afford all reasonable facilities and equal 
mileage rates to all railways connected with those so subsidized, as the Qoyemor in 
Council may determine." 

By the Act 4849 Vic, cap. 58, 1885 (Assented to 20th July, 1885) :— 
G2. For a railway from a point on the Intercolonial Railway at Rivière du 
Loup or Rivière -Quelle, in the province of Quebec, to Edmundston, 
in the province of New Brunswick, a subsidy not exceeding two 
thousand eight hundred dollars per mile for seventy-five miles, and 
six thousand dollars per mile for eight miles, nor exceeding in the 
whole two hundred and fifty-eight thousand dollars ; the said subsidy 
to be in addition to the subsidy authorized to be granted in aid of 
the construction of the said rtulway by the Act forty-fifth Yictoria, 
chapter fourteen, and constituting with the subsidy so authorized, a 
subsidy not exceeding in the whole four hundred and ninety-eight 
thousand dollars, and to be granted for the said railway upon the 
terms and conditions specified in the said Act, and payable out of 
the Consolidated Revenue Fund of Canada ; and for the purpose of 
incorporating the persons undertaking the construction of the said 
railway and those who shall be associated with them in the under- 
taking, the Grovemor may grant to them, under such corporate name 
as he shall deem expedient, a charter conferring upon them the 
franchises, privileges and powers requisite for the said purposes, 
which shfljl be similar to such of the franchises, privileges and powers 
granted to railway companies during the present session as the Grov- 
emor shall deem most useful or appropriate to the said undertaking ; 
and such charter being published in the Canada Ocusette^ with any 
Order or Orders in Council relating to it, shall have force and effect' 
as if it were an Act of the Parliament of Canada. 
OS» For a line of railway from the south bank of the St. Lawrence river, 
opposite or near Montreal, to the harbours of St. AndreVs, St. John 
and Halifax, via Sherbrooke, Moosehead Lake, Mattawamkeag^ 
Harvey, Fredericton and Salisbury, ^ a subsidy not exceeding eighty 
thousand dollars per annum for twenty years, forming in the whole, 
together with the subsidy authorized by the Act forty-seventh Vic- 
toria, chapter eight, for a line of railway connecting Montreal with 
the said harbours of St. John and Halifax by the shortest and best 
practicable route, which the line above described is found to be, a 
subsidy not exceeding two hundred and fifty thousand dollars per 
annum, the whole of which shall be paid in aid of the construction of 
such a line of railway for a period of twenty years, or a guarantee 
bond of a like sum for a like period as interest on the bonds of the 
oompany undertaking the work ; the said subsidy to be so granted 
upon the terms and conditions of and payable out of the Consolidated 
Revenue Fund in the manner specified in the said last mentioned 
Act in respect of the subsidy thereby authorized in aid of the said 
line of railway. 
G4. The Governor in Council may grant a further s\:Cbsidy as an aid towards 
procuring free access as hereinafter described for the trains and 
traffic of the Canadian Pacific Railway Company from St. Martin's 
Junction, near Montreal, or from some other point on their railway 
to be selected by the said company, to the harbour of Quebec, in such 
« manner as shall be approved by the Governor in Council, that is to 
lay : an additional subsidy not exceeding three hundred and forty 
thousand dollars, constituting, together with the subsidy authorized 
by the said last mentioned Act, to aid in procuring the extension of 
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the Canadian Pacific Railway to Quebec, and the subsidy also thereby 
authorised to aid in odnstmoting a line oonnecting the Canadian 
Pacific Railway at the Jacques Cartier IHdon Junction with the 
North Shore Railway proper (which subsidies shall be applicable to 
the said first mentioned purpose) a sum not exceeding in the whole 
the sum of one million five hundred thousand dollars, payable out of 
the Consolidated Revenue Fund of Canada. 
The said Act further provided as follows in relation to this matter : — 
" If it should be expedient so to do in order to facilitate such access, the Governor 
in Council may acquire the North Shore Railway, and may apply the said sum of one 
million five hundred thousand dollars, or .any part thereof, in aid of such acquisition and 
upon such acquisition may transfer and convey or lease the said railway to the Canadian 
Pacific Railway Company, subject to such obligation as the Government shall have 
assumed in acquiring it." 

By the Act 49 Vic, cap. 10, 1886 (Assented to 2nd Juns, 1886):-^ 

GS. For a railway from a point at or near Moncton, to Buctouche, in the pro- 
vince of New Brunswick, «thirty miles, a subsidy not exceeding $3,200 
per mile, nor exceeding in the whole $ 96,000 

0tt. For a railway from Ingersoll via London to Chatham, in the province 
of Ontario, eighty miles, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 256,000 

G7* To the- Northern and Western Railway Company, for ten miles of their 
railway, intervening between the termini of the portions of their 
railway for which subsidies are already granted, the one from Fred- 
ericton and the other from Indiantown, and an extension of two miles 
' down to deep water at Chatham, in the province of New Brunswick, 
a subsidy not exceeding $3,200 per mile^ nor exceeding in the whole. 32,000 

OS. To the Caraquet Railway Company, for ten miles of their railway, from 
the end of the present subsidized portion at Lower Caraquet to Ship- 
pegan, in the province of New Brunswick, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 32,000 

09. To the Lake Erie, Essex and Detroit River Railway Company, for thirty- 
seven miles of their railway, from Windsor to Leamington, in the 
province of Ontario, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 118,400 

70. To the Thunder Bay Colonization Railway Company, for fifty-six miles 
of their railway, from the end of the present subsidized section to a 
point near Crooked Lake, in the province of Ontario, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whola 179,200 

71- To the Parry Sound Colonization Railway Company, for forty miles ol 
their railway, from the village of Parry Sound to the village of Sund- 
ridge, on the line of the Northern Pacific Junction Railway, in the 
province of Ontario, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 128,000 

72. For a railway from a point at or near New Glasgow or St. Lin, to or near 
to Montcalm, in the province of Quebec, eighteen miles, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 57,600 

78. For a railway from Hereford to the International Railway, in the 
township of Eaton, in the province of Quebec, thirty-four miles, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the whole. . 108,800 

74. For a railway from St. FéUx to lÂke Maskinongé, parish of St. Gabriel 

in the province of Quebec, ten miles, a subsidy not exceeding $3,200 

per mile, nor exceeding in the whole 32,000 

75. For a railway from Glenannan to Wingham, in the province of Ontario^ 

five miles, a subsidy not exceeding $3,200 per mOe, nor exceeding in 

the whole 16,000 



VI 



SESSIONAL PAPER No. 20 



RAILWAY SUBSIDIES 16 



78« For a railway from a point at or near the McCann Station, on the Inter- 
colonial Railway, to the Joggins, onCumberland Basin, in the province 
of Nova Scotia, twelve miles, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole $ 38,400 

77* For a railway from L'Assomption to L'Epiphanie, in the province of 
Quebec, three miles and a half, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 11,200 

7S. To the Montreal and Western Railway Company, for seventy miles of 
their railway from St. Jerome, north-westerly towards Désert, in 
the province of Quebec, a subsidy of $5,161 per mile, in lieu of the 
subsidies granted by 46 Vie, chap. 25, and 47 Vic, chap. 8, not ex- 
ceeding in the whole 361,270 

79* For a railway from St. Andrew's to the Canadian Pacific Railway at or 
at any point east of the town of Lachute, in the county of Argen- 
teuil, in the province of Quebec, seven miles, in lieu of the subsidy 
granted by 47 Vic, chap. 8, a subsidy not exceeding $3,200 
per mile, nor exceeding in the whole 22,400 

50. To the Canada Atlantic Railway Company, for twelve miles of their 

railway from Clark's Island to Yalleyfield, and from Lacolle, in the 
province of Quebec^ to the international boundary, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 88,400 

51. For a railway from Truro to Newport^ in the province of Nova Scotia, 

forty-nine miles, a subsidy not exceeding $3,200 per mile, nor ex- 
ceeding in the whole 156,800 

S9l To the Quebec and Lake St . John Railway Company, for ninety-five 
miles of their railway, from a point fifty miles north of St. Raymond 
to Lake St. John, in the province of Quebec, a subsidy not exceeding 
$1,961 per mile, nor exceeding in the whole (in addition to the sub- 
sidy granted by 45 Victoria, chapter 14, and 46 Victoria, chapter 25, 
of $3,200 per mile^ 186,295 

88. To the Cap Rouge and St. Lawrence Railway Company, for twelve miles 
of their railway from Lorette via Cap Rouge to Quebec, in the pro- 
vince of Quebec, a subsidy not exceeding $3,200 per mile, nor ex- 
ceeding in the whole 88,400 

84» For the construction of wharfs and landing stages on the line of the 
railway from Long Sault to the foot of Lake Temiscamingue, a sub- 
sidy of 6,000 

S9. To the Gananoque, Perth and James Bay Railway Company, seventeen 
miles, a subsidy not exceeding $3,200 per mile^ nor exceeding in the 
whole 54,400 

SC For a railway from St. Eustache to St. Placide, county of Two Moun- 
tains, eighteen miles, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole. 57,600 

S7* For a railway from a point on the Intercolonial Railway through the 
Stewiacke Valley, on the line which will afford facilities of commu- 
nication with the Iron Mines, Spring Side, Upper Stewiacke and 
Musquodoboit settlements, twenty-five miles, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 80,000 

SS. For a railway from Tamaska to the River St. Francis, in the province 
of Quebec, ten miles, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 32,000 

S9> For a railway from Perth Centre station, oh the New Brunswick Rail- 
way, to a point near Plaister Rock Island, in the province of New 
Brunswick, twenty-eight miles, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 89,600 

•O. For a railway from Fredericton to the village of Prince William, in the 
province of New Brunswick, twenty-two miles, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole. : 70,400 
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91. For a railway from a point on the Intercolonial Railway near Newcastle 

or via Douglas town to a point on the River Miramichi, opposite the 
town of Chatham, in the province of New Brunswick, six miles, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the whole. $19,200 

92. For a railway from a point on the Canadian Pacific Railway to Egan- 

ville, in the province of Ontario, twenty-two miles, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 70,400 

9H» To the Belleville and North Hastings Railway Company, for seven miles 
of their railway, from the village of Madoo to the junction with the 
Central Ontario Railway at Eldorado, in the province of Ontario, a 
subsidy (in addition to the subsidy of $1,500 per mile granted by 
48-49 Victoria, chapter 59), not exceeding $1,700 per mile, nor ex- 
ceeding in the whole 11,900 

04. To the Napaneo, Tam worth and Quebec Railway Company, for eighteen 
miles of their railway from Tam worth to Tweed, in lieu of the sub- 
sidy granted by 48-49 Victoria, chapter 59, a subsidy of. 70,000 

98. To the Albert Railway Company, for their railway from Salisbury to 
Hopewell, in the province of New Brunswick, which is a feeder to 
the Intercolonial Railway, in the form of a loan, repayable at such 
time and secured in such manner as the Grovernor in Council deter- 
mines, a subsidy of. 15,000 

*' The subsidies hereinbefore mentioned as to be granted to the companies named 
for that purpose shall be granted to such companies respectively ; the other subsidies 
shall be granted to such companies as shall be approved by the Governor in Council as 
having esUiblished, to his satisfaction, their ability to construct and complete the said 
railways respectively. All the lines for the construction of which subsidies have been 
granted shall be commenced within two years from the first day of August next, and 
completed within a reasonable time, not to exceed four years, to be fixed by Order in 
Council, and shall be so constructed according to descriptions and specifications and 
upon conditions to be approved by the Governor in Council, on the report of the Minis- 
ter of Railways and Canals, and specified in the agreement to be made in each case by 
the company to the Government, and which the Government is hereby empowered to 
make ; the location, also, of every such line of railway shall be subject to the approval 
of the Governor in Council, and all the said subsidies, respectively, shall be payable out 
of the Consolidated Revenue Fund of Canada, by instalments on the completion of 
each section of the railway of not less than ten miles, proportionate to the value of the 
portion so completed in comparison with that of the whole work undertaken, to be 
established by the report of the said Minister : Provided always, that the granting of 
such subsidies to the companies mentioned, respectively, shall be subject to such con- 
ditions for securing such running powers or traffic arrangements, and other right-s, as will 
afiford all reasonable facilities and equal mileage rates to all railways connecting with 
those so subsidized, as the Governor in Council may determine." 

By section 2 of this Act authority was given for the grant of a charter by the 
Governor in Council for the purpose of constructing a raOway from Long Sault to the 
foot of Lake Temiscamingue. 

By the Act 50-51 Vic, cap. 24, 18S7 (Assented to 23rd June, 1887). 

Att, To the St. Catharines and Niagara Railway Company, for twelve milea 
of their railway from the city of St. Catharines to the bridge over the 
Ningara River, a subsidy not exceeding $3,200 per mile, nor exceed- 
in the whole $ 38,400 

07. To the Vaudreuil and Prescott Railway Company, for thirty miles of 
their railway from Vaudreuil towards Hawkesbury, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 90,000 

OS* To the Richmond Hill Junction Railway Company, for five miles of 
their railway from Richmond Hill Junction, on the Northern Rail- 
way of Canada, to Richmond Hill village, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 16,000 
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99. To the Drummond County Railway Company, for thirty miles of their 
railway from Drummondville towards Nicolet, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 96,000 

100. To the Jogvfins Railway Company, for one and a quarter miles of their 

railway extending from the southern end of the portion subsidized 
by the Act 49 Victoria, chapter 10, to the wharfs, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 4,000 

101. To the Moncton and Buctouche Railway Company, for two miles of 

their railway from the west end of the portion subsidized by the Act 
'49 Victoria^ chapter 10, to Moncton, a subsidy not exceeding $3,200 
per mile, nor exceeding in the whole 6,400 

102- To the Beauhamois Junction Railway Company, for thirty miles of 
their railway from Stw Martin's towards St. Anioet, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 96,000 

^08« To the Harvey Branch Railway Company, for three miles of their 
^ railway from the southern terminus of the Albert Railway to 
Harvey Bank, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 9,600 

104. To the Bran ^ ford, Waterloo and Lake Erie Railway Company, for 
eighteen miles of their railway from the town of Brantford to. the 
village of Hagarsville or the village of Waterford, or some inter- 
mediate point on the Canada Southern Railway, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 57,600 

108. To the Guelph Junction Railway Company, for sixteen miles of their 
railway from its junction with the Canadian Pacific Railway to the 
town of Guelph, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 51,200 

lOO. To the Massawippi Railway Company, for ten miles of their railway 
from a point on the Atlantic and North-western Railway near tlie 
village of Magog, to Ayer's Flat station, on the Massawippi Valley 
Railway, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 32,000 

107* To the Napanee, Tam worth and Quebec Railway Company, for four 
miles of their railway from the north end of the section subsidized 
by the Act passed in the session held in the forty-eighth and forty- 
ninth years of Her Majesty's reign, chapter 59, to Tweed, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole 12,800 

108- To the Dominion Lime Company, for seven miles of their railway 
from a point on the Quebec Central Railway, in the township of 
Dudswell, to the Duds well Lime Company's quarries, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 22,400 

lOO* To the South Norfolk Railway Company, for seventeen miles of their 
railway from Port Rowan to the town of Simcoe, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 54,400 

llO* To the Jacques Cartier Union Railway Company, extending and 

completing their railway, a subsidy of 20,000 

m* For a line of railway from Mount Forest to Walkerton, twenty-four 
miles in length, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 76,800 

US. To the Oshawa Railway and Navigation Company, for seven miles of 
their railway from Port Oshawa towarcb Raglan, a subsidy not 

exceeding $3,200 per mile, nor exceeding in the whole 22,400 

•118. To the Saguenay and Lake St. John Railway Company, for thirty 
miles of their railway from Lake St. John towards Chicoutiitii, or 
from Chicoutimi towards Lake St. John, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 96^000 

20— iii— 2 
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114. To the Great Eastern Railway Company, for thirty miles of their rail- 
way from the River St. Francis to the Arthabaska Railway, at St. 
Grégoire station, a subsidy not exceeding $3,200 per mile, nor ex- 
ceeding in the whole $96,000 

119. To the Ontario and Pacific Railway Company, for six miles of their 
railway from the northern end of the portion subsidized by the Act 
47 Victoria, chapter 8, to the town of Perth, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 19,200 

no. To the Caraquet Railway Company, for seven miles of their railway from 
Lower Caraquet to Shippegan, in lieu of the subsidy granted by the 
Act 49 Victoria, chapter 10, a subsidy not exceeding in the whole. . 32,000 

117* To the St. Lawrence and Lower Laurentian and Saguenay Railway 
Company, for the section of this railway from Grand Piles, on the 
St. Maurice River, to its junction with the Quebec and Lake St. John 
Railway, in lieu of the subsidy granted by the Act passed in the 
session held in the forty-eighth and forty-ninth years of Her Majesty's 
reign, chapter 59, for a line of railway from Grand Piles, on the St. 
Maurice River, to its junction with the Lake St. John Railway, a 
distance of about fifty miles, a subsidy of 217,600 

11^ To the St. John Valley and River du Loup Railway Company, for 
twenty-two miles of their railway from the village of Prince William 
towards the town of Woodstock, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 70,400 

lift. To thr:* Lake Temiscamingue Railway Company, for four short sections of 
railway, in all about two miles in length, to overcome the rapids of 
the Ottawa River, known as " La Mi-Charge^" " La Cave," " Les 
'* Erables,'' and " La Montagne," and for the construction of whar& 
and landing stages at these rapids, to connect the Canadian Pacific 
Railway at Mattawa with Lake Temiscamingue by steamboats, rail- 
ways and other works (in lieu of a portion two miles in length, out of 
the eight miles of railway subsidized by the Act passed in the session 
held in the forty-eighth and forty-ninth years of Her Majesty's reign, 
chapter 69, under which about six miles of railway have already been 
built from the foot of Long Sault proper to the foot of Lake Temisca- 
mingue, and in lieu also of the subsidy granted by the Act 49 Vic- 
toria, chapter 10), a subsidy of 12,400 

ISSO. To the Carillon and Grenville Railway Company, for twelve miles of 
their railway from St. Eustache to Sault au RëcoUet, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 38,400 

l^Sl. To the Minudie Branch Railway Company, for five and a half miles of 
their railway from its junction with the Joggins Railway, near the 
River Hébert railway bridge, to the village of Minudie, a subsidy not 
exceedfng $3,200 per mile, nor exceeding in the whole 17,600 

l^SS. To the Lake Temiscamingue Colonization and Railway Company, for 
ten and a half miles of their railway from the Long Sault to Lake 
Kippewa, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whole 33,600 

128. To the Leamington and St. Clair Railway Company, for two miles of 
their railway from the north end of the section subsidized by the 
Act passed in the session held in the forty -eighth and forty-ninth 
years of Her Majesty's reign, chapter 59, to the ullage of Comber, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the whole. 6,400 

124. To the Cumberland Railway and Coal Company for fourteen miles of 
their railway from a point on the Spring Hill and Parrsboro' Rail- 
way, near Spring Hill, to a point on the railway between Oxford and 
Kew Glasgow, near Oxford village, a subsidy not exceeding $3,200 
per mile, nor exceeding in the whole 44,80^ 
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1I2S. To the Montreal and Champlain Junction Railway Company, a sub- 
sidy of $ 64,000 

120. To the %iebec and Lake St. John RaOway Company, for nine miles of 
their railway, the distance which the previous subsidies granted are 
short of covering from the city of Quebec to Lake St. John, a sub- 
sidy not exceeding $3,200 per mile, nor exceeding in the -whole 28,800 

127* To the Temiscouata Railway Company, for thirty miles of a branch of 
their railway from Edmundston towards the S.t. Francis River, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the whole. . 96,000 

IftA To the Comwallis YaUey Railway Company, for thirteen miles of their 
railway from Kentville to Kingsport, a subsidy not exceeding $3,200 
per mue, nor exceeding in the whole 41,600 

139. To the Nova Scotia Central Railway Company, for thirty-four miles of 
their railway, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 108,800 

180* To the Tobique Valley Railway Company, for fourteen miles of their 
railway from Perth Centre station towards Plaister Rock Island, in 
lieu of the subsidy granted by the Act 49 Victoria, chapter 10, for 
a railway fsom Fertib Centre station, on the New Brunswick Rail- 
way, to a point nei^r Plaister Rock Island, a subsidy of. 89,600 

181. For a railway from Woodstock towards Centreville, twenty miles, a 

subsidy not exceeding $3,200 per mile, nor exceeding in the whole. . 64,000 

182. For a railway bridge over the St. Lawrence River, at Coteau Landing 

on the line of the Canada Atlimtic Railway, a subsidy of fifteen per 

cent on the value of the structure, not to exceed 180,000 

188. To the Lake Erie, Essex and Detroit River Railway Company, for 
twenty-seven miles of their railway, in lieu of the subsidy granted by 

the Act 49 Victoria, chapter 10, a subsidy not exceeding 118,400 

/^ For the purpose of granting corporate powers to persons or companies under- 
taking the construction of railways or parts of railwa3n3, mentioned in the next preced- 
ing section, for the construcCion of which no corporate powers exist at the time of the 
passing of this Act, the Governor in Council may grant to them, under such corporate 
name as he shall deem expedient, a charter conferring upon them the franchises, privi- 
leges and powers requisite for the said purposes, as the Governor in Council shall deem 
most useful or appropriate to the said undertaking ; and such charter being published in 
the Ccmada Gazette, with any Order or Orders in Council relating to it, shall have force 
and effect as if it were an Act of the Parliament of Canada. 

" The subsidies hereinbefore mentioned as to be granted to companies named for 
that purpose shall be granted to suck companies respectively ; the other subsidies, in- 
cluding subsidies granted for railways over a line extending beyond a point to which 
any company hereinbefore mentioned by name is authorized to construct their railway, 
shall be granted to such companies as shall be approved by the Governor in Council, 
as having established, to his satisfaction, their ability to construct and complete the 
said railways respectively ; all the lines for the construction of which subsidies are 
granted shall be commenced within two years from the first day of August next, and 
completed within a reasonable time, not to exceed four years, to be fixed by Order in 
Council ; and shall also be constructed according to descriptions and specifications and 
upon conditions to be approved by the Governor in Council, on the report of the 
Minister of Railways and Canals, and specified in an agreement to be be made 
in each case by the company with the Government^ and which the Government 
is hereby empowered to make; the location, also, of every such line of railway 
shall be subject to the approval of the Ciovemor in Council; and all the said 
subsidies respectively shall be payable out of the Consolidated Revenue Fund of Canada, 
by instalments, on the completion of each section of the railway of not less than ten 
miles, proportionate to the value of the portion so completed in comparison with that of 
the whole work undertaken, to be established by the report of the said Minister, or upon 
completion of the work subsidized, except as regards the subsidy for the bridge over the 
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St Lawrence River, upon which shall be paid fifteen per cent of the value of work done 
on monthly progress estimates, certified by the Chief Engineer, and npon the approval 
of the Minister of Railways and Canals. ti 

" The granting of such subsidies to the companies mentioned, respectively, shall be 
subject to such conditions for securing such running powers or traffic arrangements and 
other rights as will afford all reasonable facilities and equal milea$;e rates to all railways 
connecting with those so subsidized, as the Governor in Council determines. 

'* Notwithstanding anvthing contained in the Act forty-fifth Victoria, chapter 
fourteen, or in the Act forty-sixth Victoria, chapter twenty-five, the balances of the 
sums granted for a railway from St. Raymond to Lake St. John and to the Quebec and 
Lake St. John Railway Company by the said Acts respectively, which have not yet 
been paid by the Government, may be paid at any time within one year from the passing 
of this Act, subject to the conditions in the said Act contained." 

By the Act 61 Vic, cap. 3, 1888 {Assented to £2nd May,' 1888):— 

1S4. To the Ottawa and Parry Sound Railway Company, for 22 miles 
of their railway from a p)oint on the Canadian Pacific Railway 
to Eganville, in lieu of the subsidy granted by 49 Victoria, 
chapter 10, for a railway from a point op the Canadian Pacific 
Railway to Eganvjlle, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole ^ $ 70,400 00 

ISO. To the Nova Scotia Central Railway Company, for 46 miles of 
their railway, in the province of Nova Scotia, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 147,200 00 

ISO* To the Montreal and Champlain Junction Railway Company, for 
3 miles of their railway from the end of the present subsidized 
section, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 9,600 OQ 

1S7. To the Massawippi Junction Railway Company, for their railway 
from a point on the Atlantic and North-west Railway, near , 
the village of Magog, to Ayer's Flat station, on the Massawippi 
Valley Railway, in lieu of the subsidy granted by*50-51 Victoria, 
chapter 24, a subsidy of. 32,000 OQ 

ISê^. To the Pontiac Pacific Junction Railway Company, for bridging 
the several channels of the Ottawa River at Culbute and west 
thereof, a subsidy of $31,500, to be paid out monthly as the 
work progresses, upon the certificate of the Chief Engineer of 
(}overmneht railways, in the proportion which the value of the 
work executed bears to the value of the whole work undertaken, 
and for three miles of their railway extending from a point three 
miles east of Pembroke to Pembroke, in the province of Ontario, 
a subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole $9,600, provided that the entire work subsidized upon this 
railway shall be completed within four years from the passing of 
this Act, the subsidy granted by this Act not to exceed in the 
whole 41,100 Oa 

189* To the Port Arthur, Duluth and Western Railway Company, for 
84 f miles of their rcdlway from Port Arthur towards Gun Flint 
Lake, in lieu of the subsidies granted by 48-49 Victoria, chapter 
69, and 49 Victoria, chapter 10, for the construction of a rail- 
way from Murillo Station to Crooked Lake, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 271,200 00 

i40. To the Quebec and Lake St. John Railway Company, for 30 miles of 
their railway frnm Lake St. John towards Chicoutimi, or from 
Chicoutimi towards Lake St. John, being a transfer made at the 
request of the Saguenay and Lake St. John Railway Company of 
the subsidy granted to them by 50-Ç1 Victoria, chapter 24, a 
subsidy not exceeding $3,200 per mile^ nor exceeding in the whole M^OOO 00 
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141. To the Temiscouata Railway Company, for 20 miles of their branch 

railway from Ëdmundston towards the St. Francis River, in the 
I pro\ iiice of Quebec, in lieu of the subsidy granted by 50-51 

Victoria, chapter 24, a subsidy of $100,000 00 

142. To the Quebec Central Railway Company, for the construction 

and completion of a line of railway from St. Francis Station to a 
point on the Atlantic and North-west Railway near Moose 
River, 90 miles, in lieu of the balance of the subsidy, unearned, 
granted by 47 Victoria, chapter 6, a subsidy not exceeding 
$21,191.54 per annum for twenty years, or a guarantee of a 
like sum for a like period as interest on the bonds of the com- 
pany, such annual subsidy for twenty years representing a grant 

in cash of 288,000 00 

148. To the Central Railway Company of New Brunsi^ick, a grant as 
subsidy (the road to be first laid with new steel rails weighing 
not less than 56 pounds per lineal yard, and after an Order in 
Council has been passed authorizing their transfer to the com- 
pany^ of 4,052 tons of used iron rails and fastenings, loaned to 
the 'St. Martin's and Upham Railway Company, now forming 
part of the Central Railway, which raOs and fastenings stand 
in the Public Ac ounts as an asset for 83,612 54 

144. To the Elgin, Petit codiac and Havelock Railway Company of New 

Brunswick, a grant as subsidy (the road to be first laid with new 
steel rails weighing not less than 56 pounds per lineal yard, and 
after an Order in Council has been passed authorizing their 
transfer to the company) of 2,201 tons of used iron rails and 
fastenings loaned to the Elgin Branch Railway, now forming 
part of the Elgin, Petitcodiac and Havelock Railway, which 
rails and fastenings stand in the Public Accounts as an asset for 44,252 82 

145. To the Kent Noi'thern Railway Company of New Brunswick, a 

grant as subsidy (the road to be first laid with new 4teel rails 
weighing not less than 56 pounds pejr linenl yard, and after an 
Order in Council has been passed authorizing their transfer to 
the company) of 2,549 tons of used iron rails and fastenings 
loaned to the company, which rails and fastenings stand in the 
Public Accounts as an asset for 68,334 27 

140. To the Halifait Cotton Company of Nova Scotia, a grant as subsidy « 
(the ro:id to be first laid with new steel rails weighing not less 
than 56 pounds per lineal yard, and after an Order in Council 
has been passed authorizing their transfer to the company) of 
233 tons of used iron rails and fastenings loaned to the com- 
• pany, which rails and fastenings stand in the Public Accounts as 
an asset for 4^335 00 

147. To the Steel Company of Canada, in Nova Scotia, a grant as sub- 
sidy (the road to be first laid with new steel rails weighing not 
less than 56 poinds per lineal yard, and after an Order in 
Council has been passed autliorizing their transfer to the com- 
pany of 597 tons of used iron rails and fastenings loaned to the 
company, which rails and fastenings stand in the Public Ao- 
oount« as an asset for 11,964 66 

14^« To the Albert Railway Company of New Brunswick, a grant as a 
subsidy (the section of road to be first laid with new steel rails 
weighing not less than 56 pounds per lineal yard, and after ail 
Order in Council has been passed authorizing their transfer to 
the company) of 726 tons of used iron rails and fastenings 
loaned to the company, which rails and fastenings stand in the 
Public Accounts as an asset for 14,665 45 
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1.49* To the Chatham Branch Railway of New Brunswick, a grant ai 
subsidy (the road to be first laid with new steel rails weigh- 
ing not less than 56 pounds per lineal yard, and after an Order 
in Council has been passed authorizing their transfer to the 
company) of 958 tons of used iron rails and fastenings loaned 
to the company, which rails and fastenings stand in the Public 
Accounts as an asset for. $24,439 84 

" All the lines, for the construction of which subsidies are granted, shall be com- 
menced within two years from the first day of August next^ and completed within a 
reasonable time, not to exceed four years, to be fixed by Order in Council, and shall 
also be constructed according to descriptions and specifications, and upon conditions 
to be approved by the (rovernor in Council, on the report of the Minister of Railways 
and Canals, and specified in an agreement to be made in each case by the company 
with the Government, and which the Government is hereby empowered to make ; the 
location also of every such line of railway shall bo subject to the approval of the Gov- 
ernor in Council ; and also the said subsidies respectively, payable in cash, shall be pay- 
able out of the Consolidated Revenue Fund of Canada by instalments, on the comple- 
tion to the satisfaction of the Minister of Railways and CanaU of each section of the 
railway of not less than 10 miles, proportionate to the value of the portion so com- 
pleted in comparison with that of the whole work undertaken, to be established by the 
report of the said Minister, or upon completion of the work subsidized.'' 

By the Act 52 Vic, chap, 3, 1889. (Assented to 2nd Mcvy, 18S9) ;— 

150. To the Ontario and Pacific Railway Company, for a line of rail- 

way from Cornwall to Ottawa, a subsidy not exceeding $3, J 00 

per mile, nor exceeding in the whole $172,400 00 

151. To the Ottawa and Gatineau Railway Company, for aline of rail- 

way from Hull station towards Le Désert, a distance of sixty- 
two miles, a subsidy not exceeding in the whole 320,000 00 

1^2. To the Cap Rouge and St. Lawrence Railway Company, for 
twelve miles of their rail^eay, from Lorette via Cap Rouge to 
Quebec, in the province of Quebec, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 38,400 00 

1S3« To the Parry 8ound Colonization Railway Company, for forty 
miles of their railway, from the village of Parry Sound to the 
village of Sundridge, or some other point on the line of the 
Northern and Pacific Junction Railway, in the province of 
Ontario, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 128,000 00 

1 54. For a railwaj' from St. Andrew's to the Canadian Pacific Railway, 

at or at any point east of the town of Lachute, in the county of 
Argenteuil, in the province of Quebec, seven miles, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole 22,^00 00 

155. For a railway from Truro, or a point between Truro and Stewiacke, 

to Newport or to Windsor, in the province of Nova Scotia, forty- 
nine miles, a subsidy not exceeding $3,200 per mile, nor exceed- 
' ing in the whole • 156,800 00 

ISO. For a line of the Central Railway from the head of Grand Lake 
to the Intercolonial Railway, in the province of New Bruns- 
wick, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 128,000 00 

1«57. To the Albert Southern Railway Company, the balance remaining 
unpaid of the subsidy granted by the Act 47th Victoria, chapter 
8, not exceeding in the whole 31,771 43 

ISS. To the Baie des Chaleurs Railway Company, the balance remaining 
unpaid of the subsidy mentioned in the Act 49th Victoria^ 
chapter 17, not exceeding in the whole 244,500 00 
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ISO. To the Irondale, Bancroft and Ottawa Bail way Company, for a line 
of railway from the Victoria Branch of the Midland Railway to 
the village of Bancroft, in the county of Hastings, the balance 
remnining unpaid of the subsidy granted by the Act 47th 
Victoria, chapter 8, not exceeding in the whole $1 45,000 00 

IftO. To the Northern and Pacific Junction Railway Company, for a 
railway from Gravenhurst to Callander, the balance remaining 
unpaid of the subsidies granted by the Act 45th Victoria, chapter 
14, and 46th Victoria, chapter 25, not exceeding in the whole. . 35,000 00 

lOl. For a railway from some point on the Joggins Railway, near the 
Hébert River, to Young's Mills, in the province of Nova Scotia, 
a distance of five miles, a subsidy not exceeding $3,200 per mile, 
and not exceeding in the whole 16,000 00 

103. To the St. Clair Frontier Tunnel Company, for the construction of 
a tunnel under the St. Clair River, from a point at or near 
Samia, to a point at or near Port Huron, a subsidy not exceed- 
ing in the whole 375,000 00 

IttS» To the Pontiac and Renfrew Railway Company, for six miles of 
their railway from the north bank of the Ottawa River, opposite 
Braeside, or from Bristol Iron Mines, to the Pontiac Pacific 
Junction Railway, near the Quyon River, in the province of 
Quebec, a subsidy not exceeding $3,200 per mile, and not 
exceeding in the wliole 19,200 00 

lft4. To the Quebec, Montmorency and Charlevoix Railway Company, 
for thirty miles of their railway, from the east bank of the St. 
Charles River, to or near to Cap Tourmente, in the province of 
Quebec, a subsidy not exceeding $3,200 per mile, and not exceed- 
ing in the whole 96,000 00 

lOSw To the Fredeiicton and St. Mary's Bridge Company, for a bridge 
over the St. John River, at Fredericton, in the province of New 
Brunswick, a subsidy not exceeding in the whole 30,000 00 

lOO. To the Napanee, Tam worth and Quebec Railway Company, for 
seven miles of their railway, from a point at or near Yarker to 
a point at or near Harrowsmith, and to a company for three 
miles of railway from a point at or near Harrowsmith to a point 
at or near Sydenham, a subsidy not exceeding $3,200 per mile, 
and not exceeding in the whole 32,000 00 

107« For a railway from a point near Sicamoup, on the Canadian Pacific 
Railway, to a point on Tjake Okanagan for fifty-one miles of 
such railway, a subsidy not exceeding $3,200 per mile, and not 
exceeding in the whole 163,200 00 

lOê^* To the Cornwallia Valley Railway Company, for one mile of their 
railway, from the end of the line subsidized by the Act 50-51 
Victoria, chapter 24, to Kingsport, in the province of Nova 
Scotia, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 3,200 00 

109. To the Lake Tëmiscaniingue Colonization and Railway Company, 
for fifteen miles of their railw.iy, from Mattawa station on the 
Canadian Pacific Railway, to-^ards the Lon^ç Sault, or from the 
Long Sault towrrds tlie «aid Matiawa station, in the province of 
Quebec, a Ruh>idy not exceeding J?3,200 per mile, nor exceeding 
in the whole 48,000 00 

170. To the Maskinongé and Nipissing Railway Company, for fift«( n 
miles of their railway, from a point on the Canadian Pacilic 
Railway at or ne ir ^laskinongé or Louise \ ille, towards the parish 
of Saint-Michel des Saints, on the River Mattawin, in the pro 
vince of Quebec, a subsidy not exceeding »$3,200 per mile, imv 
exceeding in the whole 48,000 00 
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171. To the Kingston, Smith's Falbi and Ottawa Railway C<fmpany, for 
twenty miles of their railway, from the city of Kingston towards 
Smith's Falls, in the province of Ontario^ a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole $ 64,000 00 

173. To the South Ontario Pacific Railway Company, for forty-nine and 
one-half miles of their railway, from Woodstock to Hamilton, in 
the province of Ontario, a subtddy not exceeding $3,200 per 
mile, nor exceeding in the whole 158,400 00 

17S. For a railway from St Gësaire to St Paul d'Abbotsford, in th« 
province of Quebec, five miles, a subsidy not exceeding $3,200 
per mle, nor exceeding in the whole 1C,000 00 

174L To the Great Eastern Railway Company, for twenty miles of their 
railway, from the east end of the line subsidized by the Act 
50^1 Victoria, chapter 24, at St Grégoire, towards the Chau- 
dière Junction station on the Intercolonial Railway, in the pro- 
vince of Quebec, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole. 64,000 00 

170. To the Drummond County Railway Company, for four and one- 
half miles of their railway, from the end of the line subsidised 
by the Act 50-51 Victoria, chapter 24, to Ball's Wharf, on the 
St Lawrence River, in the province of Quebec, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 14,400 00 

170. To the St Catharines and Niagara Central Railway Company, for 
twenty mUes of their railway, from the end of the line subsidized 
by the Act 50-51 Victoria, chapter 24, at St Catharines, towards 
the city of Hamilton, in the province of Ontario, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 64,000 00 

177. To the Quebec and Lake St John Railway Company, for twenty 
miles of their railway, from the end of the section of thirty 
miles from Lake St John towards Chicoutimi, subsidized by the 
Act 51 Victoria, chapter 3, towards Chicoutimi, in the province 
of Quebec, a subsidy hot exceeding $3,200 per mile, nor exceed- 
ing in the whole 64 000 00 

17S. To the Grand Trunk, Georgian Bay and Lake Erie Railway Com- 
pany, for fifteen miles of their railway, from the village of Tara 
or some point between Tara and Hepworth, to the town of 
Owen Sound, in the province of Ontario, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole. 48,000 00 

179. To the Hereford Railway Company, for fifteen miles of their rail- 
way, from Cookshire to a junction with the Quebec Central 
Railway at Dudswell, in the province of Quebec, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 48,000 00 

150. To the Massa wippi Junction Railway Company, for fifteen miles 

of their railway, from Ayer's Flat to Coaticook, in the province 
of Quebec, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 48,000 00 

151. To the Brock ville, Westport and Sault Ste. Marie Railway Company, 

for twenty miles of their railway, from a point at or near New- 
boro', towards Palmer's Rapids, in the province of Ontario,a sub- 
sidy not exceeding $3,200 per mile, nor exceeding in the whole. 64,000 00 

152. To the Thousand Islands Railway Company, for four miles of their 

railway, from a point near the St. Lawrence River, in Ganano- 
que village, to Gananoqup Junction of the Grand Trunk Railway, 
and for thirteen miles of their railway, from Gananoque Junction 
of the Grand Trunk Railway to a junction with the Brock ville, 
Westport and Sault Ste. Marie Railway, in the province of 
Ontario, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 54,400 00 
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1S& For a railway from Gape Toumiente towards Murray Bay, twenty 
miles, in the province of Quebec, a subsidy not exceeding $3,200 

per mile, nor exceeding in the whole $64,000 00 

1S4. To the Amherstbarg, Lake Shore and Blenheim Railway Com- 
pany, for twenty miles of their railway, in the province of 
Ontario, a subsidy not exceeding $3,200 per mile, nor exceeding 

in the whole 64,000 00 

^ So much of the subsidy of thre^ thousand two hundred dollars per mile, which 
under the provisions of the Act forty-ninth Victoria, chapter seventeen, and of this 
Act, may be paid to the Baie des Chaleurs Railway Company in respect of the thirty 
miles of their railway, from the seventieth to the hundredth mile, eastward from 
Metapediac, shall be applicable to the section of the said railway, comprised between 
the fortieth and the seventieth mile thereof, eastward from Metapediac, instead of to 
the said first mentioned section of thirty miles, making six thousand four hundred 
dollars per mile applicable to the secondly mentioned section of thirty miles ; but the 
foregoing provision shall be Fubject to the condition that the said company undertake 
to complete the thirty miles of th^ir railway from the seventieth to the hundredth mile 
eastward from Metapediac within a reasonable time, not to exceed four years, to be 
fixed by Order in Council, and without any further subsidy from the Government of 
Candida, and that they deposit with' the Minister of Railways and Canals, as security to 
the Crown that they will well an ) truly carry out their undertaking, their bonds to the 
am unt of two hnndred thousand dollars. 

" The subsidies hereinbefore mentioned as to be granted to companies named for 
that purpose, shall be granted to such companies respectively ; all the lines for the 
construction of which subsidies are granted, unless they are already commenced, shall 
be commenced within two years from the first day of August next, and completed 
within a reasonable time, not to exceed four years, to be fixed by Order in Council, and 
shall also be constructed according to descriptions and specifications and upon conditions 
to be approved by the Governor in Council, on the report of the Minister of Railways 
and Canals, and specified in an agreement to be made in each case by the company with 
the Government, and which the Government is hereby empowered to make ; the location, 
also, of every such line of railway shall be subject to the approval of the Governor in 
Council ; ana all the said subsidies, respectively, shall be payable out of the Consolidated 
Revenue Fund of Canada, by instalments, on the completion of each section of the 
railway of not less than leti miles, proportionate to the value of the portion so completed 
in comparison with that of the whole work und'^rtaken, to be established l>y the report 
of the said Minister, or upon the completion of the work subsidized, except as respects 
the tunnel under the St. Clair River, in which case there shall be «pa'd fifteen per cent 
of the value of work done on monthly progress estimates, certified by the Chief Engineer, 
and upon the approval of the Minister of Railways and Canal<. 

• " The granting of such subsidies, respectively, shall be subject to such conditions 
for securing such running powers or traffic arrangements and other rights, as will afford 
all rC'-xsonable facilities and equal milrage rates tp all railways connecting with those so 
subsidized, as the Governor in Council determines. 

" And for the rénovai of doubts it is hereby declared and enacted that the provision 
in the Act passed in thv. fifty-first year of Her Majesty's reign, and chaptered three, 
relating to h Pontiac Pacific Junction Railway Company, extended and extends the 
several subsidies in aid of the said company for four years from the passing of the said 
Act, that is to say, from the twenty-second day of May, one thousand eight hundred 
and eighty-eight." 

By the Special Act, 52 Vic, cap. 5, 1889 (AssenUd to 2nd May, 1889):— 
IfiS. In order to enable the Qu'Appelle, Long Lake and Saskatchewan 
Railroad and Steamboat Company to complete their railway 
from Regina to some point on the South Saskatchewan River 
at or near Saskatoon, and thence nor-thward to Prince Albert, 
tin* Governor in Courcil may enter into a contract with such 
couipany for the transport of men, supplies, materials and inaila, 



26 DEPARTMENT OF RAILWAYS AND CANALS ^ 

6-7 EDWARD VII., A. 1907 

for twenty years, and may pay for such services during the said 
term, eighty thousand dollars per annum in manner following, 
that is to say : — the sum of fifty thousand dollars to be paid 
annually on the construction of the railway to a point at or 
near Saskatoon, such payment to be computed from the date of 
the completion of the railway to such point ; and the remaining 
. thirty thousand dollars annually on the extension of the railway 
to Prince Albert, such payment to be computed from the date 
of such last mentioned completion : Provided that if the second 
portion of the said railway is not built and operated to Prince 
Albert within two years after the completion of the railway to 
the South Saskatchewan as aforesaid, the payment of fifty 
thousand dollars shall cease until the whole railway is finished 
to Prince Albert 
By the Act 53 Vic, cap. 2, 1890 (AasenUd to 16th May, 1890) :— 

ISO. To the Montreal and Ottawa Railway Company, for thirty miles 
of their railway, from the western end of the thirty-six miles 
subsidized by the Act 50-51 Victoria, chapter 24, towards 
Ottawa, a subsidy not exceeding $3,200 per mile, and not ex- - 
' oeeding in the whole t 96,000 

1S7. To the Waterloo Junction Railway Company, for eleven miles of 
their railway, from Waterloo to Elmira, a subsidy not exceeding 
$3,200 per mile, and not exceeding in the whole 35,200 

1SS> To the Northern and Pacific Junction Railway Company, for a 
railway from Gravenhurst to Callander, the balance remaining 
unpaid of the subsidies granted by the Acts 45 Victoria, chapter 
14, and 46 Victoria, chapter 25, not exceeding in the whole . . • 600 

1S9. For a railway from Woodstock via London to Chatham, in the 
province of Ontario, thirty miles in lieu of the subsidy granted 
by the Act 49 Victoria, chapter 10, for a railway from Ingersoll 
via London to Chaiham, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 256,000 

190. To the St. Catharines and Niagara Railway Company, for fourteen 

miles of their railway, from the end of the twenty mUes sub- 
sidized by the Act 52 Victoria, chapter 3, to Hamilton, a sub- 
sidy not exceeding $3,200 p^^r mile, nor exceeding in the whole. 44,800 

191. To a railway from Ottawa to Morrisburg, fifty-two miles, a subsidy 

not exceeding $3,200 per mile, nor ' xceediiig in the whole 166,400 

192. To the Erie and Huron Railway Company, for twenty-two miles of 

their railway from Petrolea via Oil Springs to Dresden, a sub- 
sidy not exceeding $3,200 per mile, nor exceeding in the whole. 70,^00 

193. To the Brock ville, Westport and Sault S te. Marie Railway Company, 

for a railway from Brock vil le to Westport, the balance remain- 
ing unpaid of the subsidy granted by the Act 48-49 Victoria, 
chapter 59, not exceeding in the whole 83,000 

194. To the Manitoulin and North Shore Railway Company, for thirty 

miles of their railway from Little Current to the Algoma 

Branch of the Canadian Pacific Railway, a subsidy not exceed 

ing $3,200 per mile, nor exceeding in the whole 96,000 

195. To the Port Arthur, Duluth and Western Railway Company, for 

five miles of their railway, being a branch of the main line of 
railway to the Kakabeka FaUs, a subsidy not exceeding $3,200 

per mile, nor exceeding in the whole 16,000 

1 90. To the Lake Erie and Detroit River Railway Company, for fifty 
miles of their railway, on a line to be fixed by the Covemor in 
Council, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole » 160,000 
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197* To the Lindsay, Bobcaygeon and i'ontypool Railway Company, 
for sixteen miles of their railway, from Bobcaygeon to the 
Midland Bail way, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole .- $ 51,200 

lOS. To the Kingston, Smith's Falls and Ottawa Railway Company, 
for thirty-six miles of their Railway, from the north-east end 
of the twenty miles subsidized by the Act 52 Victoria, chapter 
3, to Smith's FaUs, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 115,200 

199. To the Ottawa and Parry Sound Railway Company, for thirty 
miles of their railway, ^om Eganville to Barry's Bay, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole. .... 96,000 

200- To the Belleville and Lake Nipissing Railway Company, for 
thirty miles of their railway, from Belleville to Tweed and 
thence to Bridgewater, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 96«00O 

201« To the Cobourg, Northumberland and Pacific Railway Company, 
for thirty miles of their railway from- Cobourg to the Ontario 
and Quebec Railway, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 96,000 

202. To-^he St. Stephen and Milltown Railway Company, for three and 
a half miles of their railway, from the town of St. Stephen to 
the town of Milltown, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole \ 11,200 

208* To the Woodstock and Centreville Railway Company, for six 
miles of their railway, f i om the western end of the twenty miles 
subsidized by the Act 50-51 Vic, chap. 24, to the International 
boundary between the province of New Brunswick and the 
state of Maine, a subsidy not exceeding $3,200 per mile, nor ex- 
ceeding in the whole ' 19,200 

804» For a railway from a point at or near Fredericton, via Oromocto 
and Gagetown, to a point on the New Brunswick Railway 
west of Westfield station, for thirty miles thereof, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 96,000 

20S> To the Central RaOway Company of New Brunswick, for four 
and a half miles of their railway, the distance which the pre- 
vious subsidy granted is short of covering, from the head of 
Grand Lake to the Intercolonial Railway, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 14,400 

3O0» To the Montreal and Western Railway Company, for seventy 
miles of their railway, from St. Jérôme, north-westerly towards 
Desert, in the province of Quebec, in lieu of the subsidy 

Î ran ted by the Act 49 Vic, chap. 10, a subsidy not exceeding 
5,161 per mUe, nor exceeding in the whole 361,270 

** Provided, that the subsidy hereby granted to the Montreal and Western Com- 
pany may be paid by instalments on the completion of each section of the railway a& 
follows, that is to say : — 

Approximate 
SECTIONa lençrth 

in miles. 

St. Jérôme to Shawbridge 8 

Shawbridge to St. Sauveur 4 

St. Sauveur to Ste. Adèle 6 

Ste. Adèle to Lac à la Fourche 6 

Lac à la Fourche to Ste. Agatlie 6 J 

Ste. Agathe to St. Faustin 14 

St. Faustin to St. Jovite 7^ 

St Jovite to Summit Lake 8 

Summit Lake to La Chute aux Iroquois 1 7 

La Chute aux Iroquois towards Désert • S 
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• *'Sach instalments to be proportionate to the value of the puitiuns so completed in 
comparison with that of the whole work undertaken, to.be established as aforesaid.** 

St07. For seventy-five miles of the railway from Shelburne, in the county 
of Shelburne, and from Liverpool, in the county of Queen's to- 
wards Annapolis, in the province of Nova Scotia, to be sç con- 
traoted for as to secure the construction to both Shelburne and 
Liverpool, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole $ 240,000 

130S. To the Inverness and Richmond Railway Company, for fifty miles 
of their railway from Port Hawkesbury t»> Broadcove, a subsidy 
not exceeding $1,000 per mile, nor exceeding m the whole 60,000 

S09. To the International Railway Compai^y, for a railway from Sher- \ 

brooke to the international boundary, the balance remaining 
unpaid of the subsidy granted by the Act 46 Vic, chapter 25, 
not exceeding in the whole 3,840 

210. For completing the Montreal and Sorel Railway from St. Lambert 

to Sorel 40,000 

211. To the Pontiac Pacific Junction Railway Company, for seven and 

a half miles of their railway, from Hull to Aylmer, a subsidy 

not exceeding $3,200 per mile, nor exceeding in the whola .... 24,000 

212. To the Montreal and Lake Maskinongé Railway Company, for 

three and a half miles of their railway, the distance which the 
subsidy granted by the Act 49 Vic, chapter 10, is short of 
covering from St. Félix to Lake Maskinongé, in the parish of St. 
Gabriel, a subsidy not exceeding $3,200 per mile, nor exceeding 

in the whole 10,200 

21 S. To the Great Eastern Railway Company, for a bridge over the 
Nicolet River, and also a bridge on the St. Francis River, a 
subsidy of 15 per cent on the value of the structure, not to 
exceed 87,600 

214. To the Drummond County Railway Company, for twenty-four miles 

of their railway, from Drummond vil le to 8 te. Rosalie, in the 
province of Quebec, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 76,800 

215. To the Great Northern Railway Company, for fifteen miles of their 

railway, from, at or near Montcalm to the Canadian Pacific 
Railway, between Joliette and St. Félix de Valois, a subsidy not 

exceeding $3,200 per mile, nor exceeding in the whole 48,000 

210. To the Lake Temiscamingue Colonization Railway Company, for 
twenty nriles of their railway, from the northern end of the 
fifteen miles subsidized by the Act 52 Vic, chapter 3, to the 
Long Sault, a subsidy not exceeding $3,200 per mile, nor ex- 
ceeding in the whole . . 64,000 

217. To the Maskinongé and Nipissing Railway Company, for fifteen 

miles of their railway, from the northern end of the 15 miles 
subsidized by the Act 52 Victoria, chapter 3, towards the 
parish of St. Michel des Saints, on the River Mattawa, in the 
province of Quebec, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 48,000 

218. To the St. Lawrence and Adirondack Railway Company! for 

eighteen miles of their railway, from Val ley field to Huntingdon, 
on the Montreal and Champlain Junction Railway, a subsidy 
not exceeding 83,200 per mile, nor exceeding in the whole 67,600 

219. To the Quebec Central Railway Company, for ninety miles of their 

railway, from St. Francis Station, on the Quebec Central Rail- 
way, to a point on the Atlantic and North-western Railway, 
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Dear Mouse River, or from a point on the Quebec Central Rail- 
way between the Chaudière River and Tring Station, to a 
point on the International Railway at or near Lake Megan tio, 
in lieu of the dubsidy granted by the Act 51 Victoriai chapter 
3, a subsidy not exceeding $21,191.54 per annum for twenty 
years, or a guarantee of a like sum for a like period, as interest 
on the bonds of the company, such annual subsidy for twenty 
years representing a grant in cash of $288,000 

380. To the Quebec and Lake St. John Railway Company, for a rail- 
way bridge over the Sfe. Charles River, to give access to the 
city of Quebec, a subsidy not to exceed in the whole $30,000 ; 
also for twelve miles of their railway from Lorette via Charlea- 
bourg to Quebec, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole $38,400 68,400 

231. For a railway from Summerside to Richmond Bay, in the pro- 
vince of Prince Edward Island, three miles, a subsidy not ex- 
ceeding $d,200 per mile, nor exceeding in the .whole -. 9,600 

322. To the Columbia and Kootenay Railway Company, for thirty-five 
miles of their railway, from the outlet of Kootenay Lake to a 
point on the Columbia River as near as practicable to the 
junction of the Kootenay and Columbia Rivers, a subsidy not 
exceeding $3,200 per mile, nor to exceed in the whole. 112,000 

238- For a railway from a point on the Intercolonial Railway through 
the Stewiacke Valley on a line which will afford facilities of com- 
munication with the Iron Mines, Springside, Upper Stewiacke 
and Musquodoboit settltinents, twenty-five miles, in lieu of the 
subsidy granted by the Act 49 Victoria, chapter 10, a subsidy 

not exceeding $3,200 p&r mile, nor exceeding in the, whole 80,000 

For a railway from Fredericton to the village of Prince William 
in the province of New Brunswick, twenty-two miles, in lieu 
of the subsidy granted by the Act 49 Victoria, chapter 10, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the 

whole 70,400 

To the St. John Valley and Rivière du Loup Railway Company, 
for twenty-two miles of their railway from the village of Prince 
William towards the town of Woodstock, in lieu of the subsidy 
granted by the Act 50-51 Victoria, chapter 24, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 70,400 

22ft. To the Témiscouata Railway Company, for sixteen miles of their 
railway, from the west end of the twenty miles of their branch 
railway from Edmundston, subsidized by the Act 51 Victoria, 
chapter 3, towards the St. Francis River, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 51,200 

227* For a railway from the north end of the fourteen miles for which a 
subsidy was granted by the Act 50 and 51 Victoria, chapter 24, 
to the Tobique Valley Railway Company, from Perth Centre 
towards Plaister Rock Island, eleven miles, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 85,200 

22Sw To the Orford Mountain Railway Company, for thirty one miles of 
their railway, between Eastman and Kingsbury, a subsidy not 
exceeding $3,200 per mile, nor exceedingin the whole 99,200 

221t. For a railway from Lachine Bank, on a line of the Grand Trunk 
Railway, to a point at or near Rivière des Prairies, a distance of 
fifteen miles, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 48,000 

** The subsidies hereinbefore mentioned as to be granted to companies named for 
that purpose, shall be granted to such companies respectively ; the other subsidies, 
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including subsidies granted for railways over a line extending .beyond a point to which 
any company hereinbefore mentioned by name is authorized to construct its railway, 
flhall be granted to such companies as shall be approved by the Governor in Council as 
having established to his satisfaction their ability to construct and complete the said 
railways respectively. All the lines for the construction of which subsidies are granted ^ 
shall be commenced within two years from the first day of July next, and completed 
within a reasonable time, not to exceed four years, to be fixed by Order in Council, — 
except the Erie and Huron Railway, which shall be completed within two years from 
the first day of July next. And they shall also be constructed according to descriptions 
and specifications, and upon conditions to be approved by the Governor in Council, on 
the report of the Minister of Railways and Canals, and specifying an agreement to be 
m.'ide in each case by the company with the Government^ and which the Crovemment ia 
hereby empowered to make. The location, alsg, of every such line of railway shall be 
subject to the approval of the Governor in CoundL And all the said subsidies respec- 
tively shall be payable out of the Consolidated Revenue Fund of Canada, by instalments, 
on the completion of each section of the railway of not less than ten miles, proportionate 
to the value of the portion so completed in comparison with that of the whole work under- 
taken, to be established by the report of the said Minister, or upon the completion of 
the work subsidized— except as regards the Erie and Huron Railway Company, upon 
which payment shall be made only upon the completion of the work — except, also as 
regards the subsidies to the Inverness and Richmond Railway, which shall be paid on 
the completion of each ten mile section, in accordance, as nearly as practicable, with the 
agreement between the company and the municipality of Inverness, and with section 
four of the Aêt of the Legislature of Nova Scotia, 1890, intituled : An Act to enable 
the county of Inverness to borrow money — exc3pt, also, as regards the subsidies to the 
Great Eastern Railway Conjpany for bridges over the Nicolet and St. Francis Rivers, 
and to the Quebec and Lake St. John Railway for the bridge over the St. Charles River, 
upon which shall be paid fifteen per cent of the value of work done, on monthly progress 
estimates certified by the bhief Engineer and upon the approval of the Minister of 
Railways and Canals — and except also the subsidy granted to the Quebec Central 
Railway Company, the first annual payment upon which shall be made at the end of 
twelve months from the date of the Chief Engineer's certificate of the completion of the 
work; and each subsequent payment at the end of each twelve months thereafter, for 
the term of twenty years. 

<* The granting of such subsidies to the companies mentioned, respectively, shall be 
subject to such conditions for securing running powers or trafl&c arrangements or other 
rights as will afibrd all .reasonable facilities and equal mileage rates to all railways con- 
necting with those subsidized, as the Governor in Council determines." 

By the special Act 53 Vic, ch. 5, 1890 (Assented to 16th May, 1890) :— 

IS30- In order to enable the Calgary and Edmonton Railway Company to con- 
struct so much of their railway as reaches from a point on the line of the Canadian 
Pacific Railway Company within the town of Calgary to a point on the North 
Saskatchewan River near Edmonton, the Governor in Council may enter into a contract 
with such company for the transport of men, supplies, materials and mails for twenty 
years, and may pay for such services during the said term, eighty thousand dollars per 
annum, in manner following, that is to say : the sum of eighty thousand dollars to be 
paid annually on the construction of the railway from Calgary to a point on the North 
Saskatchewan River near Edmonton, — such payment to be computed from the date of 
tlie completion of the railway between such points: Provided that the Governor General 
in Council may order such sums to be paid in semi-annual instalments, and may permit 
the company to a««sign the same by way of security for any bonds or securities which 
may be issued by the company in respect of the company's undertaking. 

By 54 55 Victoria, ch. 8, 1891 {Assented to SOth Sept,, 1891):— 

tîSIl. To the Great Northern Railway Company, for a railway from a 
point at or near New Glasgow or St. Lin to or near to Mont- 
calm, in the province of Quebec, eighteen miles, the balance 
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reniai uing unpaid of the subsidy, not exceeding $3,200 per mile, 
granted by the Act forty-ninth Victoria, chapter ten, nor 
exceeding in the whole $ 28,100 00 

232. To the Quebec and Lake St. John Railway Company, for the rail- 
way bridge over the St. Charles River to give access to the 
city of Quebec, the difference between the amount already paid 
to the company and the sum of $30,000 mentioned as not to be 
exceeded by the Act fifty rthird Victoria, chapter two, a subsidy 
not exceeding 6,^50 00 

288. To the Oshawa Railway Company, for seven miles oi their rail- 
way from Port Oshawa towards Raglan, in lieu of the subsidy 
for a like amount granted by the Act passed in the session held 
in the fiftieth and fifty-first years of Her Majesty^s reign, 
chapter twenty-four, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole 22,400 00 

284. To the St Lawrence, Lower Laurentian and Saguenay Railway 

Company, for the section of their railway from Grand Piles, on 
the St. Maurice River to its junction with the Quebec and Lake 
St. John Railway, the balance remaining unpaid of the subsidy 
granted by the Act passed in the session held in the fiftieth and 
fifty-first years of Her Majesty's reign, chapter twenty-four, not 
exceeding in the while 92,784 00 

285. To the Great Eastern Railway Company, for thirty-miles of their 

railway, from the River St. Francis to the Arthabaska Railway 
at St. Grégoire station, the balance remaining unpaid of the 
subsidy, not exceeding $3,200 per mile, granted by the Act 
passed in the session held in the fiftieth and fifty-first years of 
Her Majesty's reign, chapter twenty -four, not exceeding in the 
whole 79,700 00 

280. To the South Ontario Pacific Railway Company, for forty-nine and 
one-half miles of their railway from Woodstock to Hamilton, 
in the province of Ontario, in lieu of the subsidy for a like 
amount granted by the Act fifty-second Victoria, chapter three, 
a subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 158,400 00 

287. To the Montreal and Ottawa Railway Company (formerly the 
Vaudrcuil and Prescott Railway Company), for thirty miles 
of their railway from Vaudreuil towards Hawkesbury, the 
balance remaining unpaid of the subsidy granted by the Act 
passed in the session held in the fiftieth and fifty-first years of 
Her Majesty's reign, chapter twenty-four, not exceeding in the 
whole 46,040 00 

28^. To the Tobique Valley Railway Company, for fourteen miles of 
their railway from Perth Centre station towards Plaisler Rock 
Island, in lieu of the subsidy for a like amount granted by the • 

Act passed in the session held in the fiftieth and fifty-first 
years of Her Majesty's reign, chapter twenty-four, a subsidy 
not exceeding $6,400 per mile, nor exceeding in the whole. . , . 89,600 00 

289- To the Kingston, Smith's Falls and Ottawa Railway Company 
for fifty-six miles of their railway from the city of Kingston to 
Smith's Falls, in lieu of the subsidies, not to exceed $179,200, 
gi-antrd by the Acts fifty-second Victoria, chapter three, and 
fifty-third Victoria, chapter two, a subsidy not exceeding 
$12,534 per annum, to be paid in semi-annual instalments of 
Ç^»,267 each, for twenty years, which represents a grant in 
cash of 179,200 00 
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'* Provided, i hat upon the oompletion of twent} -eight uiilt» uf the said railway 
a semi-annual subsidy may be paid proportionate to the value of the portion so com- 
pleted in comparison with that of the whole tifty-six miles ; Provided also, t^at the 
compauy may deposit with the Minister of Finance and Receiver General a sum mit 
exceeding $1,170,000, in consideration whereof there shall be paid to the company, 
for twenty years, a semi-annual annuity calculated on a basis of three and one-half 
per cent on the armount so deposited ; Provided further, that the Governor in Couii<-il 
may permit the company to assign the said subsidy and annuity to trustees by \\ ay 
of security for any bonds or securities which may be issued by the company \\\ 
respect of their undertaking." 

d40. To the Brockville, Westport and Sault Ste. Marie Railway Com- 
pany, for twenty miles of their railway, from a point at or near 
Newboro' towards Palmer's Rapids, in the province of Ontario, 
in lieu of a subsidy for a like amount granted by the Act fifty- . 
second Victoria, chapter three, a subsidy not exceeding $3,200 
per mile, nor exceeding in the whole $64,000 00 

" Provided that the subsidy hereby granted to the Brockville, Westport and S ult 
Ste. Marie Railway Company may be paid by instalments, on the completion of each 
section of the railway as follows, that is to say :i — 

^^^^ ftâ 

From, at or near Newboro* to Westport 4 

From Westport towards Palmers Rapids 16 

'* The subsidies hereinbefore mentioned as to be granted to companies named 
for that purpose shall be granted to such companies respectively ; all the lines for 
the construction of which subsidies are granted, unless they are already commenced, 
shall be commenced within two years from the first day of August next, and com- 
pleted within a reasonable time, not to exceed four years, to be fixed by Order in 
Council ; and shall also be constructed according to descriptions and specifications 
and upon conditions to be approved by the Governor in Council, on the report of the 
Minister of Railways and Canals and specified in an agreement to be made in each 
case by the company with the Government, and which the Government is hereby 
empowered to make ; the location, also of every such line of railway, shall be sub- 
ject to the approval of the Governor in Council ; and all the said subsidies respec- 
tively shall be payable out of the Consolidated Revenue Fund of Canada, by instal- 
ments, on the completion of each section of the railway of not less than ten miles, 
proportionate to the value of the portion so completed in comparison with that of 
the whole work undertaken, to be established by the report of the said Minister, or 
upon the completion of the work subsidized — except as to the subsidy granted to the 
Kingston, Smith's Falls and Ottawa Railway Company, the first semi-annual pay- 
ment upon which shall be made at the end of six months from the date of the Chief 
Engineer's certificate of the completion of twenty eight miles of the railway, and 
each subsequent payment at the end of each six months thereafter, for the term ot' 
twenty years, — except also as to the Quebec and Lake St. John Railway Company, the 
subsidy to which shall lie paid upon the completion of the work, — except also as to the 
Brockville, Westport and Sault Ste. Marie Railway Company, the subsidy to which 
shall be paid as follows : on the completion of that portion of the said road from, at or 
near Newboro' to Westport, a distance of four miles, the sum of twelve thousa id eii;l)i 
hundred dollars, and on the completion of the remaining sixteen miles from Westj)urt 
towards Palmer's Rapids, the sum of fifty-one thousand two hundred dollars. 

" Within one month after the commencement of each session of Parliament, 
whilst any of the said moneys are being paid out, there shall be^laid before Parliament 
a statement showing all payments of such moneys during the then next preceding year, 
the names of the respective persons to whom such payments have been made, and the 
amounts paid them respectively, together with the engineer's report upon which pay* 
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ments have been recommended, and copies of all contracts between the Gk>vernin6nt 
and the company under which the said subsidies are authorized to be paid. 

*' The grantinjs; of such subsidies respectively shall be subject to such conditiona 
for securing such running power or traffic arrangements and other rights as will afford 
all reasonable facilities and equal mileage rates to ail railways connecting with those so 
subsidized, as the Governor in Council determines. 

By the Act 55-56 Victoria, chap. 5, 1892 (Assented to 9ih July, 1892) ;— 

241^ To th& Lake Erie and Detroit River Railway Company, for fifty- 
eight miles of their railway from a point at or near Cedar Creek 
to the town of Ridgetown, in lieu of the subsidies granted to 
the Lake Erie and Detroit River Railway Company by the Act 
53 Victoria, chapter 2, and to the Amherstburg, Lake Shore 
and Blenheim Railway Company by the Act 52 Victoria, ch. 3. $224,000 00 

2413. To the Ottawa, Amprior and Parry Sound Railway Company, 
for fifty-five miles of their railway from Barry's Bay towards 
the Northern Pacific Junction Railway, a subsidy not exceeding 
$6,400 per mile on the first twenty ^even and a half miles out 
from Barry's Bay, and not exceeding $3,200 per mile on the 
second twenty-seven and a half miles, nor exceeding in the 
whole 264,000 00 

343* To the Canadian Pacific Railway Company or to the Columbia 
and Kootenay Railway and Navigation Company, for a rail- 
way from a point on the Canadian Pacific Railway at or near 
Revelstoke to the head of Arrow Lake, for twenty-five miles of 
such railway, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 80,000 00 

244. To the Tobique Valley Railway Company, for a railway from 
the north end of the eleven miles for which a subsidy was 
granted by the Act 53 Victoria, chapter 2, to Plaister Rock 
Island, for 3 miles of such railway, a subsidy not exceeding 
$3,200 per mile, noç exceeding in the whole 9,600 00 

SMSw To the Monfort Colonization Railway Company, for twenty-one 
miles of their railway from Lachute, St. Jérôme or a point at 
or near St. Sauveur, on the line of the Montreal and Western 
Railway, to Monfort and westward, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 67,200 00 

S40« To the Ontario, Belmont and Northern Railway Company, for 
ten miles of their railway from the Belmont iron mines to the 
Canadian Pacific Railway and the Central Ontario Railway, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 32,000 00 

SM7* To the Montreal and Champlain Junction Railway Company, the 
balance remaining unpaid of the subsidies granted by the Acts 
50-51 Victoria, chapter 24, and 51 Victoria, chapter 3, a sub- 
sidy of 15,100 00 

S48« To the Buctouche and Moncton Railway Company, for thirty-two 
miles of their railway from Moncton to Buctouche, the balance 
remaining unpaid of the subsidy, not exceeding $3,200 per mile, 
granted by the Acts 49 Victoria, chapter 10, and 50-51 Victoria^ 
chapter 24, not exceeding in the whole 35,480 00 

249* To the Cobourg, Northumberland and Pacific Railway Company, 
for nineteen miles of their railway from Cobourg to the Ontario 
and Quebec Railway (in addition to the subsidy granted by the 
Act 53 Victoria, chapter 2), a subsidy not exceeding $3,200 per 
mile, nor exceediiig in the whole 60,800 00 

20— iii— 3 
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2S0. For a railway from the parish of St. Rémi, in the ooimty of 
Napierville, to St Cyprien in the said county, for twelve miles 
of such railway, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole $ 38^400 GO 

891. To the Inverness and Richmond Railway Company (or any other 
company undertaking the work), for twenty-five mUes of their 
railway from a point on the Cape Breton Railway, at or near 
V Orangedale, to Broadcove, a subsidy not exceeding $3,200 per 
mile, in lieu of the subsidy of $50,000 granted to the said rail- - 
way company by 53 Victoria, chapter 2, and on the same condi- 
tions, not exceeding in the whole 80,000 00 

2S2. To the Nicola Valley Railway Company, for twenty-five miles of 
their railway from a point on the Canadian Pacific Railway at 
or near Spenoe's Bridge towards Nicola Lake 80,000 00 

2SS. To the Lotbinière and Megantic Railway Company, for fifteen 
miles of their railway from a point at or near St. Jean Deschail- 
lons towards Glen Lloyd, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 48^000 00 

254. To the Stewiacke and Lansdowne Railway Company, for a railway 

from a point on the Intercolonial Railway, through the Stewiacke 
Valley, on a line which will afibrd facilities of communication 
with the iron mines at Springside, Upper Stewiacke and Musquo- 
doboit settlements, twenty-tive miles, in lieu of the subsidy 
granted by the Act 53 Victoria, chapter 2, a subsidy not ex- 
ceeding $3,200 per mile, nor exceeding in the whole 80,000 00 

255. To the Philipsburg Junction Railway and Quarry Company, for 

six and seven-hundred ths miles of their railway from Stanbridge 
Station to Philipsburg, in the county of Missisquoi, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole .... 21,600 00 

SSft. To the Kingston, Napanee and Western Runway Company, for 
three miles of their railway from a point at or near Harrowsmith 
to a point at or near Sydenham, in lieu of the subsidy granted 
for this section of road by the Act 52 Victoria, chapter 3, a 
subsidy not exceeding $3,200 per mile, nor exceeding in Ûie 
whole 9,600 00 

2S7* For a railway from Cape Tourmente towards Murray Bay, in the 
province of Quebec, twenty miles, in lieu of the subsidy granted 
by the Act 52 Victoria, chapter 3, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 64,000 00 

898. To the Stewiacke and Lansdowne Railway Company, for a railway 

from Truro, or a point between Truro and Stewiacke, to New- 
port or to Windsor, in the province of Nova Scotia, for forty- 
nine miles of such railway, in lieu of the subsidy granted by the 
Act 52 Victoria^ chapter 3, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 156,800 00 

899. To the Restigouche and Victoria Railway Company, for fifteen 

miles of their railway from Campbelton towar .s Grand Falls, 
a subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 48,000 00 

800. For a railway from St. Johns to S te. Rosalie, thirty-two miles, a 

subsidy not exceeding $3,200 per mile, nor exceeding in the 

whole^ 102,400 00 

801. For a railway from St. Placide to St. Andrew's, eight miles, a sub- 

sidy not exceeding $3,200 per mile, nor exceeding in the whole.. 35.600 00 
808. For a railway to complete the connection between Sydney and 
Louisburg, in the county of Cape Breton, for twenty-eight miles 
of such railway, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 89,600 00 
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26& To the Belleville and Lake Nipissing Railway Company, for thirty 
miles of their railway from Belleville to Tweed and thence to 
Bridgewater, in lieu of the subsidy granted by the Act 53 Vic- 
toria, chapter 2, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole $ 96,000 00 

9ft4L To the Kingston, Smith's Falls and Ottawa Railway Company, for 
fifty-six miles of their railway from the city of Kingston to 
Smith's Falls, in lieu of the subsidies, not to exceed $179,200, . 
granted by the Acts 52 Victoria, chapter 3, and .53 Victoriai 
àiapter 3, a subsidy calculated on a basis of three and a half per 
cent on the amount of such subsidies so granted, to be paid in 
semi-annual instalments for such period not exceeding twenty- 
one years, as the company may electa which represents a grant 
in cash of 179,200 00 

** Provided, that upon the completion of twenty-eight miles of the said railway a 
semi-annual subsidy may be paid proportionate to the value of the portion so completed 
in comparison with that of the whole fifty-six miles : Provided also, that the company 
may deposit with the Minister of Finance and Receiver General, a sum not exceeding 
$1,170,000, in consideration whereof there shall be paid to the company for such perioa 
not exceeding twenty years as the company may elect, a semi-annuaJ annuity calculated 
on a basis of three and a half per cent on the amount so deposited. Provided further, 
that the Governor in Council may permit the company to assign the said subsidy and 
annuity to trustees by way of security for any bonds or securities which may be issued 
by the company in respect of their undertaking." 

26& To the St. Catharines and Niagara Central Railway Company, for 
thirty-four miles of their railway from the city of St. Catharines 
to the city of Hamilton, in lieu of the subsidies, not to exceed 
$108,000, granted by the Acts 52 Victoria, chapter 3, and 53 
Victoria, chapter 2, a subsidy calculated on a basis of three and 
a half per cent on the amount of the said subsidies, to be paid 
in semi-annual instalments for such period, not exceeding twenty 
years, as the company may elect, representing a grant in cash àt 
$108,000 : Provided that, upon the completion of ten miles of 
said railway, a semi-annual subsidy may be paid proportionate to 
the value of the portion so completed in comparison with that of 
the whole thirty-four miles. Provided also, that the company may 
deposit with the Minister of Finance and Receiver G^eneral a 
sum not exceeding $400,000, in consideration whereof there shall 
be paid by the Government to the company, for such period not 
exceeding twenty years, as the company may elect, a semi-annual 
annuity, calculated on a basis of three and a half per cent on the 
amount so deposited, or a guarantee of a like sum, as interest on 
the bonds of the company : Provided further, that the company, 
with the approval of the Governor in Council, may assign the 
said subsidy and annuity to trustees by way of security for 
principal, or interest of any bonds or securities which may be 
issued by the company in respect of their undertaking, and the 
subsidy last above mentioned to the St. Catharines and Niagara 
Central Railway Company shall be paid in instalments, the first 
semi-annual payment upon which shall be made at the end of 
the six months from the date of the Chief Engineer's certificate 
of the completion of the first ten miles of railway, and each 
subsequent payment at the end of six months thereafter, for the 
term of twenty years or less. It is a condition of this subsidy 
that the sum not exceeding $400,000 above mentioned shall ba 
deposited with the Finance Minister before January Ist^ 1893» 

20— iii— 3i 
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200. To the Woodstock and Centre ville Railway Company, for a rail- 
way from Woodstock towards Centreville, twenty miles, in lieu 
of the subsidy granted by 50-51 Victoria, chapter 24, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole. .... $64,000 00 

207« To the Brockvilie, Westport and Sault Ste. Marie Railway Com- 
pany, for the balance remaining unpaid of the subsidy granted 
by the Act 52 Victoria, chapter 3, not exceeding $3,200 per 
mile, and also for the balance remaining unpaid of the subsidy 
granted by the Act 53 Victoria, chapter 2, nor exceeding in the 
whole *. 96,800 00 

20S. To the New Glasgow Iron, Coal and Railway Company, for a 
raUway from Eureka Junction on the Intercolonial Railway to 
a point at or near Sunnybrae, including a branch line to the 
charcoal iron furnace at BridgeviUe, for twelve and a half miles 
of such railway, a subsidy not exceeding $3^200 per mile, nor 
exceeding in the whole , 40,000 00 

209. To the Thousand Island Railway Company, for an extension of 
their railway to connect with the Brockvilie, Westport ajMà 
Sault Ste. Marie Railway, the Kingston, Napanee and Western 
Railway, the Kingston, Smith's Falls and Ottawa Railway, or 
the waters of the Rideau Canal, and an extension across the 
mouth of the Gananoque River, the balance remaining unpaid 
of the subsidy granted by the Act 52 Victoria, chapter 3, not 

exceeding in the whole 44,000 00 

Payable, $14,000 on the completion of the last named or southern extension, and 

the balance of said subsidy^ being $30,000, on the completion of the first named or 

northern extension of their railway. 

270- To the Manitoulin and North Shore ^ilway Company, for thirty 
miles of their railway from Little Current to the Algonia Branch 
of the Canadian Pacific Railway, in lieu of the su^idy granted 
by the Act 53 Victoria, chapter 2, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole $96,000 00 

d71. To the Lindsay, Bobcaygeon and Pontypool Railway Company, for 
sixteen miles of their railway from the end of the line subsidized 
by the Act 53 Victoria, chapter 2, at the junction with the 
Midland Railway, to Pontypool, a subsidy not exceeding $3,200 
per mile, nor exceeding in the whole 51|200 00 

d73i For seventy-five miles of the railway from Sand Pointy Shelbume 
Harbour, in Nova Scotia, to Annapolis Royal, in the county 
of Annapolis and to a junction at or near New Germany on 
the Nova Scotia Central Railway, with a view to future con- 
struction to Liverpool, in lieu of the subsidy of a like amount 
granted by the Act 53 Victoria, chapter 2, for the same length 
of railway from Shelburne and from Liverpool, towards Anna- 
polis, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whole 240,000 00 

273. To the Kingston, Napnnee and Western Railway Company, for 

twenty miles of their railway, being extensions or branches in 
the counties of Peterborough, Hastings, Addington, Frontenac 
or Leeds, towards iron deposits, a suKsidy not exceeding $3,200 
per mile, payable in instalments regulated by the length of 
each of the said extensions, additions or branches, the subsidy not 
exceeding in the whole • 64,000 00 

274. To the St. John Valley and Rivière du Loup Railway Company, 

for ten miles of their railway from the north end of the line 
subsidized by the Act 53 Victoria, chapter 2, towards the town 
of Woodstock, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 48,000 GO 
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mS* To the Cobourg, Northumberland and Pacific Railway Companj, 
for thirty miles of their railway from Cobourg to the Ontario and 
Quebec Railway, in lieu of the subsidy granted by the Act 53 
Yictoria, chapter 2, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole $ 96,000 00 

1S79» To the Ottawa, Amprior and Parry Sound Railway Company, for 
thirty miles of their railway, from Eganville to Bany's Bay, in 
tieu of the subsidy granted by the Act 53 Victoria, chapter 2, 
m subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 96,000 00 

977* To the Ottawa, Amprior and Parry Sound Railway Company, for 
twenty-two miles of their railway from a point on the Canadian 
Pacific Railway to Eganville, in lieu of the subsidy granted- by 
the Act 51 Victoria» chapter 3, a subsidy not exceeding $3,200 
per mile, nor exceeding in the whole 70,400 00 

978. To the Lake T<5miscamingue Colonization Railway Company, for 
thirty-five miles of their railway from Mattawa to the Long 
Sault^ in lieu of the subsidies granted by the Acts 52 Yictoriai 
chapter 3, and 53 Victoria, chapter 2, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole 112,000 00 

S79* To the Témiscouata Railway Company, for twelve miles of their 
railway from the north end of the section of the St. François 
Branch subsidized by the Act 51 Victoria^ chapter 3, being the 
first twelve miles on the section subsidized by the Act 53 Vic- 
toria, chapter 2, a subsidy not exceeding $1,800 per mile, in 
addition to the subsidy already granted, and not exceeding in 
the whole 21,600 00 

SSO« To the Tilsonburg, Lake Erie and Pacific Railway Company, for 
sixteen miles of their railway from Port Burwell to Tilsonburg, 
a subsidy not exceeding $3,200 per mile, nor exceeding in the 
▼hole 51,200 00 

881. To the Woodstock and Centreville Railway Company, for six miles 
of their railway from the west end of their twenty miles subsi- 
dized by the Act 50-51 Victoria, chapter 24, to the internat^pnal 
boundary between the province of New Brunswick and the 
state of Maine, in lieu of the subsidy granted by the Act 53 
Victoria, chapter 2, a subsidy not exceeding $3,200 per mile, nor 

exceeding in the whole 19,200 00 

To the Lake Tëmiscamingue Colonization Railway Company, for 
15 miles of their railway from the Long Sault to the crossing 
of the Kippewa River, a subsidy not exceeding $3,200 per 
mile — and a subsidy of fifteen per cent on the value of a wooden 
truss bridge over the Ottawa River near Mattawa, not exceed- 
ing $15,000, — nor exceeding in the whole 63,000 00 

To the Qoderich and Wingham Railway Company, for thirty-one 
miles of their railway from Goderich to Wingham, via Port 
Albert) a subsidy not exceeding $3,200 per mile^ nor exceeding 

in the whole 99,200 00 

To the Joliette and St. Jean de Matha Railway Company, for 
eight miles of their railway from St. Felix de Valois to St. Jean 
de Matha, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 25,600 00 

To the Bracebridge and Baysville Railway Company, for fifteen 
miles of their railway from Bracebridge towards Baysville, a sub- 
sidy not exceeding $3,200 per mile, nor exceeding in the whole. 48,000 00 
To the Nipissing and James Bay Railway Company, for twenty- 
five miles of their railway from, at or near North Bay station on 
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the Oanadian Pacific Railway towards James Bay, a subsidy not 

exceeding $3,200 per mile, nor exceeding in the whole $ 80,000 00 

3S7* For a railway from a point on the Intercolonial Railway between 
Ste. Fiavie and Little Metis station to Matane, for fifty miles of 
snch railway, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 160,000 00 

2S8. To the Ontario and Pacific Railway Company, for fifty-three and 
eighty-seven hundredths miles of their railway from Cornwall 
to Ottawa, in lieu of the subsidy granted by the Act 52 Victoria, 
chapter 3, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 172,400 00 

S89. For a railway from a point on the line of the Canadian Pacific 
Railway on the Isle Jesus, in the county of Laval, towards St. 
Eustache, for twelve miles of such railway, in lieu of the subsidy 
granted by the Act 50-51 Victoria^ chapter 24, to the Carillon 
and Gren ville Railway Company, for twelve miles of their rail- 
way, from St. Eustache to Sault au RëcoUet, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 38,400 00 

290. For a railway from St. Eustache to St. Placide, in the county of 

Two Mountains, for eighteen miles of such railway, in lieu of the 
subsidy granted by the Act 49 Victoria, chapter 10, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole 57,600 00 

291. To the Port Arthur, Duluth and Western Railway Company, the 

balance remaining unpaid of the subsidy granted by the Act 51 
Victoria, chapter 3, not exceeding, with the amount already 
paid, $3,200 per mile, nor exceeding in the whole 114,125 00 

292. To the Drummond County Railway Company for four and six- 

tenths miles of their railway from BuU's Wharf, on the Sk 
Lawrence River, near Nicolet^ to Ste. Rosalie Junction, an 
excess of distance by the constructed line over the subsidies 
heretofore voted for a railway between the said points, $3,200 

per mile, not exceeding in the whole 14,720 00 

298* To the St. Lawrence and Adirondack Railway Company, for five 
and forty-two hundredths miles of their railway, from Hunting- 
don towards the international boundary, which, with the distance 
between Valleyfield and Huntingdon, twelve and fifty-eight 
hundredths miles, makes up the distance of eighteen miles 
named in the 53 Vic, chap. 2, granting a subsidy to this comp- 
any, and for five and forty-hundredths miles from the east end 
of the eighteen miles referred to to the international boundary, 
a subsidy not exceeding $3,200 per mile, nor exceeding in the 
▼hole 25,024 00 

** The subsidies hereinbefore mentioned as to be granted to companies named for 
that purpose shall, if granted by the Governor in Council, be granted to such companies 
respectively ; the other subsidies may be granted to such companies as shall be approved 
by the Gk>vernor in Council as having established to his satisfaction their ability to 
construct and complete the said railways respectively ; aU the lines for the constructioii. 
of which subsidies are granted, unless they are already commenced, shall be oommenced 
within two years from the first day of August next, and completed within a reasonable 
time, not to exceed four years, to be fixed by Order in Council, and shall also be cons- 
tructed according to descriptions and specifications, and upon conditions to be approved 
by the Governor in Council, on the report of the Minister of Railways and Canals, and 
specified in an agreement to be made in each case by the company with the Gk)vem- 
ment, which agreement the Government is hereby empowered to make ; the location 
also of every such line of railway shall be subject to the approval of the Governor in 
Coundl ; and all the said subsidies respectively shall be payable out of the Consolidated 



^ iJl RAILWAY BUBBIDISa 38 

SESSIONAL PAPER No. 20 

Revenue Fund of Canada, by instuilments, on the completion of each section of the 
railway of not leas than ten miles, proportionate to the value of the portion so com- 
pleted in comparison with that of the whole work undertaken, to be established bj the 
report of the said Minister, or upon the completion of the work subsidized, — except aa to 
subsidies with respect to which it is hereinbefore otherwise provided, and except also aa 
to the subsidy granted to the Kingston, Smith's Falls and Ottawa Railway Company, 
and the subsidy granted to the St. Catharines and Niagara Central Railway Company, 
the first semi-annual payments upon both of which shall be made at the end of six montha 
from the date of the Chief Engineer's certificate of the completion of their railways 
respectively, and each subsequent payment at the end of each six montha thereafter, for 
the term of twenty years or less. 

.*' The granting of such subsidies respectively shall be subject to such oonditiona 
Cor aecuring suck ruxming powers or traffic arrangements and other rights as will afford 
aU reasonable facilities and equal mileage rates to all railways connecting with those so 
subsidized, as the Gk>vemor in Council determines." 

394. Notwithstanding the expiration of the time limited by the Act 47 Victoria^ 
ehapter 8, and by the contract entered into with the Pontiac Pacific Junction 
Railway Company, the Governor in council may pay the balance remaining 
unpaid of the subsidy granted by the said Act to the said company, according 
as it becomes due and payable in accordance with the said contract^ and 
subject to the terms and conditions applicable to the said subsidy under the 
terms of the said Act. 

SUS. Notwithstanding the expiration of the time limited by the Act 52 Yiotoria, 
chapter 3, and by the contract entered into with the Quebec and Lake St. John 
Railway Company, the Governor in Council may pay the balance remaining 
unpaid of the subsidy granted by the said Act to the said company, according 
aa it becomes due and payable in accordance with the said contract, and 
subject to the termp and conditions applicable to the said subsidy under the 
terms of the said Act ; and notwithstanding anything contained in the Act 
50-51 Victoria, chapter 24, the Governor in Council may also pay to the 
said company the balance remaining unpaid of the subsidy grantea to the 
company by the said Act, amounting to $12,800, on the four miles of Iheir 
road from the north end of the main line subsidized towards RoberraL 

By the Act 56 Vic, chap. 2, 1893 (Assented to 1st April, 189S) >— 

999. To the Great Eastern Railway Company, for twenty miles of their 
railway, from the east end of the line subsidized by the Act 50-51 
Victoria, chapter 24, at St. Grégoire, towards the Chaudière 
Junction station on the Intercolonial Railway, in the province 
of Quebec, in lieu of the subsidy granted by the Act 52 Victoria^ 
chapter 3, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole $ 84,000 00 

997* To the United Counties Railway Company, for thirty-two miles 
of their railway, from a point at or near the town of Iberville 
to St. Hyacinthe, and thence towards Sorel, in lieu of the sub- 
sidy granted by the Act 55-56 Victoria, chapter 5, for a railway 
from St. Johns to Ste. Rosalie, a subsidy not exceeding $3,200 
per mile, nor exceeding in the whole 102,400 00 

99S* To the Ontario, Belmont and Northern Railway Company, for ten 
miles of their railway, divided into two sections : first, from the 
Belmont Iron Mines to Mahnora village ; second, from Marmora 
village to the junction with the Ontario Central Railway, in lieu 
of the subsidy granted by the Act 55-56 Victoria, chapter 5, a 
•ubsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 32,000 00 

999ti To the Central Ontario Railway Company, for twenty miles of 
their railway, from Coe Hill or Gilmore, or some point between 
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•Coe Hill and Gilmore, to Bancroft, via L'Amable, or as near 
thereto as practicable, in lieu of the subsidy granted by the Act 
48-49 Victoria, chapter 59, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole $ 64,000 00 

SCO. To the Quebec and Lake St. John Railway Company, for thirty 
miles of their railway, from Lake St. John towards Chiooutimi, 
the balance remaining unpaid of the subsidy granted by the 
Act 51 Victoria.) chapter 3, not exceeding in the whole 81,040 00 

301- To the Irondale, Bancroft and Ottawa Railway Company, for fifty 
miles of their railway, from the Victoria branch of the Midland 
Railway to the village of Bancroft, in the county of Hastings, 
the balance remaining unpaid of the subsidy granted by the Act 
47 Victoria, chapter 8, and again granted by tibe Act 52 Victoria, 
chapter 3, not exceeding in the whole 145,000 00 

802. To the Beauharnois Junction Railway Company, for thirty miles 

of their railway, from Ste. Martine towards St. Anicet^ the ' 

balance remaining unpaid of the subsidy granted by the Act 

50-51 Victoria^ chapter 24, not exceeding in the whole 8,500 00 

803. To the St. Stephen and Milltown Railway Company, for three and 

a half miles of their railway, from the town of St. Stephen to 
the town of Milltown, in lieu of the subsidy granted by the Act 
53 Victoria, chapter 2, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole . , 1 1,200 00 

804. To the Quebec, Montmorency and Charlevoix Railway Company, 

for thirty miles of their railway, from the east bank of the 
River St. Charles, to or near to Cape Tourmente, in the province 
of Quebec, the balance remaining unpaid of the subsidy granted 
by the Act 52 Victoria^ chapter 3, not exceeding in the whole. . 30,400 00 

805. To the Ottawa and Gatineau Valley Railway Company, for sixty- 

two miles of their railway, from Hull station towards Le Desert, 
the balance remaining unpaid of the subsidy granted by the Act 
52 Victoria, chapter 3, not exceeding in the whole 89,248 00 

800. To the Grand Trunk, Georgian Bay and Lake Erie Railway Com- 
pany, for fifteen miles of their railway, from the village of Tara, 
or some point between Tara and Hepworth, to the town of 
OwBn Sound, in the province of Ontario, in lieu of the subsidy 
granted by the Act 52 Victoria, chapter 3, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 48,000 00 

807. To the J^ova Scotia Central Railway Company (or to such per- 
son or persons or company as in the opinion of the Minister or 
acting Minister of Justice are entitled to the same) for eighty 
miles of their railway, from Lunenburg, on the east coast of 
Nova Scotia, westward to a point in the district of New Ger* 
many, together with a spur about three-fourths mile long to 
Bridgewater railway wharf, and from a point thirty-three and 
a half miles from Lunenburg and running to Middleton on the 
Windsor and Annapolis Railway, of unpaid subsidies granted 
by the Acts 50-51 Victoria, chapter 24, and 51 Victoria» chapter 
3, an amount not exceeding in the whole 4,500 00 

80S. To the Great Northern Railway Company, for eighteen miles of 
their railway, from a point at or near New Glasgow or St. Lin, 
ta or near to Montcalm, in the province of Quebec, the balance 
remaining unpaid of the subsidy granted by the Act 54-55 
Victoria, chapter 8, not exceeding in the whole 25,600 00 

809. To the Great Northern Railway Company, for fifteen miles of 
their railway, from, at or near Montcalm to the Canadian 
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Railway between Joliette and St. Félix de Valois, in lieu of the 
subsidy granted by the Act 53 Victoria, chap. 2, a subsidy not 
exceeding t3,200 per mile, nor exceeding in the whole $ 48,000 00 

810. To the Montfort Colonization Railway Company, for twenty-one 
miles of their three-feet gauge railway from Lachute, St. Jerome, 
or a point at or near St Sauveur, on the line of the Montreal 
«nd Western Railway, to Montfort and westward, in lieu of the 
subsidy granted by the Act 55-56 Victoria, chapter 5, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole ..... 67|200 00 

811* To the Maskinongë and Nipissing Railway Company, for fifteen 
miles of their railway, from a point on the Canadian Pacific 
Railway at or near Maskinongé or Louiseville, towards the 
parish of St. Michel des Saints, on the river Mattawa, in the 
province of Quebec, and for fifteen miles of their railway from 
the north end of the fifteen miles above referred to, towards 
the parish of St. Michel des Saints on the river Mattawa, in thé 
province of Quebec, in lieu of the subsidies granted by the Acts 
52 Victoria, chap. 3, and 53 Victoria, chap. 2, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 96,000 00 

813i To the Parry Sound Colonization Railway Company, for forty 
miles of their railway, from the village of Parry Sound to the 
village of Sundridge, or some other point on the Northern Paci- 
fic Junction Railway, in the province of Ontario, the balance 
remaining unpaid of the subsidy granted by the Act 52 Victoria, 
chapter 3, not exceeding in the whole 97,600 00 

818* To the Jacques Cartier Union Railway Company, for extending 
and completing their railway, in lieu of the subsidy granted by 
the Act 50-51 Victoria, chapter ^4, a subsidy of. 20,000 00 

814 To the Oshawa Railway Company, for seven miles of their railway 
and branches as follows : from Port Oshawa to a point at or 
near Edmondson's Falls mill site, near Mill Street, in the town 
of Oshawa (this portion being known as the " Lake " section 
of the said railway) ; thence to a point at or near the town hall 
in the town of Oshawa, and thence to the Oshawa station of the 
Grand Trunk Railway Company of Canada (this portion being 
known as the " Town " or " Northern " section of the said rail- 
way)— in lieu of the subsidy granted by the Act 54-55 Victoria, 
chapter 8, a 8ul)sidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 22,400 00 

** All the lines for the construction of which subsidies are granted, unless they 
ure already commenced, shall be commenced within two years from the first day of 
Aagnst next, and completed within a reasonable time, not to exceed four years, to be 
fixed by Order in Council, and shall also be constructed according to descriptions 
and specifications and upon conditions to be approved by the Governor in Council, on 
the report of the Minister of Railways and Canals, and specified in an agreement to be 
made in each case by the company with the Government, which agreement the Govern- 
ment is hereby empowered to make ; the location, also, of every such line of railway 
shall be subject to the approval of the Governor in Council. 

** The granting of such subsidies respectively shall be subject to such conditions 
for securing such running powers or traffic arrangements and other rights as will afford 
all reasonable facilities and equal mileage rates to all railways connecting with those so 
subsidized, as the Governor in Council determines. 

" All the said nubs dieir respectively shall be payable out of the Consolidated 
Revenue Fund of Canada, by instalments on the completion of each section of the rail- 
way of not leas than ten miles, proportionate to the value of the portion so oompleted 
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in comparison with that of the whole work undertaken, to be established by the report 
of the said Minister, or upon the completion of the work subsidized, — except as fol- 
lows : — 

" (a.) The subsidy to the Ontario, Belmont and Ottawa Railway Company, which 
shall be paid as follows : on the completion of the first section, an instalment propor- 
tionate to the value of the said section in comparison with tliat of the ten miles herebj 
subsidized, to be established as aforesaid, and the balance of the said subsidy on the 
completion of the second section ; 

'' (6.) The subsidy to the Oshawa Railway Company, which shall be paid as follows : 
on the completion of the " Town " or " Northern " section, an instalment proportionate 
to the value of the said section in comparison with that of the seven miles hereby sub- 
sidized, to be established as aforesaid, and the balance of the said subsidy, on the oozn- 
pletioii of the " Lake " section of the said railway." 

By the Act 57-58 Vic, cap. 4, 1894. (Assenied to, 2Srd July, 1894) ;— 

3 IS. To the Bracebridge and Bay s ville Railway Company, for fifteen 
miles of their railway from Bracebridge towards Baysville, in 
lieu of the subsidy granted by chapter 5 of 1892, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole $ 48,000 

810. To the Brock ville, Westport and Sault Ste. Marie Railway, the 
balance remaining unpaid of the subsidy granted by chapter 3 
of 1889, not exceeding $3,200 per mile, and also the balance 
remaining unpaid of the subsidy granted by chapter 2 of 1890, 
which was re-granted by chapter 5 of 1892 ; the whole not ex- 
ceeding 86,800 

817. To the Tilsonburg, Lake Erie and Pacific Railway Company, for 
sixteen miles of their railway, from Port Burwell to Tilsonburg^ 
in Ueu of the subsidy granted by chapter 5 of 1892, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole .... 61.200 

81S. To the Brantford, Waterloo and Lake Erie Railway Company, for 
eighteen miles of their railway, from the town of Brantford to 
the village of Hagarsville or the village of Waterford, or som^ 
intermediate point on the Canada Southern Railway, the balance 
remaining unpaid of the subsidy granted by chapter 24 of 1887, 
not exceeding $3,200 per mile, nor exceeding in the whole .... 4,790 

819* To the St. Catharines and Niagara Central Railway Company, for 34 
miles of their railway from the city of St. Catharines to the city of 
Hamilton, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 108,800 

820. To the Montreal and Ottawa Railway Company (formerly the 
Yaudreuil and Prescott Railway Company), for thirty miles 
of their railway from Vaudreuil towards Hawkesbury, the 
balance remaining unpaid of the subsidy granted by chapter 24 
of 1887 ; and for 30 miles of their railway from the western end 
of the 30 miles first mentioned towards Ottawa, the balance re- 
maining unpaid of the subsidy granted by chapter 2 of 1890, 
not exceeding $3,200 per mile ; the whole not exceeding 118,400 

8dl Notwithstanding the expiration of the time limited by chapter 2 
of 1890, and by the contract entered into with the Quebec Cen- 
tral Railway Company, and notwithstanding anything otherwise 
in the said chapter 2 contained, the Governor in Council may 
pay the subsidy granted by the said chapter to the said rompany 
at the present worth of the twenty annual payments mentioned 
in the said chapter (interest computed at four per cent), for and 
upon the completion of its railway extending from a point be- 
tween the Chaudière River and Tring Strition to a point on the 
International Railway at or near Lake Megantic, and upon the 
inspection and acceptance of the same by the Chief Engineer of 
Rulways and Canals, the sum in all of .* • 288,000 
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K88 To the Philipaburg Junction Railway and Quarry Company, for 

Î^ mile of their railway from Stanbridge Station to Philips- 
mrg, in the county of Missisquoi and a branch to Missisquoi 
Bay, the balance remaining unpaid of the subsidy granted by 
chapter 5 of 1892, not exceeding $3,200 per mile, nor exceeding 
in the whole '. $ 2,912 

823< To the Joliette and St. Jean de Matha Railway Company, for 8 
miles of their railway from St. Félix de Valois to St. Jean de 
Matha, in lieu of the subsidy granted by chapter 5 of 1892, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 23,600 

834* To the Lake Temiscamingue Colonization Railway Company, for 
their railway from Mattawa to the foot of the Kippewa Lake, 
a subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole $160,000, — also 15 per cent on the value of a wooden 
truss bridge over the Ottawa River near Mattawa, not to exceed 
$15,000 in all, in lieu of the subsidies granted by chapter 5 of 
1892, — also the balance remaining unpaid of the subsidy gran- 
ted by chapter 24 of 1887, for their railway from Long Sault to 
Lake Kippewa, a subsidy not exceeding $3,200 per mile of rail- 
way and 1 5 per cent on the value of the bridges, — also, a sum 
of $1,750 additional per ibile on their said railway from 
Mattawa to the foot of the Kippewa Lake ; the whole not ex- 
ceeding 274,940 

S2S. For a railway from St. Placide to St. Andrews, 8 miles, in lieu of 
the subsidy granted by chapter 5 of 1892, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 25,600 

820. For a railway from St. Eustache to St. Placide, in the county of 
Two Mountains, for 18 miles of such railway, in lieu of the sub- 
sidy granted by chapter 5 of 1892, a subsidy not exceeding 
$3,200 per ipile, nor exceeding in the whole 57,600 

8SBT* For a railway from a point on the line of the Canadian Pacific 
Railway on Isle Jesus, in the county of Laval, towards St. Eus- 
tache, for 12 miles of such railway, in lieu of the subsidy granted 
I by chapter 5 of 1892, to the Carillon and Grenville Railway 

Company, for 12 miles of their railway, from St. Eustache to 
Sault au Rëcollet, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole 38,400 

82Sw For a railway from the parish of St. Rëmi, in the county of 
I9apierville, to St. Cyprien, in the said county, for 12 miles of 
such railway, in lieu of the subsidy granted by chapter 5 of 
1892, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whole 88,400 

S3A. To the Pontiac Pacific Junction Railway Company, for bridging 
the several channels of the Ottawa River at Culbute and west 
thereof, a subsidy of $31,500, to be paid ovl% monthly as the 
work progresses, upon the certificate of the chief engineer of 
government railways, in the proportion which the value of the 
work executed bears to the value of the whole work undertaken ; 
and for 3 miles of their railway extending from a point 3 miles 
^ east of Pembroke to Pembroke, in the province of Ontario, a 

subsidy not exceeding $3,200 per mile, nor exceeding in Ùie 
whole $9,600, in lieu of the subsidy granted by chapter 3 of 1888 ; 

Erovided that the entire work subsidized upon this railway shall 
e completed within 4 years from the passing of this Act ; the 
subsidy granted by this Act not to exccKsd in the whole 41,100 
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330. To the Pontioc Pacific Junction Railway Company, for the con- 
struction or acquisition of 7^ miles of railway, from Hull to 
Aylmer, in lieu of the subsidy granted by chapter 2 of 1890, a 
subsidy not exceeding $3,200 per mile, nor exceeding in the whole. $ 24,000 

331- To the Pontiac Pacific Junction Railway Company, for 85 miles of 
their railway from Aylmer to Pembroke, the balance remaining 
unpaid of the subsidy granted by chapter 8 of 1884, less the 
subsidy granted for the line from Hull to Aylmer, provided the 
Ottawa River is crossed at some point not east of Lapasse, a 
subsidy not exceding $3,200 per mile, nor exceeding in the whole 73,172 

333i To the Harvey Branch Railway Company, for 3 miles of their 
railway from the southern terminus of the Albert Railway ~to 
Harvey Bank, the balance remaining unpaid of the subsidy 
granted by chapter 24 of 1887, not exceeding $3,200 per mile, 
nor exceeding in the whole 4,046 

388« For a railway from a point on the Intercolonial Railway near 
Newcastle via Douglas town, to a point on the River Miramichi 
opposite thé town of Chatham, in the province of New Bruns- 
wick, 6 miles, in lieu of the subsidy granted by chapter 10 of 
1886, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whole 19,200 

334. For a railway from some point on the Joggins Railway, near the 

Hébert River, to Young's Mills, in the province of Nova Scotia^ 
a distance of 5 miles, in lieu of the subsi'iy granted by chapter 
3 of 1889, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 16,000 

335. To the Woodstock and Centreville Railway Company, for a rail« 

way from Woodstock to the international boundary between 
the province of New Brunswick and the state of Maine, 26 
miles, in lieu of the subsidies granted by chapter 24 of 1887 and 
chapter 2 of 1890 a subsidy not exceeding -$3, 200 per mile nor 
exceeding in the whole. 88,200 

330. For 90 miles of the railway from Newport or Windsor to Truro, 
or to a point between Truro and Stewiacke, and from a point on 
the said railway to a point at or near Eastville, and from East- 
ville through the valley of the Musquodoboit River towards a 
point on the proposed Dartmouth branch of the Intercolonial, 
in lieu of the subsidy granted by chapter 5 of 1892, a subsidy 
not exceeding $3,200 per mile ; and also for a railway bridge 
over the Shubenacadie River on the line of the said railway, a 
subsidy of 15 per cent on the value of the structure ; the whole 
not exceeding 900,000 

337* To the Nipissing and James Bay Railway Company, for 25 miles 
of their railway from, at or near North Bay Station on the 
Canadian Pacific Railway towards James Bay, in lieu of the 
subsidy granted by chapter 5 of 1892, a subsidy not exceeding 
$3,200 per mile ; also for 43 miles of their railway from North 
Bay towards Lake Tamagaming, a subsidy not exceeding $3,200 
per mile ; the whole not exceeding • 217,000 

339. To the Lotb'nière and Mégantic Railway Company, for 15 mUes 
of their railway, in addition to the 15 miles already subsidized 
and built, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 48,000 

339. To the Drummond County Railway Company, for 30 miles of their 
railway from St Leonard northerly towards a junction with the 
Intercolonial Railway at Chaudière Junction, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 96,000 
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840. Por a railway from Lime Kidge, in the county of Wolfe, in the 
province of Quebec, northerly through the county of Wolfe and 
into the county of Megantic, a distance not exceeding 50 miles ^ 

from Lime Ridge, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole $ 160,000 

841* To the Strathroy and Western Counties Railway Company, for 25 
miles of their railway from St. Thomas through the counties of 
Elgin and Middlesex, towards Forest Station or Park Hill, on 
the Grand Trunk Railway, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 80,000 

843* To the Parry Sound Colonization Railway Company, for 20 miles « 

of their railway east from Parry Sound, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole. 64,00C 

848* To the Manitoulin and North Shore Railway Company, for 10 
miles of their railway from Little Current to Nelson, on the 
Algoma Branch of the Canadian Pacific Railway, a subsidy not 
excef ding $3,200 per mile, nor exceeding in the whole 32,000 

844. To the United Counties Railway Company for 32 miles of their 

railway from Iberville to Sorel, in addition to the 32 miles 
already subsidized, a subsidy not exceeding $3,200 per mile, nor 
exceeding in the whole. . . , 102,400 

84S< To the Joliette and St. Jean de Matha Railway Company, for 12 
miles oi their railway from St. Jean de Matha to Ste. Emeliede 
L'Energie,«a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 38,400 

840. To the Great Northern Railway Company, for 22 miles of their 
railway, from the et&stern end of the 15 miles subsidized by 
chapter 2 of 1893 to a point between Joliette and St. Félix de 
Valois, a subsidy not exceeding $3,200 per mile, nor exceeding 
in the whole 70,400 

847* To the Quebec and Lake St. John Railway Company, for 2 miles 
of the Chicoutimi branch of their railway, from the east end of 
the 50 miles already subsidized and built eastward to deep water 
at Chicoutimi, a subsidy not exceeding $3,200 per mile ; also for 
12 miles from the 52nd mile on the Chicoutimi branch to Ha Ha 
Bay, a subsidy not exceeding $3,200 per mile ; the whole not 
exceeding. 44,800 

845. To the Pontiac and Ottawa Railway Company, for 23 miles of 

their railway from the point of divergence from the Pontiao 
Railway to Ferguson's Point, a subsidy not exceeding $3,200 per 
mile, nor exceeding in the whole 73,600 

849. To the Ottawa and Oatineau Valley Railway Company, for 20 

miles of their railway from the eastern end of the 62 miles 
already subsid^'zed towards Désert, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the whole. 64,000 

850. To the Canada Extern Railway Company for 6 miles of their rail- 

way from the town of Chatham to Black Brook, a subsidy not 
exceeding $3,200 per mile ; also for 4 miles of their railway for 
a branch to the village of Nelson, a subsidy not exceeding 
$3,200 per mile ; the whole not exceeding 32,000 

8S1- For a railway from Cross Creek Station, on the Canada Eastern 
Railway to Stanley village, in the county of York, in the 
province of New Brunswick, 6 miles, a subsidy not exceeding 
$3,200 per mile, nor exceeding in the wliole 19,200 

8S2. To the Restigouche and Victoria Railway Company, for 20 miles of 
their railway from the western end of the 15 miles subsidized 
by chapter 5 of 1892, towards Grand Falls, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole. 64,000 
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SS8. To the Central Railway Company of New Brunswick, for 15 miles 
of their railway from Chipman station to the Newcastle coal 
fields, a Hubsidy not exceeding $3,200 per mile, nor exceeding in 
ihe whole $ 48,000 

8S4* To the Tobique Valley Railway Company, for 15 miles of their 
railway from the present termious at Plaister Rock eassterly, a^ 
subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole :..... 48^000 

8S8- Towards the restoration or renewal of the railway bridge on the 
South-eastern Railway over the Yamaska River at Yam iska, 
a subsidy equal to one- third of the actual cost of the renewal 
of the bridge, but the grant not to exceed in the whole 50,000 

8S8. To the Boston and Nova Scotia Coal and Railway Company, for 
10^ miles of their railway from the north end of the sectioa 
already subsidized to Broad Cove, a subsidy not exceeding $3,- 
200 per mile ; also for 25 miles of their railway from a point on 
the Cape Breton Railway at or near Orange<lale towards Broad 
Cove, in lieu of the sulraidy granted by chapter 5'of 1892, a 
subsidy not exceeding $3 200 per mile; the whole not exceeding 113,600 

8S7- For a railway from Port Hawkesbury towards Cheticamp, 25 
miles, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whole. 80,000 

8SS. To the Manitoba North-western Railway Company, for 100 miles 
of the extension of their main line from its present western ter- 
minus towards Prince Albert, — the company relin(|uishing 
3,200 acres of the land grant per mile, and the whole niad to be 
operated as a continuous line of railway under one management^ 
a subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole 320,000 

8S9* For a line of railway from the junction of the Elk and Kootenay \ 
Rivers to Coal Creek, a distance of 34 miles, a subsidy not ex- 
ceeding $3,200 per mile, nor exceeding in the whole 108^800 

80O* For a railway from Abbotsford Station on the Mission Branch of 
the Canadian Pacific Railway to the town of Chilli wack, 21 miles, 
a subsidy not exceeding $3,200 per mile, nor exceeding in the 
whole ,.T.... 67,900 

801* To the Nicola Valley Railway Company, for 28 miles of their rail- 
way from the western end of the section of their road suboi- 
dissed by chapter 5, of 1892, towards Nicola Lake, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 89,600 

S02. To the Nakusp and Slocan Railway Company, for 3d miles of their 
railway from the town of Nakusp to a point at or near the Forks 
of Carpenter Creek, a subsidy not exceeding $3,200 per mile^ 
nor exceeding in the whole 121,600 

SOS. To the Pontiac and Kingston Railway Company, for 22 miles of a 
railway from Portage du Fort to Upper Thome Centre, via 
Shaw ville, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 70,400 

S04. To the New Glasgow Iron, Coal and Railway Company, for 5 
miles of their railway, from Sunny brae to Kerrogjire, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole. . . . 16,000 00 

SOS* To the South Shore Railway Company, for 35 miles of their rail- 
way from Yarmouth towaixis Shelburne and Lockport, a sub- 
sidy not exceedinj; $3, '200 per mile, nor exceeding in the whole. 112,000 00 

SOO. To the Cape Breton Railway Extension Comf>any, for 30 miles of 
railway from Port Hawkesbury to St. Peter's, on their line of 
railway from Port Hawkesbury to Louisbourg, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 96,000 00 
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H07. For a railway from a point on the Intercolonial Railway between 
Norton and Sussex Stations towards Havelock, 20 miles, a sub- 
sidy not exceeding $3,200 per mile, nor exceeding in the whole. $ 64,000 00 

SOS. For a railway from St. John to Barneville, for a distance of 10 
miles, a subsidy not exceeding $3,200 per mile, nor exceeding in 
the whole 82,000 00 

S09. For a line of railway from Gap de la Magdeleine to connect with 
the Piles Branch of the Canadian Pacific Railway, 3 miles, a 
subsidy not exceeding $3,200 per mile^ nor exceeding in the 
whole 9,600 00 

S70- To the Canada Eastern Railway Company, for an extension of one 
mile from the western end of their railway, to connect with the 
Canadian Pacific Railway, a subsidy not exceeding 3,200 00 

S71* To the Great Northern Railway Company, for 30 miles of their 
railway from its junction with the Lower Laurentian Railway 
near St. Tite, in the vicinity of the River St Maurice, west- 
ward, in lieu of the subsidy granted to the Maskinongë and 
Nipissing Railway Company by chapter 2 of 1893, a subsidy not 
exceeding $3,200 per mile, nor exceeding in the whole 96,000 00 

873- To the Lindsay, Bobcaygeon and Pontypool Railway Company, 
for 1 6 miles of their railway from Bobcaygeon to the Midland 
Railway, and for another 16 miles from the end of the first men- 
tioned 16 miles to Pontypool, in lieu of the subsidies granted by 
chapter 2 of 1890, and chapter 5 of 1892, a subsidy not exceed- 
ing $3,200 per mile, nor exceeding in the whole 102,400 00 

S78* To the Montfort Colonization Railway Company, for 12 miles of 
their railway from the end of the 21 miles already subsidized 
westward to a point on the Rouge River, in the county of 
Argenteuil, a subsidy not exceeding $3,200 per mile, nor exceed- 
ing in the whole 38,400 00 

874. For a railway from a point on the Caraquet Railway, at or near 
Pokemouche siding, towards Tracadie village, 12 miles, a subsidy 
not exceeding $3,200 per mile, nor exceeding in the whole. . . . «^ 38,400 00 

The subsidies hereinbefore mentioned as to be granted to companies named 
lor that purpose shall, if granted by the Qovemor in Council, be granted to such com- 
panies respectivel V ; the other subsidies may be granted to such companies as 
shall be approved by the Governor in Council as having established to his satis- 
faction their ability to construct and complete the said railways respectively; all 
the lines for the construction of which subsidies are granted, unless they are already 
commenced, shall be commenced within two years from the first day of August next, 
and completed within a reasonable time, not to exceed four years, to be fixed by Order 
in Counàl, and shall also be constructed according to descriptions and specifications and 
upon conditions to be approved by the Governor in Council, on the report of the 
Minister of Railway and Canals, and specified in an agreement to be made in each case 
by the company with the Government, which agreement the Government is hereby 
empowered to make ; the location also of every such line of railway shall be subject to 
the approval of the Governor in Council. 

The granting of such subsidies respectively shall be subject to such conditions 
for securing such running powers or traffic arrangements and other rights as will afford 
all reasonable facilities and equal mileage rates to all railways connecting with those so 
subsidized, as the Governor in Council determines. 

The said subsidies respectively shall be payable out of the Consolidated Revenue 
Fund of Canada, by instalments, on the completion of each section of the railway of not 
less than ten miles, proportionate to the value of the portion so completed in compa- 
lison with that of the whole work undertaken, to be established by the report of the 
8aid Minister, or upon the completion of the work subsidized, — except as to subsidies 
with respect to which it is hereinbefore otherwise provided, and except also «s to the 
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subsidy granted to the Great Northern Railway Company by chapter two of 1893, for 
fifteen miles from Montcalm to the Canadian Pacific Railway, which shall .be paid aa 
follows : on the completion of the eighteen miles from New Glasgow to Montcalm and 
of two miles out of the fifteen miles from Montcalm to the Canadian Pacific Railway, 
an instalment proportionate to the value of the ten miles out of the total mileage 
subsidized by chapter two of 1893, to be established as aforesaid, and the balance of the 
said subsidy on the completion of the remaining thirteen miles of the said railway. 

No subsidies were authorized by 58-59 Vict. (1895), nor by 59 Vict. (1896). 
By the Act 60-61, chapter 4, 1897 (Assented to 29th June, 1897). 

1. In this Act, unless the context otherwise requires, the expression "cost" means 
the actual, necessary and reasonable cost, and includes the amount exp^ded upon any 
bridge up to and not exceeding twenty-five thousand dollars, forming part of the line en 
railway subsidized not otherwise receiving any bonus, but shall not include the cost of 
equipping the railway, nor the cost of teroûnals and right of way of the railway in any 
city or incorporated town; and such actual, necessary and reasonable cost shall be deter- 
mined by the Governor in Council, upon j«he recommendation of the Minister of Railways 
and Canals and upon the report of the Chief Engineer of Government Railways, certify- 
ing that he has made or caused to be made an inspection of the line of railway for 
which payment of subsidy is asked, and careful inquiry into the cost thereof, and that 
in his opinion the amount upon which the subsidy is claimed is reasonable, and does not 
exceed the true,' actual and proper cost of the construction of such railway. 

2. The Governor in Council may grant a subsidy of $3,200 per mile towards the 
construction of each of the undermentioned lines of railway (not exceeding in any caae 
the number of miles hereinafter respectively stated), which shall not cost more on the 
average than $15,000 per mile for the mileage subsidized, and towards the construction 
of each of the said' lines of railway not exceeding the mileage hereinafter stated, which 
shall cost more on the average than $15,000 per mile for the mileage subnidized, a further 
subsidy beyond the sum of $3,200 per mile of fiftj per cent on so much of the average 
cost of the mileage subsidized as is in excess of $15,000 per mile, such subsidy not 
exceeding in the whole the sum of $6,400 per mile : — 

87S. To the Ottawa and New York Railway Company, for 53 1^ miles of their raQ- 
way from Cornwall to Ottawa, in lieu of the subsidy granted by chapter 5 of 
the statutes of 1892, 

870« To the Kingston, Smith's Falls and Ottawa Railway Company, for 101 miles of 
their railway from Kingston, or a junction with the Grand Trunk Railway at 
Rideau or some other point near Kingston, to Ottawa, in lien of the subsidy 
granted by chapter 5 of 1892 ; 

377. For a railway from a point on the Canadian Pacific Railway, at or near either 
Wel»ford or Westfield,' or between .the said two points, to Gagetown, in the 
county of Queen's, New Brunswick, not exceeding 30 ndles, in lieu of the 
Bubttidy granted by chapter 2 of 1890 ; 

37S. To the Cobourg, Northumberland and Pacific Railway^ Company, for 50 miles of 
their railway from Cubourg to the Ontario and Quebec Railway, in lieu of the 
subsidies granted by chapter 5 of 1892 ; 

379' To the Ottawa and Gatineau Railway Company, for 20 miles of their railway 
* from the end of the 62nd mile subsidized towards Désert, in lieu of the 
subsidies granted by chupter 4 of 1894; 

•ISO* To the Great Northern Railway Company, for 9 miles of their railway, being 
shortage in distance between Montcalm and St. Tite; 

ViHV To the St. Gabriel de Brandon and Ste. Emélie de l'Energie Railway Company, 
foi- 15 mile» of their railway from St. Gabriel to Ste. Emélie de l'Energie, and 
5 miles from a point on the main line to St. Jean de Matha, making in sdl 20 
miles, in lieu of the subsidy granted by chapter 4 of 1894 ; 

8S2. To the Central Railway Company of New Brunswick, for 15 miles of their rail- 
way from Chipman Station to Newcastle Coal Fields, county of Queen's, in 
lieu of the subsidy granted by chapter 4 of 1894 ; 
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8S3« To the Gulf Shore Railwaj Company, for 5^ miles of their railway from the end 

of the section subsidized to Tracadie and thence to Big Tracadie, New Bruns- 
wick ; ■ 
SS4. For a railway from Campbellton, on the Intercolonial Railway, towards Orajid 

Falls, New Brunswick, a distance of 20 miles, commencing at Campbeliton, in 

lieu of the subsidy granted by chapter 4 of 1894 ; 
8SS. To the Pontiae Pacific Junction Railway Ck>mpany, for 7} miles of their railway 

from HuU to Aylmer, in lieu of the subsidy granted by chapter 2 of 1890 ; 
3SO. To the Sohomberg and Aurora Railway Company, for 15 miles of their railway 

from a point on the Grand Trunk Railway between Eling and Newmarket to 

Sohomberg, in the province of Ontario ; 
397. To the Tilsonburg, Lake Erie and Pacific Railway Company, for 3^^^ miles of 

their railway from the present terminus, through Tilsonburg to the Michigan 

Central Railway, in the province of Ontario. 
8SS. To the Ottawa, Amprior and Parry Sound Railway Company, for 52 miles of 

their railway, from the crossing of the Northern Pacific Junction Railway to 

55 miles west of Barry's Bay, and also for 4 miles of their railway across Parry 

Island ; 
SS9. To the Pembroke Southern Railway Company, for 20 miles of their railway from 

Pembroke to Golden Lake, in the province of Ontario ; 
390. To the Ontario and Rainy River Railway Company, for 80 miles of their railway 

from the Port Arthur, Duluth and Western Railway to Rainy Lake, in the 

province of Ontario ; 
891. To the Strathroy and Western Counties Railway Company, for 7 miles of their 

railway, commencing at a point at ormear Caradoc Station on the Canadian 

Pacific Railway and extending to the town of Strathroy ; 
SOS. To the Phillipsburg Railway and Quarry Company, for ^Yt ™^^® ^^ their railway 

from the end of the subsidized section to the government wharf at Phillips- 

bui^g; 

393. To the United Counties Railway Company, for 1 mile of their railway from 

Johnson to St. Grégoire Station, in the province of Quebec ; 

394. To the St. Lawrence and Adirondack Railway Company, for 131 miles of their 

railway from Beauharnois to Caughnawaga, in the province of Quebec ; 

395. To the East Richelieu Valley Railway Company, for 24 miles of their railway 

from Iberville to St Thomas, boundary of Missisquoi County, in the province 

of Quebec ; 
390. To the Portage du Fort and Bristol Branch Railway Company, for 15 miles of 

their railway to a point at or near Shawville, in the county of Pontiae ; 
397. For a railway from a point at or near Windsor Junction, on the Intercolonial 

Railway, to Upper Musquodoboit, for a distance of 40 miles ; 
39!$. To the St Stephens and Mill town Railway Company, for lyY^mile of their rail- 
way from Milltown to St. Stephen, in the province of New Brunswick ; 
'{99. For a railway from Sunny Brae to Country Harbour, and from a point at or 

near Country Harbour Cross Roads to Guysboro', in the province of Nova 

Scotia, a distance of 65 miles ; 
40(^. For a railway from Port Hawkesbury, Nova Scotia, to Port Hood and Broad 

Cove, 53 miles, in lieu of the subsidy granted by chapter 4 of 1894 ; 
401. For a railway from a point on the Central Railway in the county of Lunenburg, 

Nova Scotia, to the town of Liverpool, via the village of Caledonia, or to the 

village of Caledonia via Liverpool, or for any part thereof, the whole distance 

not exceeding 62 miles ; 
40ld. For a railway from Indian Garden on the line of the Central Railway, to Shel- 

burne, in the province of Nova Scotia^ a distance of 35 miles ; 

403. To the Coast Railway Company of Nova Scotia, for 61 miles of their railway 

from Yarmouth to Port Clyde, in the province of Nova Scotia ; 

404. For a railway from Brookfield Station on the Intercolonial Railway to Eastville, 

30 miles ; 
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405. To ihe Great Northern Railway Company, for 35 miles of their railway from 8U 
Jerome, in the province of Quebec, to Hawkesbury, in the province of Ontario ; 

400. To the Drummond County Railway Company, for 42} miles of their railway 
from Moose Park to Chaudière River, provided that the amount of the 
said subsidy shall be refunded to the Qovemment of Canada in the event of 
the company's railway from St-e. Rosalie to Chaudière River being purchased 
or leased for a term of years by the government. 

8« The Governor in Council ma^ grant the subsidies hereinafter mentioned to 

the railway companies and towards the construction of the railways also hereinafter 

mentioned, that is to say : — 

407. To the Great Northern Railway Company, for 67 miles of their * 
railway between Montcalm and its junction with the Lower 
Laurentian Railway near St. Tite, in the vicinity of the St. 
Maurice River, the balance remaining unpaid of the subsidies 
granted by chapter 2 of 1893, and by chapter 4 of 1894, be- 
tween these points, a subsidy not exceeding $3,200 per mile, 
nor exceeding in the whole $ 182,400 00 

40S. To the Pontiac Pacific Junction Railway Company, for 85 miles 
of their railway from Aylmer to Pembroke, also for bridging 
the Ottawa River, the balance remaining unpaid of the subsidy 
granted by chapter 8 of 1884, and by chapter 4 of 1894, not 
exceeding. 114.272 00 

400. To the Ottawa and Gatineau Railway Company, for 62 miles of 
their railway from Hull towards Desert, in the province of 
Quebec, the balance remaining unpaid of the subsidy granted by 
chapter 2 of 1893, not exceeding in the whole 35,872 00 

410. To the Grand Trunk Railway Company of Canada, for a subsidy 

towards the rebuilding and enlargement of the Victoria Bridge 
at Montreal over the St Lawrence River, 15 per cent upon the 
amount expended thereon, not exceeding. 300,000 00 

411. To the Montfort Colonization Railway Company, for 33 miles of 

their railway from Montfort Junction to Arundel, in the pro- 
vince of Quebec, a subsidy not exceeding $2,000 per mile, nor 
exceeding in the whole. 66,000 00 

413* To the Irondale, Bancroft and Octawa Railway Company, the 
balance remaining unpaid of the subfudy for the last five miles of 
the company's railway ; the eastern terminus to be either at the 
village of Bancroft or at some point near the Hastings Road,in the 
township of Herschell, in lieu of the subsidy granted by chapter 2 
of 1893, not exceeding in the whole 16,000 00 

418. To the Great Northern Railway Company, towards the con- 
struction of a railway bridge over the Ottawa River at Hawkes- 
bury, 15 per cent upon the amount expended thereon, not exceed- 
ing 52,500 00 

414. For a railway and traffic bridge over the Ottawa River at Nepean 
Point, between the city of Ottawa and the city of Hull, 15 per 
cent upon the amount expended thereon, not exceeding 112,500 00 

4. The subsidies hereinbefore mentioned as to be granted to companies named for 
that purpose shall, if granted by the Governor in Council, be granted to such companies 
respectively ; the other subsidies may be granted to such companies as are approved by 
the (Governor in Council as having established to his satisfaction their ability to con- 
struct and complete the said railways respectively ; all the lines for the construction of 
which subsidies are granted, unless they are already commenced, shall be commenced 
within two years from the first day of August next, and completed within a reasonable 
time, not to exceed four years from the said first day of August, to be fixed by Order 
in Counoili and shall alaô be constructed according to descriptions and specifications and 
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upon condicious to be approved by the GU>vernor in Council, on the report of the 
Minister of Railways and Canals, and specified in an agreement to be made in each case 
by the company with the Government, which agreement the Government is hereby 
empowered to make ; the location also of every such line of railway shall be subject to 
the approval of the Governor in Council 

S> The granting of such subsidies respectively shall be subject to such conditioni 
for securing such running powers or traffic arrangements and other rights as will afford 
all reasonable facilities and equal mileage rates to all railways connecting ^ith those so 
subsidized, as the Governor in Council determines. 

B. The 6aid subsidies respectively shall be payable out of the Consolidated 
Revenue Fund of Canada, by instalments, on the completion of each section of the 
railway of not less than ten miles, proportionate to the value of the portion so completed 
in comparison with that of the whole work undertaken, to be established by the report 
of the said Minister, or upon the completion of the work subsidized — except as to sub- 
sidies with respect of which it is hereinbefore otherwise provided* 

7. Any company receiving a subsidy as aforesaid, in excess of $3,200 per mile^ 
shall be bound to carry Her Majesty's mails for a term of ten years free of charge over 
the portion of railway subsidized. 

'By the Special Act 60-61 Victoria, Chapter 5, 1897. (Assented to £9th June, 1897.) 

1. Subject to the conditions hereinafter mentioned, the Governor in Council may 
grant to the Canadian Pacific Railway Company a subsidy towards the construction of 
a railway from Lethbridge, in the district of Alberto, through the Crow's Nest Pass to 
Nelson, in the province of British Columbia (which railway is hereinafter called " the 
Crow's Nest Line,") to the extent of eleven thousand dollars per mile thereof, and not 
exceeding in the whole the sum of three million six hundred and thirty thousand 
dollars, payable by instalments on the completion of each of the several sections of the 
said railway of the length respectively of not less than ten miles, and tho remainder on 
the completion of the whole of the said railway ; provided that an agreement between 
the Government and the company is first entored into in such form as the Governor in 
Council thinks fit, containing covenants to the following effect, that is to say : — 

On the part of the company : 

(a.) That the company will construct or cause to be constructed, the said railway 
upon such routo and according to such descriptions and specifications and within bmÂl 
time or times as are provided for in the said agreement, and, when completed, will 
operate the said railway for ever ; 

(6.) That the said line of railway shall be constructed through the town of Macleod, 
and a station shall be established therein, unless the Governor in Council is satisfied by 
the company that there is good cause for constructing the railway outside the limits of the 
said town, in which case the said line of railway shall be located and a station established 
at a distance not greater than five hundred yards from the limits of the said town; 

(c.) That so soon as the said railway is opened for traffic to Kootenay Lake, the 
local rates and tolls on the railway and on any other railway used in connection there- 
with and now or hereafter owned or leased by or operated on account of the company 
south of the company's main line in British Columbia, as well as the rates and tolls 
between any point on any such line or lines of railway and any point on the main line of 
the company throughout Canada, or any other railway owned or leased by or operated 
on account of the company, including ite lines of steamers in British Columbia, shall 
be first approved by the Governor in Council or by a railway commission, if and when 
such commission is established by law, and shall at all times thereafter and from time 
to time be subject to revision and control in the manner aforesaid ; 

(dL) That a reduction shall be made in the general rates and tolls of the company 
as now charged, or as contained in ite present freight tariff, whichever rates are now 
the lowest, for carloads or otherwise, upon the classes of merchandise hereinafter men- 
tioned, westbound, from and including Fort William and all pointe east of Fort 
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William on the company's railway to all points west of Fort William on the company's 
main line, or on any line of railway throughout Canada owned or leased by or operated 
on account of the company, whether the shipment is by all rail line or by lake and rail, 
mich reduction to be to the extent of the following percentages respectively, namely : — 

Upon all grten and fresh fruits, 33^ per cent ; 

Coal oil, 20 per cent ; 

Cordage and binder twine, 10 per cent ; 

Agricultural implements of all kinds, set up or in parts, 10 per cent ; 

Iron, including bar, band, Canada plates, galvanized, sheet, pipe, pipe-fittings, nai]% 
■pikes and horse shoes, 10 per cent ; 

All kinds of wire, 10 per cent ; 

Window glass, 10 per cent ; 

Paper for building and roofing purposes, 10 per cent; 

Roofing felt, box and packing, 10 per cent; 

Paints of all kinds and oils, 10 per cent ; 

Live stock, 10 per cent ; 

Wooden ware, 10 per cent ; 

Household furniture, 10 per cent ; 

And that no higher rates than such reducfd rates or tolls shall be hereafter 
charged by the company upon any such merchandise carried by the company between 
the points aforesaid ; such reductions to take efiect on or before the first of January, 
one thousand eight hundred and ninety-eight ; 

(«.) That there shall be a reduction in the company's present rates and tolls on 
grain and flour from all points on its main line, ^branches or connections, west of Fort 
William to Fort William and Port Arthur and all points east, of three cents per one 
hundred pounds, to take efiect in the following manner : — One and one-half cent per 
one hundred pounds on or before the first day of September, one thousand eight hundred 
and ninety-eight, and an additional one and onehalf cent per one hundred pounds on or 
before the first day of September, one thousand eight hundred and ninety-nine ; and 
that no higher rates than such reduced rates or tolls shall be charged after the dates 
mentioned on such merchandise from the points aforesaid ; 

{/,) That the Railway Committee of the Privy Council may grant running powers 
over the said line of railway and all its branches and connections, or any portions thereof, 
and all lines of railway now or hereafter owned or leased by or operated on account- of 
the cobapany in British Columbia south of the company's main line of railway, and the 
necessary use of its tracks, stations and station grounds, to any other railway company 
applying for such grant upon such terms as such committee may fix and determine, and 
according to the provisions of The Railway Act and of such other general Acts relating 
to railways as are from time to time passed by Parliament ; but nothing herein shall be 
held to imply that such running powers might not be so granted without the special 
provision herein contained ; 

{g.) That the said railway, when constructed, together with that portion of the 
company's railway from Dunmore to Lethbridge, and all lines of railway, branches, con- 
nections and extensions in British Columbia south of the main line of the company in 
British Columbia shall be subject to the provisions of The Railway Act and of such 
other general Acts relating to railways as are from time to time passed by Parliament ; 

(h.) That if the company or any other company with whom it shall have any 
arrangement on the subject shall, by constructing the said railway or any part of it^ 
as stipulated for in the said agreement, become entitled to and shall get any land as a 
subsidy from the Government of British Columbia, then such lands, excepting therefrom 
those which in the opinion of the Director of the Qeological Survey of Canada (expressed 
in writing) are coal-bearing lands, shall be disposed of by the company or by such other 
company to the public according to regulations and at prices not exceeding these 
prescribed from time to time by the Governor in Council, having regard to the then 
existing provincial regulations applicable thereto ; the expression " lands ^' including all 
mineral and timber thereon which shall be disposed of as aforesaid, either with or 
without the land, as the Governor in Council may direct : 
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(i.) That if the company or any other company with whom it shall have any 
arrangement on the subject shall, by constructing the said railway or any part of it as 
stipulated for in the said agreement, become entitled to and shall get any lands as a 
subsidy from the Government of British Columbia which in the opinion of the Director 
of the G^logical Survey of Canada (expressed in writing) are coal-bearing lands, then 
the company will cause to be conveyed to the Crown, in the interest of Canada, a 
portion thereof to the extent of fifty thousand acres, the same to be of equal value per 
acre as coal lands with the residue of such lands. The said fifty thousand acres to be 
selected by the Government in such fair and equitable manner as may be determined 
by the Gk)vemor in Council, and to be thereafter held or disposed of or otherwise dealt 
with by the Government as it may think fit on such conditions, if any, as may be pre- 
scribed by the Governor in Council, for the purpose of securing a sufficient and suitable 
supply of coal to the public at reasonable prices, not exceeding two dollars per ton of 
two thousand pounds free on board cars at the mines. 

And on the part of the Government, to pay the said subsidy by instalments at 
aforesaid. 

2. The company shall be bound to carry out in all respects the said agreement^ 
and may do whatever is necessary for that purpose. 

3. In order to facilitate such financial arrangements as will enable the company 
to complete the railway as aforesaid without delay and to acquire and consolidat-e with 
it the railway from Dunmore to Lethbridge, hereinafter called " the Alberta Branch/' 
which, under the authority of chapter thirty-eight of the statutes of 1893, it now 
operates as lessee, and is under covenant to purchase, the company may issue bonds 
which will be a first lien and charge and be secured exclusively upon the said Alberta 
Branch and Crow's Nest Line together in the same way and with the same effect as if 
both the said pieces of railway to be so consolidated were being built by the company 
as one branch of its railway within the meaning of section one of chapter fifty-one of 
the statutes of 1888, and that section shall apply accordingly, such first lien to be 
subject to the payment of the purchase money of the Alberta Branch, as provided for 
in the said covenant to purchase. 

By the Act 62-63 Vic, chapter 7 (Assented to 11th August, 1899), 

1. In this Act, unless the context otherwise requires, the expression "cost " means 
the actual, necessary and reasonable cost and shall include the amount expended upon 
any bridge, up to and not exceeding $25,000, forming part of the line of railway subsi- 
dized not otherwise receiving any bonus, but shall not include the cost of equipping the 
railway, nor the cost of terminals and right of way of the railway in any city or incor- 
porated town ; and such actual, necessary and reasonable cost shall be determined by 
the Governor in Council, upon the recommendation of the Minister of Railways and 
Canals, and upon the report of the Chief Engineer of Government Railways, certifying 
that he haâ made or caused to be made an inspection of the line of railway for which 
payment of subsidy is asked, and careful inquiry into the cost thereof, and that in his 
opinion the amount upon which the subsidy is claimed is reasonable, and does not exceed 
the true, actual and proper cost of the construction of such railway. 

2. The Governor in Council may grant a subsidy of $3,200 per mile towards the 
construction of each of the undermentioned lines of railway (not exceeding in any case 
the number of miles hereinafter respectively stated) which shall not cost more on the 
average than $15,000 per mile for the mileage subsidized, and towards the construction 
of each of the said lines of railway not exceeding the mileage hereinafter stated, which 
shall cost more on the average than $15,000 per mile for the mileage subsidized, a further 
subsidy beyond the sum of $3,200 per mile of fifty per cent on so much of the average 
oost of the mileage subsidized as is in excess of $15,000 per mile, such subsidy not exceed- 
ing in the whole the sum of $6,400 per mile : — 

41S. To the Central Ontario Railway Company, for an extension of their railway 
from, or from near, either Coe Hill or Rathbun Station on the company's 
railway to, or near to Bancroft, not exceeding 21 miles, in lieu of the subsidy 
granted by chapter 5 of 1892 ; 
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410- To the Great Northern Railway Company, for a railway between Montcalm and 
St. Tite Junction, on the Lower Laurentian Railway, Quebec, not exceeding 
53^ miles ; and^for a branch from their main line to Shawenegan Falls, Que- 
bec, not exceeding 6^ miles. 

41^. To the Phillipsburg Railway and Quarry Company, shoftage in the extension of 
their railway from a point on the company's line at or near the end of the sub- 
sidized section, to the government wharf at Phillipsburg, Quebec, not exceed- 
ing ^ of a mile ; 

41S. To the Strath roy and Western Counties Railway Company, for s line from 
Strathroy, Ontario, via Adelaide and^ Arkona, to either Forest, Tedford, or 
Park Hill, not exceeding 24 miles, in lieu of the subsidy granted by chapter 
4 of 1894 ; 

410. To the St. John Valley and Rivière du lioup Railway Company, for a line of 
railway from Fredericton, in the county of York, New Brunswick, to Wood- 
stock, in the county of Carleton, not exceeding 59 miles ; 

44^0. For a railway from Port Hawkesbury, on the Strait of Canso, Nova Scotia, to 
St. Peter's, not exceeding thirty miles ; 

42(1. For a railway from Windsor, Nova Scotia, to Truro, via the township of Clifton, 
not exceeding 58 miles, in lieu of the subsidy granted by chapter 4 of 1894 ; 

42d. For a railway from a point at or near Brook field Station, Nova Scotia, on the 
Intercolonial Railway, to Eastville, not exceeding 25 miles, in lieu of the sub- 
sidy granted by chapter 4 of 1897 ; 

428. For a railway from Cross Creek Station, on the Canada Eastern Railway, to 
Stanley Village, New Brunswick, not exceeding 6 miles ; 

424. For a railway from the village of St. Rémi to Stottville or some point on the 

Delaware and Hudson Railway (Qrand Trunk) in the pariah of St. Paul de 
rile aux Noix, not exceeding 19 miles ; 

425. For a railway between Pontypool and Bobcaygeon, via Lindsay, Ontario, no% 

exceeding 40 miles. 
438. To the Pontiac Pacific Junction Railway Company, for s railway from Aylmer 
to Hull, Quebec, not exceeding 9 miles, in lieu of the subsidy granted bj 
chapter 4 of 1897 ; 

427. To the Portage du Fort and Bristol Branch Railway Company, for a branch line 

from a point on the Pontiac Pacific Junction Railway at or near the village of 
Quyon, towards the village of Portage du Fort, Quebec, not exceeding 15 
miles, in lieu of the subsidy granted by chapter 4 of 1897 ; 

428. To the Orford Mountain Railway Company, for a branch from their railway 

from a point between Lawrence ville and Eastman to Waterloo, not exceeding 
13 miles ; 

420. To the Atlantic and Lake Superior Railway Company, for an extension of their 
re^ilway from Caplin to Paspebiac, Quebec, not exceeding 30 miles ; 

430. To the United Counties Railway Company, for a railway from St. Robert 
Junction to Sorel, 6^ miles, (this sudsidy to be payable only in the event of 
adequate running rights over the South-eastern Railway between the two 
points above mentioned not being granted to the first mentioned Company on 
terms to be approved by the Railway Committee of the Privy Council,) and 
from Mount Johnson to St. Grégoire Station, 1 mile, not exceeding 7^ miles. 

481. For a railway from a point on the Central Railway in the county of Lnnenburg, 

Nova Scotia, to the town of Liverpool, via the village of Caledonia, or to the 
village of Caledonia, via Liverpool, or for any part thereof, the whole distance 
not exceeding 62 miles ; • 

482. For a railway from Indian Gardens, Queen's County, Nova Scotia, to Shelburne, 

in the said province, a distance of 35 miles ; 
488. The subsidy which the Ontario and Rainy River Railway Company is entitled 
to receive under chapter 4 of 1897, shall be $6,400 per mile for the 80 miles 
mentioned in the said Act ; not exceeding in all $512,000. 
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484p To the Bay of Quinte Railway Company, for such eztenrioni^ branches or 
additions to their system as .will enable the said Company to connect their 
lines of railway or connecting lines with iron or other mines or mineral or 
wood lands in the counties of Peterborough, Northumberland, Hastings, 
Lennox and Addington, Frontenac or Leeds, payable in instalments regulated 
by the length of each of the said extensions or branches or additions, as the 
case may be, in lieu of part of the balance remaining unpaid of the -subsidy 
granted to the Kingston, Napanee and Western Railway Company, by chapter 
6 of 1892, but not exceeding $3,200 per mile for 10 miles, nor exceeding in 
the whole $32,000 ; 

48S> To the Quebec and Lake 8t, John Railway Company, for 12 miles of their rail- 
way from the end of their line at deep water on the Chicoutimi branch of 
their railway, to Ha Ha Bay, in the lieu of the subsidy for the 12 miles 
granted by chapter 4 of 1894 ; 

48G. For a line of railway from Hawkesbury, Ontario, to South Indian, not exceeding 
35 miles ; 

487< For a railway from Sault Ste. Marie, Ontario, towards Michipiooten River and 
harbour and towards the main line of the Canadian Pacific Railway, not exceed- 
ing 40 miles ; 

48S. For a branch line of railway from the main line of the Ottawa, Amprior and 
Parry Sound Railway to the town of Parry Sound, Ontario, not exceeding 5 
miles ; 

430. For a railway from the village of Haliburton, via the village of Whitney, towards 
the town of Mattawa, Ontario, not exceeding 20 miles ; 

ft40. For an extension of the Tilsonburg, Lake Erie and Pacific Railway, fix>m Tilson- 
burg to IngersoU or Woodstock, Ontario, not exceeding 28 miles ; 

441. To the South Shore Railway Company, from Sorel Junction along the South 
Shore to Lotbinière, Quebec, a distance not exceeding 82 miles ; 

443* To the Massawippi Valley Railway Company for an extension of their railway to 
the village of Stanstead Plain, Quebec, not exceeding 2 J miles ; 
i 448. For a railway from Port Hawkesbury on the Strait of Canso, to Caribou Cove, 

Nova Scotia, a distance of 1 miles ; 

44:4> For a railway from Fort Frances, Ontario, westerly to a point at or near the 
mouth of Rainy River, a distance not exceeding 70 miles ; 

44S* To the Central Railway Company of New Brunswick, for an extension of their 
line of railway from Newcastle Coal Fields to Gibson, New Brunswick, not 
exceeding 30 miles ; 

44G. To the Canadian Northern Railway Company, for a railway from a point on the 
present line of the Winnipeg Great Northern Railway north of Swan River 
to Prince Albert, North-west Territories, not exceeding 100 miles ; 

447. For a railway from some point near Antler Station to a point near Moose Moun- 
tain, Manitoba, not exceeding 50 miles ; 

4:4S* For a railway from Sunnybrae to Country Harbour, and from a point at or near 
Country Harbour Cross Roads to Guysborough, Nova Scotia, to make up the 
deficiency in mileage between points mentioned and subsidized by chapter 4 
of 1897, additional mileage not exceeding 15 miles ; 

440. For a railway from Port Clyde towards Lockeport, in the province of Nova 
Scotia, not exceeding 20 miles ; 

4(SO. For a railway from a point on the Litercolonial Railway at or near TTMIfax 
towards the Central Railway in the county of Lunenburg, not exceeding 20 
miles; 

4SI. For a railway from Labelle, in the province of Quebec, in a north-westerly direc- 
tion, to Nominingue, via Notre Dame de l'Annonciation, a distance not exceed- 
ing 22 miles ; 
* 4(I3* For a railway from Owen Sound, in the province of Ontario^ to Meaford, not 
exceeding 21 miles ; 

4S8. To the Ottawa and Gatineau Railway Company, for their line of railway in and 
through the city of Hull, Quebec, not exceeding 4 miles ; 
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4fl^ To the Western Alberta RaOwaj Company, from a point on the United States 
boundary, west of Bange 27, north-westerly towards Anthracite, in the dis- 
trict of Alberta, not exceeding 50 mUes ; 

4S9. To the Edmonton, Yukon and Pacific Railway GcMnpany, for a railway from the 
town of South Edmonton, North-west Territoriesy to North Edmonton, and 
thence westerly towards the Tellow Head Pass, a distance not exceeding 50 
miles ; 

4flMI. To the Restigouche and Western Railway Company, in addition to the 20 miles 
subsidized by chapter 4 of 1897, and in continuation from the westerly end 
of the said 20 miles towards the St. John River, a further distance not 
exceeding 15 mUes, and for the company's railway from a point on the St. John 
BiTer, New Brunswick, at or near Grand Falls, or St Leonard, or between 
Grand Falls and St. Leonard, and extending easterly towards Campbellton, 
such point to be approved by the Governor in Council, a distance of 12 miles ; 
in all not exceeding 27 miles ; 

4ST. For a railway in extension of the St Francis branch of the Temiscouata Railway 
to the mouth of the St. Francis River, a distance not exceeding 3 miles ; 

48S* To the Canada Eastern Railway Company, for a line of railway from Nelson» 
New Brunswick, to connect with the company's main line running into Chat- 
ham, to complete the connection from Nelson to such main line^ not exceeding 
in the whole 2^ miles ; 

4SO To the Bay of Quinte Railway Company, for an extension of their line in » 
westerly direction from a point at or near Richmond boundary road near 
Deseronto for a distance not exceeding 2 miles ; also for an extension of their 
line from its present terminus at Tweed in a northerly direction for a distance 
of 2 miles, and for an extension of their line from the end of the last 2 miles 
mentioned in a northerly direction for a distance not exceeding 3 miles — ^in all 
7 miles ; subsidies payable on each of the sections mentioned as each of such 
sections is completed ; 

4GO* To the Ontario, Belmont and Northern Railway Company, for an extension of 
their railway from its present terminus at Iron Mines in a north-westerly 
direction, a distance not exceeding 5 miles ; and also for an extension of the 
company's railway southerly, from the present southern terminus thereof to 
the Central Ontario Junction of the Canadian Pacific Railway, a distance not 
exceeding 2 miles ; but the last mentioned aid for the said 2 miles of railway 
shall not be granted in case the Railway Committee of the Privy Council finds 
that adequate running powers on fair terms can be secured to the company 
over that portion of the line of the Central Ontario Railway between the pre- 
sent southerly end of the Ontario» Belmont and Northern Railway and the 
Canadian Pacific Railway Company's line at Central Ontario Junction ; sub- 
sidies payable on each of the sections mentioned as each of such sections is 
completed ; 

4G] • Por a line of railway from a point on the Pembroke Southern Railway at or 
near Golden Lake, Ontario, towards a point on the Irondale, Bancroft and 
Ottawa Railway at or near Bancroft, not exceeding 20 miles ; 

4IS2. For a line of railway from Paspebiac, Quebec, to Gaspë in the said province, a 
distance not exceeding 82 miles ; 

4GS. To the Lake Erie and Detroit River Railway Company, for a line of railway 
from Ridgetown, Ontario, to St. Thomas, in the said provinoe, a distance not 
exceeding 44 miles ; this subsidy to be payable only in the event of adequate 
running rights over the Canada Southern Railway between the two points 
above mentioned not being granted to the first mentioned company on terms 
to be approved by the Railway Committee of the Privy Council ; 

4G4. To the Kingston and Pembroke Railway Company, for the construction of 
branches from the Company's main line to the iron mine at Bluff Point and tc 
the Martelé mine in the county of Renfrew, not exceeding 5 miles ; 
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489. For a railway from the town of Parry Sound extending northerly towards Sad* 
bury, a distance not exceeding 20 miles. 

8* The Oovernor in Council may grant ihe subsidies hereinafter mentioned 
towards the construction of the railways also hereinafter mentioned, that is to say : — 

4MS* The Ontario and Rainy River Railway Company, for a railway 
from a point 80 miles west of Stanley Station, on the Fort 
Arthur, Duluth and Western Railway, to Fort Frances, for a 
distance of 140 miles, at $6,400 per mile, not exceeding in the 
whole $ 896,000 00 

467* To the Quebec Bridge Company, towards the construction of a 
railway bridge over the St. Lawrence River, at Chaudière Basin, 
near Quebec, one million dollars, 40 per cent of which amount 
may be paid on monthly progress estimates, approved by the 
Gk>vemment engineers, of materials delivered and work done. . . 1,000,000 00 

40^ To the South Shore Railway -Company, towards the restoration 
and renewal of the railway bridge over the Yamaska River at 
Yamaska, Quebec , 50,000 00 

400. Towards the construction of a bridge over the Richelieu River at 
Sorel, 15 per cent upon the amount expended thereon, not ex- 
ceeding 35,000 00 

470. Towards the construction of a bridge across the St. Francis River, 

15 per cent of the amount expended thereon, not exceeding.. . . 50,000 00 

471- Towards the construction of a bridge across the Kicolet River, 15 

per cent upon the amount expended thereon, not exceedin((. . . . 15,000 00 

4iVft' To the Midland Railway Company, Limited, towards the construc- 
tion of a bridge across the Shubenacadie River, 15 per cent 
upon the amount expended thereon, not exceeding 33,750 00 

478* To the Great Northern Railway Company, towards the construe- 
tion of a bridge across the St. Maurice River, 15 per cent upon 
the amount expended thereon, not exceeding 16,425 00 

474. Also towards the construction of a bridge across the Rivière da 
Loup, 15 per cent upon the amount expended thereon, not ex- 
ceeding 15,000 00 

47S- Also towards the construction of a steel bridge and viaduct at the 
Maskinongé River, 15 per cent upon the amount expended 
thereon, not exceeding 15,000 00 

4* The subsidies granted to the Ontario and Rainy River Railway Company, the 
Canadian Northern Railway Company and the Edmonton, Yukon and Pacific Railway 
Company are granted upon the condition, and, if received and paid under the authority 
of this Act to the above mentioned companies respectively, shall be received upon the 
condition, that the said companies shall not, nor shall any of them, at any time amalga- 
mate with, or lease its line or lines to, any railway company other than those mentioned 
in this section, except as may be authorized by Parliament ; nor shall any of the said 
railways be leased to or operated by any other company ; nor shall any of the said com- 
panies make an agreement for a common fund or for pooling its receipts with any other 
railway company ; and any such lease, amalgamation or agreement shall be absolutely 
void, excepting in so far as such agreement may extend to traffic or running arrange- 
ments which have been approved by the Oovernor in Council. 

S. The subsidies hereinbefore mentioned as to be granted to companies named for 
that purpose shall, if granted by the Oovernor in Council, be granted to such companies 
respectively ; the other subsidies may be granted to such companies as are approved by 
the Governor in Council a» hnving established to his satisfi^ction their ability- to con- 
struct and complete the said railways rcspeccivoly ; all the lines for the construction of 
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which Bubsidiea are granted, unless they are already oommenoed, shall be oommenoed 
within two years from the first day of August nezt^ and completed within a reasonable 
time, not to exceed four years from the said first day of August, to be fixed by Order 
in Council, and shall also be constructed according to descriptions and specifications 
and upon conditions to be approved by the Qovemor in Oounoi], on the report of the 
Minister of Railways and Canals, and specified in an agreement to be made in each 
case by the company with the Oovemment^ which agreement the (loyemment is hereby 
empowered to make ; the location also of every such line of railway shall be subject to 
the approval of the Qovernor in CounciL 

O. The granting of syoh sabsidies, and the recdpt thereof by the respective com> 
panics, shall be subject to the condition that the Qovernor in Council may at all times 
provide and secure to other companies such running powers, traffic arrangements and 
other rights as will afibrd to all railways connecting with those so subnidized reasonable 
and proper facOities in exercising such running powers, fair and reasonable traffic ar- 
rangemenU with connecting companies, and equal mileage rates between aJl such con- 
necting railways ; and the Governor in Council shall have absolute control at all times 
over tibe rates and tolls to be levied and imposed by any of the companies or upon any 
of the railways hereby subsidized. 

7. The said subsidies respectively shall be payable out of the Consolidated Revenue 
Fund of Canada, by instalments, on the completion of each section of the railway of not 
less than ten miles, proportionate to the value of the portion so completed in comparison 
with tliat of the whole work undertaken, to be established by the report of tiie said 
Minister, or upon the completion of the work subsidized — except as to subsidiss with 
respect to which it is hereinbefore otherwise provided. 

S. Every company receiving a subsidy under this Act^ its successors or assigns^ and 
^ny person or company controlling or operating the railway or portion of railway subsi- 
dized under this Act^ shall each year furnish to the Qovernment of Canada transporta- 
tion for men, sr^pplies, material and mails over the portion of its line in respect of which 
it has received such subsidy, and, whenever required, shall furnish mail oars, properiy 
equipped, for such mail service ; and such transportation and service shall be performed 
at such rates as are agreed upon between the Minister of the department of the Qovern- 
ment for which such service is being performed and the company performing it^ and in 
case of disagreement, then at such rates as are approved by the Qovernor in Council ; 
and in or towards payment for such charges the Qovernment of Canada shall be 
credited by the company with a sum equal to three per cent per annum on the amount 
of subsidy received by the company under this Act. 

0. As respects all railways for which subsidies are granted by this Act, the oooi- 
pany at any time owning or operating any of the said railways shall, when required, pro- 
duce and exhibit to the Minister of Railways and Canals, or any person appointed by 
him, all books, accounts and vouchers showing the cost ol constructing the railway, ike 
cost of operating it, and the earnings thereof. 

By the \ct 63-64 Vic, chapter 8 {Assented to July 18, 1900). 

1. In this Act, unless the context otherwise requires, the expression 'cost' means 
the actual, necessary and reasonable cost and shall include the amount expended upon 
any bridge, up to and not exceeding $25^000, forming part of the line of railway sub- 
sidized not otherwise receiving any bonus, but shall not include the cost of equipping 
the railway nor the cost of terminals and right of way of the railway in any city or in- 
corporatefl town ; and such actual, necessary and reasonable cost shall be determined 
by the Qovernor in Council, upon the recommendation of the Minister of Railways and 
Canals, and upon the report of the Chief Engineer of Qovernment Railways, certifying 
that he has made or caused to be made an inspection of «the line of railway for which 
payment of subsidy is asked, and careful inquiry into the oost thereof, and that in his 
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opinion the amount upon which the subsidy is claimed is reasonable, and does not exceed 
the true, actual and proper cost of the construction of such railway. 

fa* The Governor in Council may grant a subsidy of $3,200 per mile towards the 
construction of each of the undermentioncxl lines of railway (not exceeding in any case 
the number of miles hereinafter respectively stated) which shall not cost more on the 
average than $15,000 per mile for the mileage subsidized, and towards the construction 
of each of the said lines of railway not exceeding the mileage hereinafter stated, which 
shall cost more on the average than $15,000 per mile for the mileage subsidized, a further 
subsidy beyond the sum of $3,200 per mile of fifty per cent on so much of the average 
cost of the mileage subsidized as is in excess of $15,000 permile, such* subsidy not exceed- 
ing in the whole the sum of $6,400 per mile : — 

478* For a railway from a point at or near the junction of the Irondale, Bancroft 
and Ottawa Railway and the Grand Trunk Railway to the village of Minden, 
in the county of Haliburton, Ontario, not exceeding 12 miles. 

4TT. To the Strathroy and Western Counties Railway Company, for a railway com- 
mencing at a point at or near Caradoc station, on the Canadian Pacific Rail- 
way, and extending to the town of Strathroy, Ontario, not exceeding 7 miles. 

47S. For a line of railway from a point on the Pembroke Southern Railway at or 
near Golden Lake, towards a point on the Irondale, Bancroft and Ottawa 
Railway at or near Bancroft, Ontario, for the further extension of such rail- 
way westerly from the western terminus of the 20 miles subsidized by chapter 
4 of 1897, for a distance not exceeding 20 miles. 

470. To the Algoma Central Railway Company for 25 miles of its line of railway from 
its terminus at Michipicoten Harbour, Lake Superior, towards the main line 
of the Canadian Pacific Railway, and for a further extensi<onof this company's 
line of railway from SaultSbe. Marie towards Michipicoten River and Harbour, 
Ontario, towards the main linp of the Canadian Pacific Railway, 25 miles in 
all, not exceeding 50 miles. 

480* To the Central Ontario Railway Company, for a further extension of their rail- 
way from, at or near Bancroft to a point on the Canada Atlantic Railway 
between Whitney and Barry's Bay, Ontario, not exceeding 20 miles. 

481. To the Manitoulin and North Shore Railway Company, for a line of railway 
between Little Current, on Manitoulin Island, and Sudbury, Ontario, on the 
Canadian Pacific Railway, the company undertaking to bridge between Little 
Current and the main land, the bridge to be so constructed and maintained as 
to afford suitable facilities, in the opinion of the Minister of Railways and 
Canals, for free vehicular and passenger traffic, the same as upon a public 
highway, the work to be begun and prosecuted from Little Current and Sud- 
bury, one-half of the subsidy to be applicable, as earned, in respect of the work 
beginning at Little Current and carried on towards Sudbury, and one-half 
thereof to be applicable, as earned, in respect of the work beginning at Sud- 
bury and carried on towards Little Current, the course of the line of railway 
to cross the Sault Ste. Marie branch of the Canadian Pacific Railway, not ex- 
ceeding 66 miles. 

483. For a railway from Bracebridge, in Muskoka, to a point at or near Baysville, 
Ontario, not exceeding 15 miles. 

488. For a railway beginning at a point northerly 20 miles from Parry Sound, and 

extending from that point to the French River, Ontario, not exceeding 35 
miles. 
4S4. For a railway from a point 20 miles north-easterly from the village of Halibur- 
ton, via the village of Whitney, towards the village of Mattawa, Ontario, not 
exceeding 40 miles. 

489. To the Kingston and Pembroke Railway Company, for a branch line of railway 

to iron mines in Bedford township, Ontario, not exceeding 12 miles. 
4!^G. To the Thousand Islands Railway Company for an extension of their railway 
from the present northerly terminus to a point easterly thereof, not exceeding 2 
miles ; * 
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And also for an extension from a point on the railway to connect their railwaj 
with the Brockville, Westport and Sault Ste. Marie Bailway, the Bay of 
Quinte Railway, the Kingston, Smith's Falls and Ottawa Railway, or ihe 
waters of the Rideau Canal, the balance remaining of the subsidy granted bj ' 
chapter 5 of 1892, not exceeding 9^ miles. 

497. For a railway from Dyment, on the Canadian Pacific Railway, to the New Klon- 
dike mining district, Ontario, not exceeding 7 miles. 

4^H. To the Schomberg and Aurora Railway Company, for an extension of their line 
from its easterly terminus to a point at or near Bond's Lake, Ontario, not 
exceeding *4 mile& 

4SO. To the Nipissing and James Bay Railway Company, for a railway from, at or 
near North Bay station, on the Canadian Pacific Railway, towards James Bay, 
or Lake Tamagaming, Ontario, not exceeding 20 miles. 

^9Qm In aid of the Ottawa and New York Railway Company's bridge over the St. 
Lawrence River, and for the Canadian portion of such bridge, a sum not ex- 
ceeding $90,000. 

491. To the Orand Trunk Railway * Company of Canada, towards the cost of the re- 
building and enlargement of the Victoria Bridge over the St Lawrence River, 
Quebec, in addition to the amount received by the company on account of the 
subsidy granted by chapter 4 of 1897, viz : $270,000, to make up the graàt 
in aid of the undertaking to $500,000, upon condition that the tolls upon the 
bridge for passenger and vehicular traffic shall be subject to the approval of 
the Governor in Council, a sum not exceeding $230,000. 

493. For a railway and traffic bridge over the Ottawa River at Nepean Point, between 

the city of Ottawa, Ontario, and the city of Hull, Quebec, upon condition 
that the bridge be so constructed as to provide suitable facilities, to the satis- 
faction of the Minister of Railways and Canals, for free vehicular and foot 
passenger traffic, the same as upon a public highway, in addition to the $112,- 
600 already granted, — and, notwithstanding any tiling in the said Act, the 
subsidy hereby granted, together with the grant of $112,500 under chapter 4 
of 1897, shall be paid upon the completion of the bridge and its approaches, 
upon the Chief Engineer's report of such completion, and the recommendation 
of the Minister, — a sum not exceeding $100,000. 
498* To the Canadian Northern Railway Company, in further extension of their rail- 
way north of Swan River towards Prince Albert, North-west Territories, in 
addition to the grant by chapter 7 of 1899, a further mileage not exceeding 
100 miles. 

494. For a railway from the westerly end of the Waskada branch of the Canadian 

Pacific Railway,** Manitoba, further westward, not exceeding 20 miles. 

40S* For a railway from a point on the Alberta Railway and Coal Company's Rail- 
way towards Cardston, Alberta, N.W.T., for 30 miles of railway at $2,500 
per mile. 

400. To the Kaslo and Lardo-Duncan Railway Company, fn^- a railway from Duncan 
Lake towards Lardoor Arrow Lake, British Columbia, or from Lardo to Arrow 
Lake, not exceeding 30 miles. 

497. To the Restigouche and Western Railway Company, for the company's railway, 
in addition to the 15 miles subsidized by chapter 7 of 1899, on the easterly 
section of the line, and in continuation from the westerly end of the said 15 
miles, a further di«^tance of 15 miles towards the St. John River ; and for the 
said railway, in addition to the 12 miles subsidized by the said chapter on the 
wesborly 8ection of the said line, a further distance from the easterly end 
thereof of 15 miles, towards Campbellton, N.B., not exceeding 30 miles. 

41IS. For a line of railway from St. Charles Junction on the Intercolonial Railway 
towards the St. Francis branch of the Temiscouata Railway, Quebec, not ex- 
ceeding 45 miles, and from the mouth of the St. Francis River, N.B., westerly 
towards St. Charles Junction, 15 miles, in ail not exceeding 60 miles. 

41IO. For a line of railway from Bristol, in the county of Carleton, New Brunswick, 
on the Canadian Pacific Railway, easterly, a distance not exceeding 17 miles. 
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OOO. For e line pf railway from Shediao, county of Westmorland, New Brunswick, 
to Shemogue, and towards Cape Tormentine, in the said county, a distance not 
exceedinfs; 38 miles. 

SOI. For a railway from Lockeport, Nova Scotia, to Sable River, or other convenient 
point of railway connection, not exceeding 20 miles. 

dOd. To the Inverness and Richmond Railway Company, for a railway iC extension of 
the company's line northward from Broad Cove to Cheticamp, C.B., Nova 
Scotia, not exceedinfs; 40 mil^s. 

S03* For a railway from Bridgetown to Victoria Beach, Nova Scotia, not exceeding 30 
miles. 

(I04. For a railway from a point on the Intercolonial Railway,, Pictou branch, to 
Kempt Town, county of Colchester, Nova Scotia, not exceeding 4^ miles. 

505. For a railway from Brazil Lake, on the Dominion Atlantic Railway, to Kempt- 
ville, Nova Scotia, not exceeding 11 miles. 

500. To the Montfort and Gatineau Colonization Railway Company, to enable it to 
extend its railway trom Arundel to a point in the municipality of the united 
townships of Preston and Uartwell, province of Quebec, not exceeding 30 
miles. 

fiW7* To the Chateauguay and Northern Railway Company, for a railway from a point 
in Hochelaga ward, Montreal, to a point on the Great Northern Railway, in 
or near the town of Joliette, passing near the town of UAssomption, Quebec, 
together with a spur into the said town, not exceeding 42 miles. 

dOS. To the Chateauguay and Northern Railway Company, for a single-track stand- 
ard railwi^ bridge, with two roadways 10 feet wide, for free vehicular and 
foot passenger traffic, the same as upon a public highway, from Bout L'Isle to 
Charlemange, at the junction of the Ottawa and St. Lawrence rivers, $150,- 

ooo: 

C^OO. To the Chateauguay and Northern Railway Company, towards the construction 
of a bridge across the Lac .Ouareau River, $15,000. 

510. To the Arthabaska Railway Company, for a railway from V ictoriaville to West 
Chester, province bf Quebec, a distance not exceeding 1 2 miles. 

911. To the Great Northern Railway Company, for a branch line from the town or 
from near the town of Joliette towards Ste. Emëlie, touching the parishes of 
Ste. Beatrix and Ste. Jean de Matha, not exceeding 20 miles. 

512. For a railway from Farnham, province of Quebec, to Frelighsburg and the Inter- 
national Boundary Line, not exceeding 21 miles. , 

(113. Towards the construction of a railway bridge over the St. Francis River, in lieu 
of the grant under chapter 7 of 1899, at St. François du Lac, on the condition 
that the bridge, with approaches, be built so as to allow the municipalities to 
make use thereof, to establish and maintain a suitable roadway for the free 
passage of foot passengers, vehicles and animals, to be approved by the Minister 
of Railways and Canals, $50,000. 

{SI4. Towards the construction of a railway bridge over the Nicolet River at Nicolet, 
in lieu of the grant under chapter 7 of 1899, $15,000. 

tSl{(. For a line of railway from Halifax towards a point on the Central Railway of 
Nova Scotia, in the county of Lunenburg, in addition to and in extension of 
the 20 miles subsidized by chapter 7 of 1899, not exceeding 20 miles. 

ft. The subsidies hereby granted and any subsidies heretofore granted under any 
Act of the Parliament of Canada, still in force, but not fully paid, towards the con- 
struction of any railway or bridge, shall be payable out of the Consolidated Revenue 
Fund of Canada, and may, unless in this Act otherwise expressly provided, at the option 
of the Governor in Council, on the report of the Minister of Railways and Canals, be 
paid as follows : 

(a ) upon the completion of the work subsidised ; or 

(6.) by instalments on the completion of each ten-mile sectio i of the railway, in the 
proportion which tUe cost of such completed section bears to that of the whole work 
Tindertaken * or 
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(c.) upon progress estimates on the certificate of the Chief Engineer of Railways 
and Canals, that in his opinion, having regard to the whole work undertaken and the 
aid granted, the progress made justifies the payment of a sum not less than sixty thou»- 
and dollars ; or 

(c^) with respect to (6) and (e), part one way, part the other. 

4. The subsidies hereinbefore mentioned as to be granted to companies named for 
that pui*pose shall, if granted by the Oovemor in Council, be granted to such companies 
respectively ; the other subsidies may be granted to such companies as are approved by 
the Governor in Council as having established to his satisfaction their ability to con- 
struct and complete the said railways respectively ; all the lines for the construction of 
which subsidies are granted, unless they are already commenced, shall be commenced 
within two years from the first day of August next, and completed within a reasonable 
time^ not to exceed four years from the said first day of August^ to be fixed by Order in 
Council, and shall also be constructed according to descriptions and specifications and 
upon conditions to be approved by the Governor in Council, on the report of the 
Minister of Railways and Canals, and specified in an agreement to be made in each case 
by the company with the government, which agreement the government is hereby em- 
powered to make ; the location also of every such line of railway shall be subject to the 
approval of the Governor in Council 

li. The granting of such subsidies, and the receipt thereof by the respecti vecompanies, 
shall be subject to the condition that the Governor in Council may at all times provide 
and secure to other companies such running powers, trafBc arrangements and other 
rights as will afibrd to all railways connecting with those so subsidized reasonable and 
proper facilities in exercising such running powers, fair and reasonable traffic arrange- 
ments with connecting companies, and equal mileage rates between all such connecting 
railways ; and the Governor in Council shall have absolute control at all times over the 
rates and tolls to be levied and imposed by any of the companies or upon any of the rail- 
ways hereby subsidized. 

B. The Governor in Council may make it a condition of the subsidies hereby 
granted, or of any heretofore granted by any Actof Parliament as to which a contract has 
not yet been entered into between Her Majesty and the company for the construction 
of the railway, that the company shall lay its road with new steel rails made in Canada, 
if such rails are procurable in Canada of suitable quality upon terms as favourable as 
other raus can be obtained upon, of which the Minister of Railways and Canals shall be 
the judge. 

7. Every company receiving a subsidy under this Act, its successors or assigns, and 
any person or company controlling or operating the railway or portion of railway sub- 
sidized under this Act, shall each year furnish to the government of Canada transport- 
ation for men, supplies, material and mails over the portion of its line in respect of 
which it has received such subsidy, and, whenever required, shall furnish mail cars, 
properly equipped, for such mail service ; and such transportation and service shall be 
performed at such rates as are agreed upon between the minister of the department of 
the government for which such service is being performed and the company performing 
it, and in case of disagreement then at such rates as are approved by the Governor in 
Council ; and in or towards payment for such charges the government of Canada shall 
be credited by the company with a sum equal to three per cent per annum on the 
amount of subsidy received by the company under this Act. 

8. As respects all railways for which subsidies are granted by this Act^ the com- 
pany at any time owning or operating any of the said railways shall, when required, 
produce and exhibic to the Minister of Railways and Canals, or any person appointed 
by him, all books, accounts and vouchers showing the cost of constructing the railway, 
the cost of operating it, and the earnings thereof. 
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0. Paragraph 20 of section 2 of chapter 7 of the statutes of 1899 is amended by 
inserting after the word ' railway/ in the third line^ the words * or to connect the said 
lines.' 

lO. The subsidy provided for by chapter 7 of the statutes of 1899 towards the 
construction of a railway bridge over the St. Lawrence River at Chaudière Basin, near 
Quebec, shall be deemed to be applicable, as to one-third thereof, to the substructure 
and approaches, and as to two-thirds thereof to the superstructure, and the said subsidy 
may be paid upon that basis by authority of the Gk>vernor in CouncU, upon progress 
estimates to be furnished from time to time by the Chief Engineer of Government 
Railways and Canals, so that one-third of such subsidy, and no more, may be paid in 
respect of and upon completion of the masonry of the substructure and approaches *of 
the said bridge, one-third, and no more, upon the work and material of one-half of the 
superstructure being done and supplied, in respect of such work and material, and the 
remaing one-third upon the completion of the whole. work. 

By the Act 1st Edward YII., chapter 7 (Asaented to May IBS, 1901.) 

1. In this Act, unless the context otherwise requires, the expression ' cost * means 
the actual, necessary and reasonable cost, and shall include -the amount expended upon 
any bridge, up to and not exceeding $25,000, forming part of the line of railway 
subsidized not otherwise receiving any bonus, but shall not indude the cost of terminals 
and. right of way of the railway in any city or incorporated town ; and such actual, 
necessary and reasonable cost shall be determined by the Qovemor in Council, upon the 
recommendation of the Minister of Railways and Canals, and upon the report of the 
Chief Engineer of Government Railways, certifying that he has made or caused to be 
made an inspection of the line of railway for which payment of subsidy is asked, and 
careful inquiry into the cost thereof, and that in his opinion the amount upon which the 
subsidy is claimed is reasonable, and does not exceed the true, actual and proper cost of 
the construction of such railway. 

2. The Gk>vemor in Council may grant a subsidy of $3,200 per mile towards the 
construction of each of the undermentioned lines of railway (not exceeding in any 
case the number of miles hereinafter respectively stated) which shall not cost more on 
the average than $15,000 per mile for the mileage subsidized, and towards the construc- 
tion of each of the said lines of railway not exceeding the mileage hereinafter stated, 
which shall cost more on the average than $15,000 per mile for the mileage subsidized, 
a further subsidy beyond the sum of $3,200 per mile of fifty per cent on so much of the 
average cost of the mileage subsidized as is in excess of $15,000 per mile, such subsidy 
not exceeding in the whole the sum of $6,400 per mile ; — 

I 

SIG* For a line of railway from a point on the Intercolonial Railway at or near New 
Glasgow to Country Harbour, Nova Scotia, and from a point at or near Country 
Harbour Cross Roads to Guysborough, in lieu of the subsidies granted by 1897, 
cap. 4, and 1899, cap. 7, sec. 2, paragraph 34, not exceeding 80 miles. 

S1.7* To the Quebec and New Brunswick Railway Company, for a line of railway from 
a point at or near St Charles or at or near Chaudière Junction or a point on 
Uie Quebec Central Railway, near St Anselme, Quebec, towards the present 
terminus of the St Francis Branch of the Tëmiscouata Railway, New 
Brunswick, not exceeding 45 miles, and for a line of railway from the mouth 
of the St. Francis River, New Brunswick, westerly towards Chaudière Junction, 
not exceeding 15 miles, in lieu of the subsidy granted by 1900, cap, 8, sec. 2, 
paragraph 23 ; also for a line of railway in extension of the St Francis Branch 
of the Tëmiscouata Railway to the mouth of the St Francis River, New 
Brunswick, in lieu of the subsidy granted by 1899, cap. 7, sea 2, paragraph 
43, not exceeding 3 miles ; in all not exceeding 63 miles. 
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SIS. To the Montreal and Province Line Railw&j Company, for a ]ine of railway from 
Farnliam, Quebec, to Frelighsburg, in lieu of the subsidy granted by 1900, cap. 
8, sec. 2, paragraph 37, not exceeding 19 miles. 

SIO. For a line of railway from a point on the Interooloiiial Railway at or near 
Windsor Junction to Upper Musqnodoboit, in lieu of 1897, cap. 4, sec. 2, 
paragraph 23, not exceeding 40 miles. 

5dO. For a line of railway from Pubnico, Nova Scotia, to Port Clyde or Clyde River, 
in lieu of the unexpended I alance of subsidy granted by 1897, cap. 4, sec 2, 
paragraph 29, not exceeding 31 miles. 

dSM. To the Toronto, Lindsay and Pembroke Railway Company, for a line of railway 
from the western terminus of the 20 miles subsidized by 1899, cap. 7, sec. 2, 
paragraph 47, westerly towards Bancroft, not exceeding 20 miles, in lien of 
the subsidy granted by 1900, cap. 8, sec., 2 paragraph 3; also from the 
terminus of previously subsidized lines at a point about 40 miles weet of Golden 
Lake, westerly to Bancroft, not exceeding 11 miles ; in all not exceeding 31 
miles. 

SSO- For a line of railway from Chipman Station, New Brunswick, to Gibson, in lien 
of the subsidies granted by 1897, cap. 4, and 1899, cap. 7, sec. 2, paragraph 
31, not exceeding 45 miles. 

C^SM. To the Inverness and Richmond Railway Company, for a line of railway from a 
point at or near Point Tupper on the Intercolonial Railway, to Broad Cove 
and Cheticamp, Nova Scotia, in lieu of the subsidies granted by 1897, cap. 4, 
1899, cap. 7, sec. 2, paragraph 29, and 1900, cap. 8, sec. 2, paragraph 27, not 
exceeding 98 miles. 

IS24. For a line of railway from Caplin to Paspebiac, Quebec, in lieu of the subsidy 
granted by 1899, cap. 7, sec. 2, paragraph' 15, the subsidy contract to be 
entered into with the trustees or receivers under mortgage from the Atlantic 
and Lake Superior Railway Company, and to contain the conditions that the 
subsidy when earned shall be paid in the following manner :— 

1st. To the Hamilton Bridge Works Company in payment for bridge 
superstructures on the said section of railway, when furnished and erected by 
that company, not to exceed $35,000 ; 

2nd. For the completion of the road-bed and works incidental thereto ; 
3rd. Towards payment of overdue balances, pro rata, in settlement of 
claims for labour, boarding-house claims, and material and supplies furnished 
in connection with the construction of the said section of railway ; in all not 
exceeding 30 miles. 

Ii29* To the Schomberg and Aurora Railway Company, for a line of railway from a 
point on the Grand Trunk Railway betweim King and Newmarket, Ontario, 
to Schomberg, in lieu of the subsidy granted by 1897, cap. 4, not exceeding 
15 miles. 

fifM. To the Ottawa and Gatineau Railway Company, for a line of railway from the 
end of the 62nd mile subsidized, towards Désert, in lieu of the subsidy granted 
by 1 897, cap. 4, sec. 2, paragraph 5, not exceeding 20 miles. 

•S27. To the Restigouche and Western Railway Company, for its line of railway from 
Campbellton on the Intercolonial Railway, New Brunswick, towards Grand 
Falls, in lieu of the subsidy granted by 1897, cap. 4, sec. 2, paragraph 10, not 
exceeding 20 miles. 

!ïftH. To the Pontiac Pacific Junction Railway Company, for 36 miles of its railway 
from a point at or near Shawville, crossing the Ottawa River via Calumet 
Island to Pembroke, including the bridging of both channels of the Ottawa 
River at Calumet Island, 14 miles of which shall be in lieu of the unexpended 
balance of subsidy granted by 1897, cap. 4, sec. 3, paragraph 2, not exceeding 
1115,200. 

SSftU To the Manitoulin and North Shore Railway Company, for its line of railway, 
from a point on its line of railway between Sudbury and |jittle Current to its 
junction with the line of the Algoma Central and Hudson Bay Railway, at or 
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near Goulais River, in addition to and in further extension of its railway 
subsidized by 1900, cap. 8, sec. 2, paragraph 6, an additional mileage not 
exceeding 130 miles. 

S80. For a line of railway from Grandique Ferry, Nova ScoUa^ to Arichaty not exceed- 
ing 8 miles. 

SSl^ To the Central Ontaria Railway Company, for a further extension of its line of 
railway, subsidized by 1900, cap. 8, sec. 2, paragraph 6, northward, to a 
junction with the Canada Atlantic Railway, at or near Whitney, Ontario, not 
exceeding 20 miles. 

SS& To die Kingston and Pembroke Railway Company, for a line of raili^ay from a 
point at or near Sharbot Lake, Ontario^ via Lanark, to Carelton Place, not 
exceeding 41 miles. 

5SS. To the Norwood and Apsley Railway Company, for a line of railway fpom 
Norwood, Ontario» to the village of Apsley, not exceeding 30 miles. 

SftdL For a line of railway from a point on the Dominion Atlantic Railway at or near 
Wolfville, Nova Scotia, to the Qovernment pier on the Basin of Minas, not 
exceeding one mile. 

S8S. To the Algoma Central and Hudson Bay Railway Company, for a line of railway 
from Sault Ste. Marie to a point on the Canadian Pacific Railway at or near 
White River, in the district of Algoma, in extension of the subsidy granted to 
the Algoma Central Railway by 1899, cap. 8, sec. 2, paragraph 23, and by 
1900, cap. 8, sea 2, paragraph 4, a further and additional mileage not exceed- 
ing 135 miles. 

8SO. For a line of railway from Bridgetown, Nova Scotia, to Middleton, in extension 

«^ of the line subsidized by 1900, cap. 8, sec. 2, paragraph 28, not exceeding 11 

* miles. 

SS7* For a line of railway from a point on the Grand Trunk Railway at or near 
Burk's Falls, Ontario, to the Maganetawan River, not exceeding two miles. 

S88- For a line of railway between Halifax and the Central Railway, Nova Scotia^ 
from the end of the 40th mile from Halifax, subsidized by 1900, cap. 8, sec. 2, 
paragraph 40, to a junction with the Central Railway, Nova Scotia, not 
exceeding 30 miles. 

S89. For a line of railway from a point on the Algoma branch of the Canadian Pacific 
Railway at or near Bruce Lake Station, northerly to a point at or near Rock 
Lake, in the district of Algoma, not exceeding 9 miles. ^ 

S40. For a line of railway from Roberval, Quebec, westward towards James Bay, not 
exceeding 60 miles. 

S4U. For a line of raUway frem a point upon the Stonewall branch or the Selkirk 
branch of the Canadian Pacific Railway to Icelandic River by way of Gimli, 
not exceeding 35 miles. 

S4S. To the Restigouohe and Western Railway Company, for an extension of its line 
of railway from the 50th mile from Campbellton already subsidized, westward, 
to efiect a junction with its line of railway subsidised 27 miles east from the 
St. John River, not exceeding 33 miles. 

(I4& For a line of railway from Duncan Lake towards Lardo or Arrow Lake^ Britisfi 
Columbia, or from Lardo to Arrow Lake, in lien of the subsidy granted by 
1900, cap. 8, sec. 2, paragraph 21, not exceeding 30 miles. 

8. The Governor in Council may grant to the Ottawa and Gatineau Railway, for 
its unearned balance of subsidy upon the 62 miles of its line of railway from Hull 
towards Désert^ granted by 1897, chap. 4, see. 3, paragraph 3, a sum not exceeding 
$35,873. 

4. The subsidies hereby authorized, and any subsidies heretofore authorized under 
any Aet of Parliament of Canada still in force but not fully paid, towards the construct- 
ion of any railway or bridge, shall be payable out of the Consolidated Revenue Fund cl 
Canada» and may, unless otherwise expressly provided in this Act, at the option of the 
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QoTemor in Council, on the report of the Minister of Railways and Canals, be paid at 
follows : — 

(a.) npon the completion of the wprk subsidized ; or 

(b,) by instalments, on the completion of each ten-mile section of the railway, in 
the proportion which the cost of such completed section bears to that of the whole work 
undertaken; or 

(o.) upon progress estimates on the certificate of the Chief Engineer of Government 
Railways, that, in his opinion, having regard to the whole work undertaken and the 
aid granted, the progress made justifies the payment of a sum not less than sixty 
thousand dollars ; or 

(d,) with respect to (h.) and (c), part one way, part the other. « 

» 

9. The subsidy of 66 miles granted to the Manitoulin and North Shore Railway 
Company for a line of railway between Little Current, on Manitoulin Island, and 
Sudbury, Ontario, by paragraph 6 of section 2 of chapter 8 of the statutes of 1900, 
may be contracted for with the company and paid, and the work may be begun and 
prosecuted in two sections, the first beginning at or near Victoria Mines, in the town- 
ship of Denison, and extending to Sudbury, and thence north-easterly towards Lake 
Wahnapitae, not exceeding 33 miles ; the second section beginning at Little Current 
and extending to and connecting with the Canadian Pacific Itûlway at or near Stanley, 
in the township of Baldwin, on the Canadian Pacific Railway, not exceeding 31 miles; 
subject, however, to the company carrying out the undertakings contained in paragraph 
6 of section 2 of chapter 8 of the statutes of 1900. 

O. The subsidies hereinbefore authorized to be granted to companies named, shall, 
if granted by the Governor in Council, be granted to such companies respectively ; the 
other subsidies may be granted to such companies as establbh to the satisfaction of the 
Governor in Council their ability to construct and complete the said railways respectively ; 
all the lines for the construction of which subsidies are granted, unless they are already 
commenced, shall be commenced within two years from the first day of August, 1901, 
and completed within a reasonable time, not to exceed four years from the said first 
day of August, to be fixed by the Governor in Council, and shall also be constructed upon a 
location, and according to descriptions, conditions, and specifications approved by the 
Governor in Council on the report of the Minister of Railways and Canals, and specified 
in each case in/i contract between the company and the said Minister, which contract 
the Minister, with the approval of the Governor in Council, is hereby empowered to 
maka 

7* The granting of such subsidies, and the receipt thereof by the respective 
companies, shall be subject to the condition that the Governor in Council may at all 
times provide and secure to other companies such running powers, traffic arrangement^ 
and other rights, as will afford to all railways connecting with those so subsidized, 
reasonable and proper facilities in exercising such running powers, fair and reasonable 
traffic arrangements with connecting companies, and equal mileage rates between all 
such connecting railways ; and the Governor in Council shall have absolute control, at 
all times, over the rates and tolls to be levied and taken by any of the companies, or 
upon any of the railways hereby subsidized. 

H. Every company receiving a subsidy under this Act, its successors and assigns, 
and any person or company controlling or operating the railway or portion of railway 
subsidized under this Act, shall each year furnish to the Government of Canada 
transportation for men, supplies, materials aud mails over the portion of the line in 
respect of which it has received such subsidy, and, whenever required, shall furnish mail 
cars properly equipped for such mail service ; and such transportation and service shall 
be performed at such rates as are agreed upon between the Minister of the Department 
of the Government for which such service is being performed and the company performing 
it, and, in case of disagreement, then at such rates as are approved by the Governor in 
Council ; and in or towards payment for such charges the Government of Canada shall 
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be credited by the company with a sum equal to 'three per cent per annum on the amount 
of the subsidy received by the company under this Act 

fl. As respects all railways for which subsidies are granted by this Act, the com- 
pany at any time owning or operating any of the railways shall, when required, produce 
and exhibit to theHinister of Hail ways and Canals, or any person appointed by him, 
all books, accounts and vouchers, showing the cost of constructing the railway, the cost 
of operating it, and the earnings thereof. 

lO. The Governor in Council may make it a condition of the grant of the subsidies 
herein provided, or any heretofore authorized by any Act of Parliament as to which a 
contract has not yet been entered into with the company for the construction of the 
railway, that the company shall lay its road with new steel rails, made in Canada, if 
they are procurable in Canada of suitable quality, upon terms as favourable as other 
rails can be obtained, of which the Minister of Railways and Canals shall be the judge. 

By the Act Srd Edward VIL, chap. 67 (assented to £4ih October, 190S.) 

] . In this Act, unless the context otherwise requires, the expression * cost ' means 
the actual, necessary and reasonable cost and shall include the amount expended upon 
any bridge, up to and not exceeding $25,000, forming part of the line of railway subsi- 
di»9d not otherwise receiving any bonus, but shall not include the cost of terminals and 
right of way of the railway in any city or incorporated town ; and such actual, neces- 
sary and reasonable cost shall be determined by the Governor in Council, upon the 
recommendation of the Minister of Railways and Canals, and upon the report of the 
Chief Engineer of Government Railways, certifying that he has made or caused to be 
made an inspection of the line of railway for which payment of subsidy is asked, and 
careful inquiry into the cost thereof, and that in his opinion the amount upon which the 
subsidy is claimed is reasonable, and does not exceed the true, actual and proper cost of 
the construction of such railway. 

^. The Governor in Council may grant a subsidy of $3,200 per mUe towards the 
construction of each of the undermentioned lines of railway (not exceeding in any case 
the number of miles hereinafter respectively stated) which shall not cost more on the 
average than $15,000 per mile for the mileage subsidized, and towards the construction 
of each of the said lines of railway not exceeding the mileage hereinafter stated, which 
shall cost more on the average than $15,000 per mile for the mileage subsidized, a fur- 
ther subsidy beyond the sum of $3,200 per mile of fifty per cent on so much of the 
average cost of the mileage subsidized as is in excess of $15,000 per mile, such subsidy 
not exceeding in the whole the sum of $6,400 per mile : — 

{^4. To the Tilsonburg, Lake Erie and Pacific Railway Company, for a line of rail- 
way from the present terminus at IngersoU to Woodstock, not exceeding 9 
miles, in lieu of the subsidy granted by item 26 of section 2 of chapter 7 of 
' 1899. 

949. To the Lindsay, Bobcaygeon and Pontypool Railway Company, for a line of rail- 
way from Burketon to Bobcaygeon, not exceeding 40 miles, in lieu of the 
subsidy granted by item 11 of section 2 of chapter 7 of 1899. « > 

940. To the Toronto, Lindsay and Pembroke Railway Company, for a line of railway 
from Golden Lake to Bancroft, not exceeding 51 miles, in lieu of the subsidy 
granted by item 6 of section 2 of chapter 7, 1901. 

947. To the Central Ontario Railway, for a further extension of its railway from a 
point at or near Bancroft to a point on the Canada Atlantic Railway at or 
near Whitney, not exceeding 40 miles, in lieu of the subsidies granted by item 
5 of section 2 of chapter 8 of 190Q, and item 16 of section 2 of chapter 7 of 
1901, respectively. 
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S4S. To the Strathroj and Western Counties Railway Company, for a line of railway 
from a point at Lambeth to Strathroy, via the villages of Delaware, Mount 
Brydges and Caradoc Station on the Canadian Pacific Railway, and from 
'Strathroy northerly to Forest^ Thedford or Parkhill, not exceeding in all 31 
miles, in lien of subsidies granted by item 4 of section 2 of chapter 7, 1899, 
and item 2 of section 2 of chapter 8 of 1900, ;reBpectiyély. 

S40« To the Montfort and Gatineau Colonization Railway Company, to extend its 
^ railway from Arundel to a point in the municipality of the united townships 
' of Preston and Hartwell, not exceeding 30 miles, in lieu of the subsidy granted 
by item 31 of section 2 of chapter 8 of 1900. 

SSO. For a line of railway from Jonquières to La Baie des ELa Ha, not exceeding 20 
miles, in lieu of the subsidy of 12 miles granted by item 21 of section 2 of 
chapter 7 of 1899. 

SM. For a line of railway from Lime Ridge northerly through the county of Wolfe 
in the county of Megantic, not exceeding 50 miles, being a reyote of the sub- 
sidy granted by chapter 4 of 1894. 

S93. For a line of railway from Joliette to or near Lake Manuan, a distance not 
exceeding 60 miles, being a reyote and in lieu of subsidies granted by chapter 
4 of 1897 and chapter 8 of 1900. 

SS8. For a line of railway £rom St. Eustache to St Placide in the county of Two 
Mountains, not to exceed 18 miles ; from St Eustache to Sault au RecoUet» 
12 miles ; and from St Placide to St Andrews, 8 miles — ^not exceeding in all 
38 miles ; being a reyote of subsidies granted by chapter 24 of 1887 and 
chapter 5 of 1892, respectiyely. 

SS4« For a line of raUway from Robenral westward towards James Bay, not exceeding 
60 miles, in lieu of the subsidy granted by item 26 of section 2 of chapter 7 of 
1901. 

WM. For a line of railway from Tamaska to Lotbinière, a distance not exoeedine 70 
miles, in lieu of the subsidy granted by item 27 of section 2 of chapter 7 of 
1899. 

■II7. To the Ottawa, Northern and Western Railway Company, for that portion of 
its line from a point at the east end of the Hull station yard of the Canadian 
Pacific Railway to a point of junction with the Interprovincial Bridge ap- 
proach in the city of Hull, not exceeding one mile ; and for a line of railway 
to the boundary line of the city of Hull from a point on the Ottawa and 
Gatineau Railway, now the Ottawa, Northern and Western Railway, not 
exceeding one-quarter of a mile ; in lieu of any balance of mileage subsidized 
by itoms 12 and 39 respectiyely of section 2 of chapter 7 of 1899. 

88S. To the International Railway Company of New Brunswick (formerly the Resti- 
gouche and Western Railway Company), for a line of railway from the west- 
em end of the ten ndles of its railway, as already constructed from CampbeU- 
ton towards a point on the St John River between Grand FaJls and Edmunds- 
ton, not exceecQng 67 miles, being a reyote, and in lieu of subsidies granted by 
chapter 4 of 1897, item 42 of section 2 of chapter 7 of 1899, and item 22 of 
section 2 of chapteo' 8 of 1900. 

■SO. For a line of railway from Woodstock to the International Boundary, not ex- 
ceeding 26 miles, being a reyote of the subsidy granted by chapter 4 of 1894. 

BSO. To the St John Valley Railway Company, for a line of railway from a point on 
the Canadian Pacific Railway at or near Welsford or Westfield, or between 
the said two points, to Gagetown, not exceeding 30 miles, being a reyote of the 
subsidy granted by chapter 4 of 1897. 

BU. To the Shediac and Coast Railway Company, for a line of railway from Shediac 
to Shemog^Q and towards Cape Tormentine, in Westmoreland County, not 
exceeding 38 miles^ in lieu of the subsidy granted by item 25 of section 2 of 
chapter 8 of 1900. 
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tM^. To the Mabou and Gulf Railway Ck>mpany, limited, for a line of railway from 
Mabou Coal Mines to a point at or near Glendyer, thence to Orangedale on 
the Intercolonial Railway, not exceeding 34 miles, a revote of the subsidy 
granted by chapter 4 of 1894, and in substitution of the 25 miles subsidized 
thereby from Orangedale to Broad Cove. 

S68. To the Nova Scotia Ekutem Railway Company, Limited, for a line of railway 
from New Glasgow to Cross Roads, Country Harbour, thence to the town of 
Guysborough, and thence to the Strait of Canso ; with a branch from Cross 
Roads, Country. Harbour, aforesaid, down the Country Harbour River to the 
Deep Waters thereof, not exceeding 116 miles ; in lien of subsidies for 40 and 
80 miles granted by items 4 and 1, reepeotivdiy, of section 2 of chapter 7 of 
1901. 

564. For a line of railway from Debert Station on the Intercolonial Railway to 

Debert Coal Mine, not exceeding 4^ miles, in lien of the subsidy granted by 
item 29 of section 2 of chapter 8 of 1900. 

IMS* For a line of railway from a point on the Joggins Railway near River Hébert 
Railway Bridge to the village of Minudie, not exceeding 6 miles, being a revote 
and in substitution of subsidy granted by chapter 4 of 1894. 

S60« To the Middleton and Victoria Beach Railway Company, Limited, for a line of 
railway from Victoria Beach to Middleton, not exceeding 41 mÛes, in lieu of 
subsidies granted by item 28 of section 2 of chapter 8 of 1900, and by item 21 
of section 2 of chapter 7 of 1901. 

S07. To the Halifax and South-weetem Railway Company, for the following lines of 
railway : — 

(ck) ' A line of. railway from a point at or near Halifax to a point on the Central 
Railway at or near Mahone Bay, not exceeding 68 miles. 

(b,) A line of railway from a point on the Central RaUway at or near Bridgewater 
towards Barrington Passage, not exceeding 77 miles. 

(e.) A line of railway from a point at or near New Germany on the Central Rail- 
way to a point at or near Caledonia^ not exceeding 22 miles. 

(d.) A line of railway from a point at or near Caledonia to Liverpool, not exceed- 
ing 29 miles. 

The subsidies to the said lines of railway being granted in lieu of subsidies granted 
by items 17, 18, 36 and 36 of section 2 of chapter 7, 1899 by items 26 and 40 
of section 2 of chapter 8 of 1900, and items 5 and 23 of section 2 of chapter 7 
of 1901, reepectivley. 

565. To the Inverness Railway and Coal Company, fbrmerly the Inverness and 

Richmond Railway Company, Limited, for 8 miles of railway between Point 
Tupper and Broad Cove ; and for a line of railway not exceeding 37 miles, 
from Cheticamp to a point on the line already built between Broad Cove and 
Point Tupper, being a revote and in substitution of the subsidy granted by 
chapter 4 of 1897. 

960. For a line of railway from a point at or near Wolf ville on the Dominion Atlantic 
RaUway to the Government pier on the Basin of Minas, not exceeding one 
mile, in lieu of the subsidy granted by item 19 of section 2 of chapter 7 of 
1901. 

S70. To the Nicola, Kamloops and Similkameen Coal and Railway Company, for a 
line of railway from a point at or near Spence's Bridge on the Canadian Pacific 
Railway to Nicola Lake, not exceeding 45 miles, being a revote of subsidies 
granted by chapter 5 of 1892 and chapter 4 of 1894. 

871. For a line of railway from Winnipeg Beach or Teulon to a point on Icelandic 
River, by way of Gimli, not exceeding 35 miles, in lieu of the subsidy granted 
by item 26 of section 2 of chapter 7 of 1901. 
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(S73. To the Edmonton, Yukon and Pacific Railway CJompany, for a line of railway 
from the town of Strathcona to Edmonton, and thence westerly towards the 
Yellow Head Pass, a distance not exceeding 50 miles, in lieu of the subsidy 
granted by item 41 of section 2 of chapter 7 of 1899. 

978. To the St, John Valley and Rivière du Loup Railway Company, for a Jine of 

railway from Fredericton to Woodstock, not exceeding 59 miles, in lieu of the 
subsidy granted by item 5 of section 2 of chapter 7 of 1899. 
S74. For a line of railway from Hawkesbury, Ontario, to South Indian, not exceeding 
35 miles, in lieu of the subsidy granted by item 22 of section 2 of chapter 7 of 
1899. 

979. To the Tilsonburg, Lake Erie and Pacific Railway Ck)mpany, for a line of railway 

from Woodstock northerly to a point on the Grand «Trunk Railway at Berlin, 
or from IngersoU to Stratford, or to any point on the Grand Trunk Railway 
between these places, not exceeding 35 miles, being in addition to and contin- 
uation of the 9 miles mentioned in item 1 of this section (544). 

97G, To the Irondale, Bancroft and Ottawa Railway Company, for a line of railway 
from the present terminus of its railway, near Baptiste, easterly to a point at 
or near Renfrew, not exceeding 75 miles. 

977. To the Nepigon Railway Company, for a line of railway from Lake Superior to 
Lake Nepigon, and from a point on the north shore of Lake Nepigon northerly, 
not exceeding 80 miles. 

979. To the Manitoulin and North Shore Railway Company, for a line of railway 
from Little Current on its present line, to Sudbury, and thence towards the 
main line of the Canadian Pacific Railway Company, not exceeding 30 miles, 
in lieu of the subsidy for 21 miles granted by item 38 of section 2 of chapter 
7 of 1899. 

970« To the Thunder Bay, Nepigon and St Joe Railway Company, for a line of 
railway from Port Arthur north-easterly, not exceeding 50 miles. 

950. To the Timagami Railway Company, for a line of railway from a point at or 

near Sturgeon Falls in a north-westerly direction to a point on the westerly 
shore of Lake Timagami in the district of Nipissing, not exceeding 50 miles. 

951. To the Bay of Quinte Railway Company, for further extension of its line of 

railway, from the northern terminus thereof, commencing from a point- at or 
near Actinolite, thence in a north-westerly direction, via the villages of 
Queensboro' and Bannockburn, to a point in the township of Marmora or Lake 
in Hastings County, not exceeding 20 mUes in all. 

Sf^ft. To the Bruce Mines and Algoma Railway Company, for 21 miles from the end 
of its line, as subsidized by chapter 7 of 1901, northward, not exceeding 21 
miles. 

9S8. To the James Bay Railway Company, for a line of railway from Toronto, via 
the east side of Lake Simcoe, to a point at, near, or beyond Sudbury, through 
Parry Sound, not exceeding 265 miles, in lieu of two subsidies granted by 
chapter 8 of 1900, for 35 and 20 miles, respectively, from Parry Sound towards 
James Bay. 

9S4. To the Quebec and Lake St. John Railway Company, for one mile of railway 
from Roberval to the Government wharf at Lake St. John. 

999. To the Montfort and Gatineau Colonization Railway Company, for the extension 
of its line of railway from Morin Flats to St, Jerome, to connect with the 
Great Northern Railway, not exceeding 22 miles. 

99G. To the Interprovincial and James Bay Railway Company, for a line of railway 
from Lake Timiskaming at the present terminus of the Canadian Pacific Rail- 
way line, in a northerly direction, not to exceed 50 miles. 

997. For a line of railway from Waltham Station to Ferguson Pointy in the county of 

Pontiac, not exceeding 20 miles. 

998. For a line of railway from Lake Naminingue to Le Lièvre, not exceeding 36 

miles. 
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•!^^^. For a line of railway in extension of the line from Lime Ridge into the oounly 
of Megairtic to the bridge over the St. Lawrence at or near Quebec, not 
exceeding 30 miles. 

^00« To the Quebec Central Railway Company, for an extension of its line of raOway 
from St. François to St George, not exceeding 9 miles ; also for a railway 
from Scott Junction to the Quebec bridge, not exceeding 22 miles. 

^M. For a line of railway from the station of Lac Bouchetteon the Quebec and Lake 
St John Railway to St. Andre, not exceeding 13 miles. 

4^92. For a line of railway from Quebec towards Seven Islands, including branches to 
Murray Bay and Baie St. Paul, not exceeding 200 miles. 

-SOS. For a branch line from a point at or near the intersection of the Canadian Paetfio 
Railway and the Great Northern Railway between St. Philippe d'Argentenil 
and Lachute, thence in a northerly direction, passing through the village of 
Brownsburg, not exceeding 3 miles. 

^04. To the Orford Mountain Railway Company, for a line of railway from a point 
on its main line between Lawrenceville and Eastman to Lake Bonella, 5 miles ; 
from Kingsbury to Windsor Mills, 10 miles; and from Eastman to the town 
line between the township of Bolton, east part, and the township of Potton, 12 
miles — not exceeding in the whole 27 miles. 

•SOIS. To the Atlantic, Quebec and Western Railway Company, for a line of railway 
from Gaspé to a point at or near Causapscal on the Intercolonial Railway, and 
from that point to Edmundston, not exceeding 260 miles ; and for a Ime of 
railway from Paspebiac to Gaspé as near the shore as practicable, not exceed- 
ing 102 miles. 

•390. For a line of railway, in addition to and in extension of the line mentioned in 
item 11 (554) of this section, from Roberval towards James Bay, not exceed- 
ing 40 miles. 

S97. For a branch line from a point near the bridge at Trois Pistoles River on the 
Intercolonial Railway in a south-easterly direction to Mackenzie and Renonf 
Falls, on the Trois Pistoles River, not exceeding 2J miles. 

4SO^. To the Matane and Gaspé Railway Company, for a line of railway from a point 
at or near St. Octave on the Intercolonial Railway to Matane, not exceeding 
30 miles. 

4S01I. To the Chateauguay and Northern Railway Company, for a line of railway from 
a point on its main line at or near L'Epiphanie, passing by way of the parish 
of St. Jacques de I'Achigan to the village of Rawdon, not exceeding 16 miles. 

-GOO. For a line of railway from the line of the Montreal and Atlantic Railway Com- 
pany at St. Guillaume to the River Yamaska to join with the South Shore 
Railway, a distance not exceeding 1 2 miles. 

-GOl. For aline of railway from La Tuque on the St. Maurice River to a point on the 
Lake St. John Railway near the River Jeannotte, not exceeding 35 miles. 

^Oft, To the Montreal Northern Railway Company, for a line of railway from a point 
at or near Ste. Agathe des Monts station towards the township of Howard, in 
the county of Argenteuil, passing near Lakes St. Joseph and Ste. Marie, in a 
southerly direction, a distance not exceeding 15 miles. 

-OOS. To the Intemationial Railway Company of New Brunswick, t»r a line of railway, 
in addition to and in extension of the line of 67 miles mentioned in item 14 of 
this section, to a point on the St John River between Grand Falls and 
Edmundston, not exceeding 33 miles. 

404. To the Beersville Coal and Railway Company, for a line of railway from Adams- 
▼ille on the Intercolonial Railway to a point at or near Brown's Landing or 
Beersville, not exceeding 7 miles. 
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009. To the York and Carleton Railway Company, for a line of railway from its 

present i erminus westerly, not exceeding 5 miles. 
OOG« To the Mabou and Gulf Railway Company, Limited, for a line of railway from 

a point on the Intercolonial Railway at or near Mine-i Road Station to the 

wharf at Caribou Cove, not exceeding 4 miles, being in addition to subsidy 

mentioned in item 18 (562) of this section. 
007. To the Nova Scotia Eastern Railway Company, Limited, for a line of railway 

from Dartmouth through the Muaquodoboit Yalley to a point at or near 

Melrose to connect there with the railway mentioned in item 19 (563) of this 

section, not exceeding 120 miles. 
GO^« To the Midland Railway Company, Limited, for a line of railway from Traro 

northerly towards Brule, not exceeding 34 miles. 
OOO* For a line of railway from St Peters to Louisburg, not exceeding 50 miles. 

010. To the Koetenay Central Railway Company, for a line of railway from Qolden 

to the International Boundary Line, via Windermere and Fort Steele, and 
crossing the Crow's Nest Railway at or near Elko, not exceeding 186 miles. 

Oil. To the Kettle River Valley Railway Company, for a line of railway from Grand 
Forks to a point 50 miles up the North Fork and West Fork of the North 
Fork of Kettle River, not exceeding 50 mUes. 

G12. For a line of railway from Wellington to Union Bay, not exceeding 55 miles. 

018. For a line of railway from Midway to Vernon, not exceeding .150 mUes. 

G14. To the St. Mary's River Railway Company, for a line of railway from Spring 
Coulee, crossing St. Mary's River to Cardston, 16 miles, and from a point on 
this line to or near the intake of the irrigation canal, about 16 miles, in all 
not exceeding 32 miles. 

G19. For a line of railway from Dawson to Stewart River, passing at or near Grand 
Forks, not exceeding 84 miles. 

GIG. To the Canadian FaciRc Railway Company, for a branch line from a point on 
the main line between Moosomin and Elkhorn, north-westerly to a point in 
the neighbourhood of the Pheasant Hills, not exceeding 136 miles. 

G17. For a line of railway from a point at or near Medicine Hat on the Canadian 
Pacific Railway to the coal fields in or near townships 12 and 13» range 6, 
west of the fourth principal meridian, not exceeding 8 miles. • 

GIS. To the Great Northern Railway of Canada, for a line of railway from Gameau 
Junction to the Quebec bridge, not exceeding 70 miles. 

GIO. To the Halifax and South-western Railway Company, for a line of railway to 
Barrington Passage, in addition to and in continuation of the 77 miles men- 
tioned in paragraph (h) of item 23 (567) of this section, not &xceeding 35 miles. 

G20. To the Lake Superior, Long Lake and Albany Railway Company, for a line of 
railway from Peninsula Harbour in a northerly direction, not exceeding 10 
miles. 

G21. To the Cumberland Railway and Coal Company, for a line of railway from 
Parrsboro' Station to Riverside Wharf, not exceeding 1 mile. 

GSSS. To the Indian River Kail way Company, for a line of railway from a point at or 
near the north end of Lake Megantic, thence southerly along the said lake to 
a point on the International Boundary, not exceeding 19 miles. 

8. The Governor in Council may grant the subsidies hereinafter mentioned towards 
the construction of the bridges also hereinafter mentioned, that is to say : — 
G28« Towards the construction and completion of a railway bridge and approaches 
over the Nicolet River at Nicolet, in lieu of the grant under item 39 of section 2 of 
chapter 8 of 1900, |15,000. 

G4S4. Towards the construction of the steel superstructure of a railway bridge on the 
St. Francis River, in the county of Yamaska, in lieu of the grant under item 38 of sec- 
tion 2 of chapter 8 of 1900, but subject to the same conditions as expressed therein, 
payable to the Canadian Bridge Company of Walkerville, as their claim may appear for 
work already done on the said bridge, $50,000. 
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fISM. To the Canadian Bridge Company of Walkerville. to strengthen and comi^lete 
the foundation and approaches to the bridge over tiie St. Francis River Rubsi(]i/«vi in 
favour of the South Shore iiailway Company by section 3 of chapter 7 of 1899, $35,000, 
which amount shall remain the first charge on the road, and shall be recouped to the 
Treasury out of subsidies earned or to be earned, $35,000. 

020. To the Chateauguay and Northern Railway Company, in addition to the subnidy 
for the Bout de Tile bridge granted by item 33 of section 2 of chapter 8 of 1900, 
$M),000. 

4. The subsidies hereby authorized towards the construction of any railway or 
bridge shall be payable out of the Consolidated Revenue Fund of Canada, and may, 
unless otherwise expressly provided in this Act^ at the option of the Governor in Council, 
on the report of the Minister of Railways and Canals, be paid as follows : — 



!a.) upon the completon of the work subsidized ; or 
f 



(6.) by instalments, on the completion of each ten-mile section of the railway, in 
the proportion which the cost of such completed section bears to that of the whole work 
undertaken ; or / 

(c.) upon the progress estimates on the certificate of the Chief Engineer of the 
Department of Railways and Canals, that^ in his opinion, having regard to the whole 
work undertaken and the aid granted, the progress made justifies the payment of a sum 
not less than thirty thousand dollars ; or 

{d,) with respect to (b) and (c), part one way, part the other* 

S, The subsidies hereinbefore authorized to be granted to companies named shall, 
if granted by the Governor in Council, be granted to such companies respectively ; the 
other subsidies may be granted to such companies as establish to the satisfaction of the 
Governor in Council their ability to construct and complete the said railways and 
bridges respectively ; all the lines and bridges for the construction of which subsidies 
are granted, unless they are already commenced, shall be commenced within two years 
from the first day of August, 1903, and completed within a reasonable time, not to exceed 
four years from the said first day of August, to be fixed by the Governor in Council, 
and diall also be constructed according to descriptions, conditions and specifications 
approved by the Governor in Council on the report of the Minister of Railways and 
CaAals, and specified in each case in a contract between the Company and the said 
Minister, which contract the Minister, with the approval of the Governor in Council, is 
hereby empowered to make. The location also of such subsidized lines and bridges 
shall be subject to the approval of the Governor in CouncU. 

G. The granting of such subsidies, and the receipt thereof by the respective com- 
panies, shall be subject to the condition that the Governor in Council may at all times 
provide and secure to other companies such running powers, traffic arrangements and 
other rights, as will afford to all railways connecting with the railways and bridges so 
subsidized, reasonable and proper facilities in exercising such running powers, fair and 
reasonable traffic arrangements with connecting companies, and equal mileage rates 
between all such connecting railways ; and the Governor in Council shall have absolute 
control, at all times, over the rates and tolls to be levied and taken by any of the .com- 
panies, or upon any of the railways and bridges hereby subsidized. 

7. Every company receiving a subsidy under this Act, its successors and assigns, 
and any person or company controlling or operating the railway or portion of railway 
subsidised under this Act, shall each year furnish to the Government of Canada trans- 
portation for men, supplies, materials and mails over the portion of the line in respect 
of which it has received such subsidy, and whenever required, shall furnish mail earn 
properly equipped for such mail service ; and such transportation and service shall be 
performed at such rates as are agreed upon between the Minister of the department of 
the Government for which such service is being performed and the company performing 
it, and, in case of disagreement^ then at such rates as are approved by the Governor in 
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Council ; and in or towards payment for such charges the Government of Canuda shall 
he credited by the company with a sum equal to three per cent per annum on the 
amount of the subsidy received by the company under this Act. ' " 

M. As respects all railways and bridges for which subsidies are granted by this 
Act, the company at any time owning or operating any of the railways shall, when 
required, produce and exhibit, to th^ Minister of Railways and Canals, or any person 
appointed by him, all books, accounts and vouchers, showing the c st of constructing 
the railway or bridge, the cost of operating it, and the earnings thereof. 

9 The Governor in Council may make it a condition of the grant of the subsidies 
herein provided, or any heretofore authorized by any Act of Parliament as to which a 
contract has not yet been entered into with the company for the construction of the 
railway, that the company shall lay its road with new steel rails, made in Canada, if 
they are procurable in Canada of suitable quality, upon terms as favourable as other 
rails can be obtained, of which the Minister of Railways and Canals shall be judge. 

By Special Act 4 Edvxurd VIL, Chap, 84, 1904, 

1. In this Act, unless the context otherwise requires, the expression "cost " means 
the actual, necessary and reasonable cost, and shall include the amount expended upon 
any bridge, up to and not exceeding {25,000, forming part of the line of railway subsi- 
dized not otherwise receiving any bonus, but shall not include the cost of terminals 
and right of way of the railway in any city or incorporated town ; and such actual, 
necessary and reasonable cost shall be aetermined by the Governor in Council, upon 
the recommendation of the Minister of Railways and Canals, and upon the report of 
the Chief Engineer of Government Railways, certifying that he has made or caused to 
be made an inspection of the line of railway for which payment of subsidy is asked, 
add careful inquiry into the cost thereof, and that in his opinion the amount upon 
which the subsidy is claimed is reasonable, and does not exceed the true, actual and 
proper coslj of the construction of such railway. 

2. The Governor in Council may grant a subsidy of $3,200 per mile towards the 
construction of each of the undermentioned lines of railway (not exceeding in any case 
the number of miles hereinfter respectively stated) which shall not cost more on the 
average than $15,000 per mile for the mileage subsidized, and towaixJs the construction 
of each of the said lines of railway not exceeding the mileage hereinafter stated, which 
shall cost more on the average than $15,000 per mile for the mileage subsidized, a 
further subsidy beyond the sum of $3,200 per mile of 50 per cent on so much of the 
average cost of the mileage subsidized as in exi^ess of $15,000 per mile, such subsidy not 
exceeding in the whole the sum of $6,400 per mile : — 

G27* To the Bracebridge and Trading Lake Railway Company, for a railway from 
Bracebridge in Muskoka, to a point at or near Bay s ville, Ontario, in lieu of 
the subsidy granted by item 7 of section 2 of chapter 8 of 1900, not exceeding 
14 miles. 

G2S. To the Bruce Mines and Algoma Railway Company, for the following lines of 
railway : — 
(a,) For that portion of its line of railway from Bruce Mines Junction southerly 
to the town of Bruce Mines, on Lake Huron, a distance not exceeding 3 
miles ; 
(h) For the 6 miles of railway constructed from Gordon Lake Station, being the 
end of its line as subsidized by chapter 7 of 1901, northward to Rock Lake, a 
distance of 6 miles ; 
(c) For 12 miles from Rock Lake northward, a distance not exceeding 12 miles; 
The subsidies to the said lines being granted in lieu of the subsidy granted by item 
38 of section 2 of chapter 67 of 1903, not exceeding 21 miles. 



/ 
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^SO. To the Nepigon Railway Company, for the following lines of railway : — 

(a.) From a point at or near Nepigon Station on the line of the Canadian Pacific 

Railway to Nepigon Lake, not exceeding 30 miles ; 
(Ô.) From a point on Nepigon Bay of Like Superior to a point on the west of Lake 

Helen on the line of the Nepigon Railway, not exceeding 3J miles ; 
(c.) From a point on the line of the Nepigon Railway at çr near the crossing of 

the Fraser River, to a point on Lake Jesse, by vay of Cameron's Falls, not 

exceeding 1 ^ mile : 
(rf.) From a point on the north shore of Lake Nepigon northerly, not exceeding 45 

miles ; 
Tlie subsidies to the said lines being granted in lieu of the subsidy granted by item 

33 of section 2 of chapter 57 of 1 903, not exceeding 80 miles. 

^30. For the construction of a branch line of railway beginning at the Canadian 
Pacific Railway Company's main line at St. Philippe d'Argenteuil Station, or 
at a point between there and Grenville, thence in a northerly direction, in lieu 
of the subsidy granted by item 49 section 2 of chapter 57 of 1903, noi exceed- 
ing 3 miles. 

'OSl. To the Chateauguay and Northern Railway, for a railway from a point in 
Hochelaga ward, Montreal, to a point on the Great Northern Railway in or 
near the Town of Jolie t te, passing at or near the Town of L'Assomption, 
Quebec, together with a spur line into the said town, in lieu of the subsidy 
granted by item 32 of section 2 of chapter 8 of 1900, not exceeding 42 miles. 

^32. To the Great Northern Railway Company of Canada, to enable it to extend its 
railway from Arundel to a point in the municipality of the united Townships 
of Preston and Hartwell, Province of Quebec, in lieu of the subsidy granted to 
the Montford and Galineau Colonization Railway by item 6 of section 2 of 
chapter 57 of 1903, not exceeding 30 miles. 

'OSS- To the Chateauguay and Northern Railway Company, for a branch line from a 
point on its main line at or near Charlemagne, thence northerly and wester)}' 
to a point on the Montford and Gatineau Railway at or near Morin Flats, in 
lieu of the subsidy granted to the Montford and Gatineau Colonization 
Railway by item 41 of section 2 of chapter 57 of 1903, not exceeding 22 
miles. 

034- To the Ottawa River Railway Company, for a line of Railway from a point at 
or near St. Agathe des Monts Station towards the township of Howard in 
the County of Argenteuil, passing near Lakes St. Joseph and St. Marie, in a 
southerly direction, in lieu of the subsidy granted to the Montreal Nortliern 
Railway Company by item 58 of section 2 of chapter 57 of 1903, not exceeding 
15 miles. 

03S. To the Ottawa River Railway Company, for a line of railway between a point 
in the Parish of St. Andrews, in the County of Argenteuil, and a point in the 
Parish of St. Lawrence, in the County of Jacques Cartier, passing through tlie 
Parishes of St. Placide, St. Eustache and St. Martin, in lieu of the subsidy 
granted by item 10 of section 2 of chapter 57 of 1903, not exceeding 38 miles. 

f»30. For a line of railway from Lardo towards Upper Arrow Lake, British Columbia, 
in lieu of the subsidy granted by item 29 of section 2 of chapter 7 of 1 903, 
not exceeding 30 miles 

OS7- To the Western Alberta Railway Company, from a point on the United States 
boundary, west of range 27, northwesterly towards Anthracite, in the district 
of Alberta, in lieu of the subsidy granted by item 40 of section 2 of chapter 7 
of 1899, not exceeding 50 miles. 
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S. The (xOTemor in Council may grant the subsidy hereinafter mentionned towards 
the construction of the bridge also hereinafter mentioned, that is to say : — 

689. To the Chateauguay and Northern Railway Company, the balanoe remaining 
unpaid of the subsidy granted by item 33 of section 2 of chapter 8 of 1900, 
for a single-track standard railway bridge, with two roadways 10 feet wide 
for free vehicular traffic, the same as upon a public highway, from Bout de 
L'Ile to Charlemagne at the Junction of the Ottawa and St. Lawrence Rivers, 
a sum not exceeding $51,000. 

ê 

^4. The subsidies hereby authorized towards the construction of any railway or 
bridge shall be payable out of the Consolidated Revenue Fund of Canada, and may, 
unless otherwise expressly provided in this Act, at the option of the Governor in 
Council, on the report of the Minister of Railways and Canals, be paid as follows : — 

(a.) Upon the completion of Che work subsidized ; or 

(&.) By instalments, on the completion of each ten-mile section of the railway, in 
the proportion which the cost of such completed section bears to that of the whole 
work undertaken ; or 

(c.) Upon the progress estimates on the certificate of the Chief Engineer of the 
Department of Railways and Canals, that, in his opinion, having regard to the whole 
work undertaken and the aid granted, the progress made justifies the payment of a sum 
not less than thirty thousand dollars ; or 

(cL) With respect to (b) and (c), part one way, part the other. 

9. The subsidies hereinbefore authorized to be granted to companies named shall, 
if granted by the Governor in Council, be granted, to such companies respectively ; the 
other subsidies may be granted to such companies as establish to the satisfaction of the 
Governor in Council their ability to construct and complete the said railways and 
bridges for the construction of which subsidies are granted, unless they are already 
conmienced, shall be commenced within two years from the first day of August^ 1904, 
and completed within a reasonable time, not to exceed four years from the said first 
day of August, to be fixed by the Grovemor in Council, and shall also be constructed 
according to descriptions, conditions and specifications approved by the Governor in 
Council on the report of the Minister of Railways and Canaïs, and specified in each 
case in a contract between the Company and the said Minister, which contract the 
Minister, with the approval of the Governor in Council, is hereby empowered to make. 
The location also of such sub^dized lines and bridges shall be subject to the approval 
of the Governor in Council. 

G. The granting of such subsidies, and the receipt thereof by the respective com- 
panies, shall be subject to the condition that the Board of Railway Commisdoners for 
Canada may at all times provide and secure to other companies such running powers, 
traffic arrangements and other rights, as will atford to all railways connecting with the 
railways and bridge so subsidized, reasonable and proper facilities in exercising such 
running powers, fair and reasonable traffic arrangements with connecting companies, 
and equal mileage rates between all such connecting railways ; and the said Board shall 
have absolute control, at all times, over the rates and tolls to be levied and taken by 
any of the companies, or upon any of the railways and the bridge hereby subsidized. 
Provided always that any decision of the said Board made under this section may be 
at any time varied, changed, or rescinded by the Governor in Council as he deems just 
and proper. 

7. Every company receiving a subsidy under this Act, its successors and assigns, and 
any person or company controlling or operating the railway or portion of railway sub- 
sidized under this Act, shall each year furnish 'a) the Government of Canada transpor- 
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tacion for men, supplies, materials and mails over the portion of the lines in respect of 
which it has received such subsidy, and, whenever required, shall furnish mail cars 
properly equipped for such mail service ; and such transportation and service shall be 
performed at such rates as are agreed upon between the Minister of the Department of 
the Government for which such service is being performed, and the company performing 
it, and, in case of disagreement, then at such rates as are approved by the Board of 
Railway Commissioners for Canada ; and in or towards payment for such charges the 
Government of Canada shall be credited by the company with a sum equal to three per 
cpnt per annum on the amount of subsidy received by the company under the Act. 

^i. As respects all railways and the bridge for which subsidies are granted by this 
Act, the company at any time owning or operating any of the railways shall, when 
required, produce and exhibit to the Minister of Railways and Canals, or any person 
appointed by him, all books, accounts and vouchers, showing the cost of constructing 
the railway or bridge, the cost of operating it, and the earnings thereof. 

9. The Governor in Council may make it a condition of the grant of the subsidies 
herein provided, or any heretofore authorized by any Act of Parliament as to which a 
contract has not yet been entered into with the company for the construction of the 
railway, that the company shall lay its road with new steel rails, made in Canada, if 
they are procurable in Canada of suitable quality, upon terms as favourable as other 
i-ails can be obtained, of which the Minister of Railways and Canals shall be the judge. 

10. Whenever a contract has been duly entered into with a company for the cons- 
truction of any line of railway hereby subsidized, the Minister of Railways and Canals, 
at the request of the company, and upon the report of the Chief Engineer of Govern- 
ment Railways, and his certificate that he has made careful examination of the surveys, 
plans and profile of the whole line so contracted for, and has duly consi(Jered the phy- 
sical characteristics of the country to be traversed and the means of transport available 
for construction, naming the reasonable and probable cost of such construction, may, 
with the authorization of the Governor in Council, enter into a supplementary agree- 
ment, fixing definitely the maximum amount of the subsidy to be paid, based upon the 
said certificate of the Chief Engineer, and providing that the company shall be entitled 
to be paid, as the minimum, the ordinary subsidy of $3,200 per mile, together with 
sixty per cent of the difference between the amount so fixed and the said $3,200 per 
mile, if any ; and the balance, forty per cent, shall be paid only on completion of the 
whole work subsidized, and in so far as the actual cost, as finally determined by the 
Chief Engineer, entitles the company thereto : Provided always 



(a.) that the estimated cost, so certified, is not less on the average than $18,000 
pjr mile for the whole mileage subsidized ; 

(b,) that no payment shall be made except upon a certificate of the Chief Engineer 
that the work done is up to the standard specified in the company's contract ; 

(e,) that in no case shall the subsidy exceed the sum of $6,400 per mile. 

1. Whenever a contract has been duly entered into with a company for the cons- 
truction of any line of railway subsidized by either of the Acts mentioned in the pre- 
umble, the Minister of Railways aftd Canals, at the request of the Company and upon 
the report of the chief engineer of government railways, and his certificate that h« has 
made careful examination of the surveys, plans and profiles of the whole line so con- 
tracted for and has duly considered the physical characteristics of the country to be 
traversed and the means of transpot t available for construction, naming the probable 
and reasonable cost of buch construction, may, with the authorization of the Governor 
in Council, enter into a supplementary agreement, fixing definitely the maximum 
amount of the subsidy to be paid, leased upon the said certificate of the chief engineer, 
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and providing that the company shall be entitled to 1^ paid, jim the rainimuiii, the ordi- 
nary subsidy of $3,200 per mile, together wiih sixty per cent of the difference between 
the amount so fixed and the said 33,200 per mile, if any ; and the balance, forty per 
cent, shall be paid only on completion of the whole work subpiiized, and in so far as 
the actual cost, as finally determined by the chief engineer, entitles the company there- 
to : Provided alwavs — 

(a.) that the estimated i;ost, so certified, is not less on the average than eighteen 
thousand dollars per mile for the whole mileage subsidized ; 

(b.) that no payment shall be made except upon a certificate of the chief engineer 
that the work done is up to the standard specified in the Company's contract ; 

(c.) that in no case shall the subsidy exceed the sum of six thousand four hundred 
dollars per mile. 

2. In construing this Act the woixl " cost " shall have the meaning assigned to it 
by the Act authorizing the granting of the subsidy. 

By Act, a Edward VII, Cap 43, 1906, (assented to 13th July, 1906), 

1. The Governor in Council may grant a subsidy of $3,200 per mile towards the 
construction of each of the undermentioned lines of railway (not exceeding in any one 
case the number of miles hereinafter respectively stated) which shall not cost more on 
the average than $15,000 per mile for the mileage subsidized, and towards the construc- 
tion of each of the said lines of railway not exceeding the mileage hereinafter stated, 
which shall cost more on the average than $15,000 per mile for the mileage subsidized, 
a further subsidy beyond the sum of $3,200 per mile of fifty per cent on so much of 
the average cost of the mileage subsidized as is in excess of $15,000 per mile, such 
subsidy not exceeding in the whole the sum of $6,400 per mile : — 

G80. To the Manitoulin and North Shore Railway Company (or to the Canada 

Central Railway Company, with the consent of the Manitoulin and North 

Shore Railway Company, and subject to the approval of the Governor in 

Council), for the following lines of Railway : — 

(a) From Little Current thence crossing the Canadian Pacific Railway, at or near 

Stanley, and thence to Sudbury, not exceeding 64 miles. 

(h) From a point on the «aid line of railway, between Little Current and Sudbury, 
westerly towards the Algoma Central and Hudson Bay' Railway, not exceeding 100 
miles ; and 

(c) From a point at or near Sudbury northerly, not exceeding 30 miles ; the said 
subsidies being granted in lieu of the subsidies of 64 and 130 miles, granted by chapter 
8 of 1900, section 2, item 6, as amended by section 5 of chapter 7 of 1901, and chapter 
7 of 1901, section 2, item 14, respectively. 

G40. To the Algoma Central and Hudson Bay Railway Company for a line of railway 
from ^ault St. Marie to a point on the Canadian Pacific Railway between 
White River and Dalton stations in the District of Algoma, not exceeding 
200 miles, and, for a line of Railway from Michipicoten Harbour, Lake 
Superior, towards the main line of the Canadian Pacific Railway not exceeding 
25 miles ; in lieu of the subsidies of 40, 50 and 135 miles granted by chapter 
7 of 1899, section 2, item 23, chapter 8 of 1900, section 2, item 4, and chapter 
7 of 1901, section 2, item 20, respectively. 

G41. To the Lotbinière and Megan tic Railway Company to extend its railway 
southerly from a point at or near Lyster in Megantic County to or towards a 
point at or near Lime Ridge in the Township of Dudswell ; in lieu of the 
subsidy granted by chapter 57 of 1903, section 2, item 8, not exceeding nO 
miles. 
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642. For a line of railway from Lake Nominingue to La Lièvre, in lieu of the subsidy 
granted by chapter 57 of 1903, section 2, item 44, not exceeding 35 miles. 

048. For a line of railway from a point on the Intercolonial Railway at or near 
Dartmouth, in the County of Halifax, to Guysborough, in the County of 
Quysborough, with branch lines to a point on the Intercolonial Railway at or 
near New Glasgow, in the County of Pictou, and also to Country Harbour, in 
the County of Guysborough, not exceeding in the whole 236 miles in lieu of 
subsidies of 116 and 120 miles granted by chapter 57 of 1903, section 2, items 
• 19 and 63 respectively. 



644. 



For a line of railway from Wellington to Union Bay, in lieu of the subsidy 
granted by chapter 57 of 1903, section 2, item 68, not exceeding 55 miles. 



649. For a line of railway from a point at or near Sharbot Lake or Bathurst Station, 
in the Province of Ontario, or between those points via Lanark Village to 
Carleton Place, in lieu of the subsidy granted by chapter 7 of 1901, section 2, 
item 17, not exceeding 41 miles. 

646. For a line of railway from Cape Tourmente towards Murray Bay, in lieu of the 
subsidy granted by chapter 5 of 1892, not exceeding 20 miles. 

64T. To the Atlantic, Quebec and Western Railway Company, for a line of railway 
from Gaspé to a point at or near Causapscal on the Intercolonial Railway and 
from that point to Edmundston, not exceeding 260 miles ; and for a line of 
railway from Paspebiac to Gaspé as near the shore as practicable, not 
exceeding 102 miles ; in lieu of the subsidies granted by chapter 57 of 1903, 
section 2, item 51. 

64^. To the Nipigon Railway Company, for the following lines of railway : — 

(a) From a point at or near Nipigon Station on the line of the Canadian Pacific 
Railway to Nipigon Lake, not exceeding 30 miles. 

(b) From a point on Nipigon Bay of Lake Superior to a poidt on the west of Lake 
Helen on the line of the Nipigon Railway, not exceeding 3^ miles. 

(c) From a point on the line of the Nipigon Railway at or near the crossing of 
the Fraser River, to a point on Lake Jesse, by way of Cameron's Falls, not exceeding 
1^ miles. 

(d) From a point on the North shore of Lake Nipigon northerly, not exceeding 

45 miles ; 

The said subsidies to the sai4 lines being granted in lieu of the subsidies granted 
by chapter 34 of 1904, section 2, item 3, not exceeding in the whole 80 miles. 

6411. For a line of railway from Quebec towai^ds Seven Islands, including branches to 
Murray Bay and Baie St. Paul, in lieu of the subsidy granted by chapter 57 
of 1903, section 2, item 48, not exceeding 200 miles. 

6(IO. For a line of railway from Roberval westward towards James Bay, in lieu of the 
subsidies granted by chapter 57, of 1903, section 2, items 11 and 52, not 
exceeding 100 miles. 

6SI. To the Quebec Central Railway Company for an extension of its line of railway 
from St. Francis to St. George not exceeding 9 miles ; and for a line of railway 
from Scott Junction to the Quebec Bridge, not exceeding 23 miles ; in lieu of 
the subsidy granted by chapter 57 of 1903, section 2, item 46. 
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083. To the Western Alberta Railway Company for a line of railway from a point on 
the United States Boundary, west of range 21, northwesterly towards 
Anthracite, in the Province of Alberta, in lieu of the subsidy granted by 
chapter 34 of 1904, section 2, item 11, not exceeding 50 miles. 

088< To the Shediac and Coast Railway Company for a line of railway from Shediac 
to Shemogue and towards Cape Tormentine in Westmoreland County, in lieu 
of the sul^idy granted by chapter 57 of 1903, section 2, item 17, not exceeding 
38 miles. 

tt84. For a line of railway from St. Constant in the County of Laprairie and Napier- 
ville, through St. Edouard, St. Cyprien and LacoUe to a point at or near the 
International boundary line on the Delaware and Hudson Railway (Qrand 
Trunk) lieu of the 19 and 12 mile subsidies granted by chapter 7 of 1899, 
section 2, item 10 and chapter 4 of 1894 respectively, not exceeding 28 miles. 

488' To the Lake Superior, Long Lake and Albany Railway Company for a line of 
railway from Peninsula Harbour in a northerly direction, in lieu of the subsidy 
granted by chapter 57 of 1903, section 2, item 76, not exceeding 10 miles. 

080. For a line of railway from Owen Sound in the Province of Ontario to Meaford, 
in lieu of the subsidy granted by chapter 57 of 1903, section 2, item 34, not 
exceeding 30 miles. 

« 

087- To the Kingston, Smith's Falls and Ottawa Railway Company for a line of 
railway from Kingston to Ottawa, being a revote of the subsidy granted by 
chapter 4 of 1897, not exceeding 101 miles. 

tt8S. To the Lotbinière and Megan tic Railway Company, for a line of railway from a 
point on its line between Lyster and Lime Ridge, to a point at or near the 
Bridge over the St Lawrence at or near Quebec, in lieu of the subsidy granted 
by chapter 57 of 1903, section 2, item 45, not exceeding 30 miles. 

08SI* For a line of railway from a point on the Quebec and Lake St. John Railway, 
near the Rfver Jeannotte to La Tuque, on the St. Maurice River, in lieu of 
the subsidy granted by chapter 57 of 1903, section 2, item 57, not exceeding 
35 miles. 

OOO* To the Halifax and South Western Railway Company, for a line of railway 
from a point at or near Halifax, to a point at or near Barrington Passage, 
(except that part east of Bridgewater which formerly formed part of the line 
of the Central Railway), in lieu of the 68, 77 and 35 miles of subsidies granted 
by chapter 57 of 1903, section 2, item 23 (a) and (b), and item 75, respectively, 
not exceeding 185 miles. 

ttOl. To the Bay of Quinte Railway Company, for a line of railway from a point at or 
near the Village of Tweed, thence northwesterly to a point at or near the 
Village of Bannockbum, in the County of Hastings, being a revote in part of 
the subsidy granted by chapter 7 of 1899, section 2, item 45, and in lieu of 
the subsidy granted by chapter 57 of 1903, section 2, item 37, not exceeding 
in all 20 miles. 

OttS. For a line of railway from a point at or near Baptiste, easterly to a point at or 
near Renfrew, in lieu of the subsidy granted by chapter 57 of 1903, section 2, 
item 32, not exceeding 75 miles. 
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6G8. For a line of railway from the Station of Lac Bouchette, or from a point one 
mile east of the said station, on the Quebec and Lake St. John Railway, to St. 
André, in Heu of subsidy granted by chapter 57 of 1903, section 2, item 47, 
not exceeding 13 miles. 

604. For a line of railway from Debert Station, on the Intercolonial Railway, to 
Debert Goal Mine, in lieu of the subsidy .granted by chapter 57 of 1903, 
section 2, item 20, not exceeding 4^ miles. 

6BS. For a line of railway from a point at or near Toulon, to a point on the Icelandic 
River, in lieu of the subsidy granted by chapter 57 of 1903, section 2, item 27, 
not exceeding 35 miles. 

60tt. To the Ontario, Northern and Temagami Railway Company (formerly the 
Temagami Railway Company), for a line of railway from a point at or near 
Sturgeon Falls, in a northwesterly direction, to a point on the westerly shore 
of Lake Temagami, in the District of Nipissing, in lieu of the subsidy granted 
by chapter 57 of 1903, section 2, item 36, not exceeding 50 miles. 

G07. To the Quebec and Lake St. John Railway Company, for a line of railway from 
Roberval to the Government wharf at Lake St. John, in lieu of. the subsidy 
granted by chapter 57 of 1903, section 2, item 40, not exceeding one mile. 

« 

609. For a line of railway from Truro northerly towards Brule, in lieu of the subsidy 
granted by chapter 57 of 1903, section 2, item 64, not exceeding 34 miles. 

669. To the Kootenay Central Railway Company, for a line of railway from Golden 

towards the International Boundary line, via Windermere and Fort Steele, 
and crossing the Crow's Nest Railway at or near Elko, in lieu of the subsidy 
granted by chapter 57 of 1903, section 2, item 66, not exceeding 186 miles. 

670. To the Brockville, Westport and Sault Ste. Marie Railway Company, the 

balance remaining unpaid of the subsidy granted by chapter 3 of 1889, not 
exceeding $3,200 per mile, and also the balance remaining impaid of the 
subsidy granted by chapter 2 of 1890, which was regranted by chapter 5 of 
1892 ; the whole not exceeding $86,800, being a revote of the subsidy granted 
by chapter 4 of 1894, and that the said subsidy or so much thereof as has 
heretofore been agreed upon by the terms of an agreement filed in the Depart- 
ment of Railways and Canals between said Brockville, Westport and Sault 
St. Marie Railway Company and the creditors of said Railway Company, to 
be paid over to the said creditors or the legal representatives of said creditors 
as mentioned in said agreement. 

ft 

071* For a line of railway from Jonquieres to La Baie des Ha Ha, in lieu of subsidy 
granted by chapter 57 of 1903, section 2, item 7, not exceeding 20 miles. 

6712. For a line of railway from St. Rose via the east side of Lake Ainslie to or 
towards Orangedale on the Intercolonial Railway, not exceeding 34 miles ; 
and foi- a line of railway from a point on the Intercolonial Railway at or near 
Mines Road Station to the wharf at Caribou Cove not exceeding four miles ; 
in lieu of the subsidy granted by chapter 57 of 1903, section 2, items 18 
and 62. 

678* For a line of railway from a point at or near Wolfville on the Dominion 
Atlantic Railwav to the Government Pier at the Basin of Minas, not exceed- 
ing one mile, in lieu of the subsidy granted by chapter 57 of 1903, section 2, 
item 25. 

20—iii— 6 
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074. To Ûie Great Northern Railway of Canada for a line of railway in extension of 
its railway from a point at or near Arundel to a point in the municipality of 
the United Townships of Preston and Hart well, not exceeding 30 miles ; and 
for a line of railway connecting its Montford and Gatineau line with the main 
line at St. Jerome, not exceeding 22 miles ; in lieu of the subsidies granted to 
the Montford and Gatineau Colonization Railway Company by items 6 and 41 
of section 2 of chapter 57 of 1903. 

078- To the Great Northern Railway of Canada, for a line of railway from, at or near 
Garneau Junction to or towards the Quebec Bridge, not exceeding 70 miles, 
in lieu of the subsidy granted by item 74 of section 2, of chapter 57 of 1903. 

070* For a line of railway from a point at or near Ste. Agathe des Monts Station 
towards the Township of Howard, in the County of Argenteuil, passing near 
Lakes I St. Joseph and Ste. Marie, in a southerly direction, not exceeding 15 
miles ; and for a line of railway between a point in the parish of St. Andrews, 
in the County of Argenteuil, and a point in the parish of St. Laurent, in the 
County of Jacques Cartier, passing through the parishes of St. Placide, St. 
Eustache and St. Martin, not exceeding 38 miles ; in lieu of the subsidies 
gi-anted by chapter 34 of 1904, items 8 and 9 of section 2, not exceeding in 
the whole 53 miles. 

^^77' To the Kettle River Valley Railway Company for a line of railway from Grand 
Forks to a point 50 miles up the North Fork of Kettle River, in lieu of the 
subsidy granted by chapter 57 of 1903, section 2, item 67, not exceeding 50 
miles. 

07S< To the Ottawa Northern and Western Railway for a line of railway from 
Aylmer to a point of junction with the Interprovincial Bridge approach in 
the City of Hull (except that portion thereof beginning at a point of junction 
with the line of the Hull Electric Railway in the City of Hull and terminat- 
ing at a point on the main line of the Canadian Pacific Railway at the east 
end of its Hull Station yard) not exceeding nine miles, in lieu of the subsidy 
granted by item 12 of section 2 of chapter 7, of 1899, and by the first portion 
of item 13 of section 2 of chapter 57 of 1903. 

07SI- To the Toronto, Lindsay and Pembroke Railway Company, for a line of railway 
from Golden Lake to Bancroft, in lieu of the subsidy granted by chapter 57 of 
1903, section ti, item 3, not exceeding 51 miles. 

050. To the Interprovincial and James Bay Railway Company, for a line of railway 

from the Lake Temiskaming at the present terminus of the Canadian Pacific 
Railway in a northerly direction, in lieu of the subsidy granted by chapter 57 
of 1903, section 2, item 42, not exceeding 50 miles. 

051. For a line of railway from Waltham Station to Ferguson Point, in the County 

of Pontiac, in lieu of the subsidy granted by chapter 57 of 1903, section 2, 
item 43, not exceeding 20 miles. 

0^2. To the Matane and Gaspé Railway Company, for a line of railway from a point 
at or near St. Octave, on the Intercolonial Railway, to INIatane, in lieu of the 
.subsidy granted by chapter 57 of 1903, section 2, item 54, not exceeding 30 
miles. 

GS3. For a line of railway from the Village of Haliburton, via the A^'illage of Whitney, 
towards the Town of Mattawa, Ontario, in lieu of the subsidies granted by 
chapter 7 of 1899, section 2, item 25, and chapter 8 of 1900, section 2, item 9, 
not exceeding 60 miles. 
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SS4. For a line of railway from Dawson to Stewart River, passing at or near Grand 
Forks, in lieu of the subsidy granted by chapter 57 of 1903, section 2, item 
71, not exceeding 84 miles. 

ft' That unless the context otherwise requires, the expression ** cost '' means the 
actual, necessary and reasonable cost, and shall include the amount expended upon any 
bridge up to and not exceeding $25,000, forming part of the line of railway subsidized 
not otherwise receiving any bonus, but shall not include the cost of equipping the 
railway, nor the cost of terminals, nor the cost of right of way of the railway in any 
city or incorporated town ; and such actual, necessary and reasonable cost shall be 
determined by the Governor in Council, upon the recommendation of the Minister of 
Railways and Canals, and upon the report of the Chief Engineer of the Department of 
Railways and Canals, certifying that he has made or caused to be made an inspection 
of the line of railway for which payment of subsidy is asked, and careful inquiry into 
the cost thereof, and that in his opinion the amount upon which the subsidy is claimed 
is reasonable, and does not exceed the true, actual and proper cost of the construction 
of such railway. 

3. That the subsidies to be authorized towards the construction of any railway 
shall be payable out of the Consolidated Revenue Fund of Canada, and may, unless 
otherwise expressly provided herein, at the option of the Governor in Council, on the 
report of the Minister of Railways and Canals, be paid as follows : — 

(a) upon the completion of the work subsidized ; or 

(6) by instalments, on the completion of each ten-mile section of the railway, in 
the proportion which the cost of such completed section bears to that of the whole work 
undertaken ; or 

(c) upon the progress estimates on the certificate of the Chief Engineer of the 
Department of Railways and Canals, that, in his opinion, having regard to the whole 
work undertaken and the aid granted, the progress made justifies the payment of a sum 
not less than thirty thousand dollars ; or 

(d) with respect to (b) and (c), part one way, part the other. 

4. That the subsidies to be authorized to be granted to companies named shall, if 
granted by the Governor in Council, be granted to such companies respectively ; the 
other subsidies may be granted to such companies as established to the satisfaction of 
the Governor in Council their ability to construct and complete the said railways 
respectively ; all the lines for the construction of which subsidies are granted, unless 
they are already commenced, shall be commenced within two years from the first day 
of August, 1906, and completed within a reasonable time, not to exceed four years 
from the said first day of August, to be fixed by the Governor in Council, and shall 
also be constructed according to descriptions, conditions and specifications approved 
by the Governor in Council on the report of the Minister of Railways and Canals, and 
specified in each case in a contract between the company and the said Minister, which 
contract the Minister, with the approval of the Governor in Council, is hereby 
empowered to make. The location also of such subsidized lines shall be subject to the 
approval of the Governor in Council. 

S' That the granting of such subsidies, and the receipt thereof by the respective 
companies, shall be subject to the condition that the Board of Railway Commissioners 
for Canada may at all times provide and secure to other companies such running powei*s, 
traffic arrangements and other rights, as will afibrd to all railways connecting with the 
railways so subsidized, reasonable and proper facilities in exercising such running 
powers, fair and reasonable traffic arrangements with connecting companies, and equal 
mileage rates between all such connecting railways ; and the said Board shall have 
absolute ccmtrol, at all times, over the rates and tolls to be levied and taken by any of 
the companies, or upon any of the railways so subsidized : Provided always that any 
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decision of the said Board made under this section may be at any time varied, changed, 
or rescinded by the Governor in Council as he deems just and proper. 

O. That every company so receiving a subsidy, its successors and assigns, and any 
person or company controlling or operating the railway or portion of railway so 
subsidized, shall each year furnish to the Oovernment of Canada, transportation for 
men, supplies, materials and mails, over the portion of the lines in respect of which it 
has received such subsidy, and whenever required, shall furnish mail cars properly 
equipped for such mail service ; and such transportation and service shall be performed 
at such rates as are agreed upon between the Minister of the Department of the Govern- 
ment for which such service is being performed, and the company performing it, and, 
in case of disagreement, then at such rates as are approved by the Board of Railway 
Commissioners for Canada ; and in or towards payment for such charges the Govern- 
ment of Canada shall be credited by the company with a sum equal to three per cent 
per annum on the amount of the subsidy so received by the company. 

7- That as respects all railways for which subsidies are granted, the company at 
any time owning or operating any of the railways shall, when required, produce and 
exhibit to the Minister of Railways and Canals, or any person appointed by him, all 
books, accounts and vouchers, showing the cost of constructing the railway or bridge, 
the cost of operia,ting it, and the earnings thereof. 

^. That the Governor in Council may ujake it a condition of the grant of the 
subsidies herein provided, that the company shall lay its road with new steel rails, 
made in Canada, if they are procurable in Canada of suitable quality, upon terms as 
favourable as other rails can be obtained, of which the Minister of Railways and Canals 
shall be the judge. 

y. That whenever a contract has been duly entered into with a company for the 
construction of any line of railway so subsidized, the Minister of Railways and Canals, 
at the request of the company, and upon the report of the Chief Engineer of the 
Department of Railways and Canals, and his certificate that he has made careful 
examination of the surveys, plans and profile of the whole line so contracted for, and 
has duly considered the physical characteristics of the country to be traversed and the 
means of transport available for construction, naming the reasonable and probable cost 
of construction, may, with the authorization of the Governor in Council, enter into a 
supplementary agreement, fixing definitely the maximum amount of the subsidy to be 
paid, based upon the said certificate of the Chief Engineer, and providing that the 
company shall be entitled to be paid, as the minimum, the ordinary subsidy of $3,200 
per mile, together with sixty per cent of the difference between the amount so fixed and 
the said $3,200 per mile, if any; and the balance, forty per cent, shall be paid only on 
completion of the whole work subsidized, and in so far as the actual cost, as finally 
determined by the Governor in Council upon the recommendation of the Minister of 
Railways and Canals and upon the report and certificate of the said Chief Engineer, 
entitles the company thereto ; Provided always : — 

(a) that the estimated cost, as certified, is not less on the average than $18,000 
per mile for the whole mileage subsidized ; 

(b) that no payment shall be made except upon a certificate of the Chief Engineer 
that the work done is up to the standard specified in the company's contract ; 

(c) that in no case shall the subsidy exceed the sum of $6,400 per mile. 
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Subsidy Agrebmbkts for the Construction of Railways 



è 



o 

S5 



Date 

of 

Signature. 



Name of Railway. 



16979 Sept 6, 1906 
16127 Mar. 20,1906 
16237 June 26,1906 

16977 July 28,1906 
16197 May 26,1906 
16236 June 23,1906 



Central Ontario Ry 

Canadian Pacific Ry. 
Co. 

Chateauguay & North- 
em Ry. Co. 

Kettle River Valley 

Ry. Co. 
Klondike Mines Ry. 

Co. 
Kootenay Central Ry. 

Co. 



16917 July 6, 1906 Mabou & Gulf Ry. Co., 

Ltd. 



16966 



July 28,1905 



Midway & Vernon Ry. 
Co. 



Line of Railway 

to be 

Constructed. 



AUTHORITT FOR 

Execution. 



Act of 
Parliament. 



Order 

in 

Council. 



From point near Bancroft to point 

near Whitney. 
From St. Philippe d'Argeuteuil 

Stiition, &c., northerly. 
From point in Hochelaga Ward, 

Montreal, to point ouG.N.Ry., 

in or near Johette, &c 
From Grand Forks to a point 50 

miles up Kettle River. 
Fxom Dawson to Stewart River. . 

From Golden to International 
Boundary Line via Windermere 
and Fort Steele, &c., through 
Crow's Nest Pass, at or near 
Elko. 

From Mabou Coal Mines to point 
near Glendyer, thence to Oran- 
gedaie on LC.Ky. 

From Midway to Vernon 



Can., 1903,c. 

67. 
Can., 1904, c. 

34. 
Can.,1904, c. 

34. 

Can.,1903, c 

67. 
Can.,1903, c. 

67. 
C8n.,1903, c. 

57. 



Can.,1903, c. 
67. 

Can., 1908» c 
57. 



July 22, 1905 

Nov. 8, 1905, & 

Feb. 19, 190H 

FeU 16, 1906 



July 28, 1905 
May 7, 1904 
May 14, 1906 



June 28, 1905 
July 28, 1905 



Dbpartment of Railways and Canals, 
Ottawa, August 20, 1906. 



COHTRA-OTa ENTERED IHTO 



SESSIOWU. PAPER No. CO 



entered into during the Fiscal Year ended June 30, 



Ahodht o 


r SUBSIDT. 


■8- 

u 

z 


Ï 


l5 


1 


1 

•s 

■g 


1 


Lb. 


D>te 

for 


Fer Mile. 


Not 
eiee^ins 


« 


« 




Feet. 


Feet. 


Feet. 


Feet. 


Feet. 




3.200 


6,400 


40 


SO 


819 


60 


20 


16 


66 


Aug. 1, 1907 


3,300 


6,400 


S 


116 


478 


60 


16&20 


14 


66 


Nov. 1, 1906 


3,200 


6.400 


4S 


37 


1,433 


BO 


20 


16 


66 


June 30, 1906 


8,200 


6.400 


no 


80 


478 


50 


20 


16 


56 


A«g. 1, 1907 


3,200 


6,400 


84 


1S4-80 


230 


30 


14 


lOJ 


45 


Aug. 1, 1907 


3,200 


6.400 


1SG 


52 SO 


57» 


60 


20*18 


14 


56 


Aug. 1. 1907 


3.800 


6.400 


34 


221 


028 


60 


20 


16 


66 


July 1, 1907 


8,200 


6,400 


150 


106 


478 


SO 


20 


16 


66 


July 1. 1907 



HAZEN HANSARD, 

Law Clerk. 
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No, 2. 



Contracts entered into during the Fiscal Year ended JTune, 1906. 

INTERCOLOÎilAL RAILWA Y. 



No. of 
CJon- 
tract. 




15951 
16953 
15955 

♦15970 

15973 
15986 

15996 
16004 
16U05 
♦16010 
16014 
16021 
16020 
16024 



16028 

16029 

16042 
16043 
16047 

16057 
16059 

16063 

16064 
16065 
16066 
16070 

16071 

16072 

10073 
16078 
16079 
16084 
16085 
16088 
16089 



1905. 



Aug. 



II 



Sept. 
If 



M 

Oct. 

II 
Mar. 
Nov. 
Oct. 

II 

II 



Nov, 



II 
Dec. 



II 
II 



8 
15 
15 

22 

6 
15 

25 
3 

25 
9 
2 
2 

10 
2 



20 
24 

15 

26 
9 

18 

18 



Contracton». 



2jenon Ouellette . . . 
J. B. McManua, Ltd 
ThoB. A. Barnhill . . 



John Starr, Son & Co., Ltd. 



J. W. Mitchell 
H. Dixon 



1906. 
Jan. 3 



ThoB. A. Barnhill 

D. J. McDonald 

A. R. C. Clark 

Quebec Electric Company 

J. W. Dobflon 

St. John Railway Company 

Dominion Iron & Steel Company. 
Dixon & Falconer 



Morrison & Finlayson 
Joseph Goeselin 



General Description. 



Quebec Electric Company.. 

Rathbun Company 

Croesen Car Manufacturing Co., 

Ltd 
Rhodes, Curry k Co., Ltd 



II 



Erect station at St. Moise, Que. 

Construct double track diversion at Birch Cove, N.S. 

Erect combined station and dwelling, &c., at McKay's 
Siding, N.S. 

Wiring second stoiy of freight shed on pier No. 2, Hali- 
fax, N.S. 

Addition to baggage room, &a, at River John, N.S. 

Erect station and dwelling, platform and freight shed at> 
Aulac, N.S. 

Erect stations at W(xxlbum, Lome and Union, N'.S. 

Wiring of station at Stellarton, N.S. 

Erect train house and baggafie room at St John, N.B. 

Wiring of umbrella roofs at Levis, Que. 

Erect creosoted pile wharf at Pictou, N.S. 

Wiring new round house, &&, at St. John, N.B. 

Deliver 25,000 tons of steel rails. 

Erect combined station and dwelling, and combined 
freight shed and baggage room at Mclntyre's Lake, 
N.S. 

Construct 4,000 feet of railway from N. Sydney to 
Sydney Minef>, N.S. 

Construct substructures of bridges at St. Leonard Junc- 
tion and Mitchell station. Que. 

Wiring of station at Drummond ville, Que. 

Deliver 25 box cars. 
II 75 II 

II 100 II 

II 20 conductors' vans. 



II 
II 
II 



Emil A. Wallberg Supply Mumford 

Truro, N.S. 

W. A. Hattie 

Rhodes, Curry & Co., Ltd. 



boilers, &c., for engine house at 



4,D. G. Kirk 
4 



Peter Campbell. 
Frees» Brothers 



II 
II 



160t)3 Feb. 



16095, 
160U6 
161011 



16102 



Erect telegraph office at Pirate Harbour, N.S. 

Deliver 25 refrigerator cars. 

Construct creosoted piles for pier No. 8, Halifax, N.S. 
Copp, Dixon & Co Erect freight shed and baggage room at Paiiisec Junc- 
tion, N.B. 

Installation of heating plant in dwelling house at 
Moncton, N.B. 

Construct galvanized iron cornice on roof of car shop at 
Moncton, N.B. 

Erect station, freight shed, &c., at Mitchell, Que. 

Deliver 750 33 in . car wheels. 
M 2,500 I. 

Erect addition to freight shed at Stellartim, N.S. 

Deliver 10 first class cars. 

Wiring of Station at Sydney, N.S. 

15lL. H. Estano Supplying and fitting of 12 water closets in cottages at 

i Moncton, N.B. 

1 Emil A. Wallberg I Erect water tanks at Gibson, Upper Cross Creek, Boies- 
town, Blackville, Chatham Junction and Loggieville, 
Moncton and Ste. Flavie District: and at Drum- 
mondville, Ste. Flavie and Montreal District. 

Deliver 1,500 33 in. car wheels. 

Remodelling of station at L' Islet, Que. 

Erect water tanks at Truro, N.S., and at Rivière du 
Loup, Que. 

Erect engine house, &c., at Pictou, N.S. 



4|(ieo. St Pierre* Co 

4 Rhodes, Curry & Co., Ltd 
4 II II 

15 Jas. F. Falconer & Son . . . 
15 Rhodes, Curry & Co., Ltd 
20'W. A. McKay & Co 



John McDimgall & Co. . 
1 Clouthier fc Gaudreau . . . 
1 Emil A. Wallberg 



• • • • 



IV 



OONTRAOTB ENTERED INTO 



SE63IONAL PAPER No. 20 

Contracts entered into daring the Fiscal Year ended 'June, 1906— Continibed. 

INTERCOLONIAL UXILW AY— Cantinwd, 




General Description. 



16117. Mar. 
16120 



16104 II 20' Locomotive & Machine Co., Ltd. [Deliver 16 passenger engines, 'Pacific type.' # 

16107 M 15 Rhodes, Currv k Co., Ltd | •. 10 first-class cars. 

16111 Jan. 22 Km II A. Wailberg Sapply fan system of heating for car shop at Monctrn, 

1 Canadian Locomotive Co., Ltd. . Deliver 20 freight engines and S shunting engines. 

16 Willard Kitchen Construct spur line of railway from Fort Lawrence to 

I Fort Lawrence Wharf, N.S. 

20| Zenon OuoUette Erect ice house at Rivière Ouelle Wharf, Que. 

30Crcjssen Car Manufacturing Co., Deliver 5 combined vestibule second-class sleeping and 
Ltd I baggage cars. 

4 Farquhar Bros .Wiring of freight shed No. 8, Halifax, N.S. 

9 Town of Fraserville ' Wiring of engine house and annex at Rivière du Loup, 

Que. 



161.H0 
16137 



II 



II 

II 



16141 Apr. 
16149 .1 



16152 



II 



9 Willard Kitchen 



Mar. 30' Dominion Dump Car Co. 



Erect addition to station and freight shed at Norton, 

N.B. 
Construct and use 130 dump cars covered by patent. 



16153 

16155! II 9 Cie d'Aqueduc du Cap St. Ignace Water at Cap St. I^^nace Station, Que. 

16157; Apr. 17Farquhar Bros Wiring of new station at Pictou, N.S. 



161581 

16166 
16167 
16172 
16199 
16219 

16225 
16234 
16248 



fi 

II 

II 

II 
Mar. 
Jan. 



9 Quebec Electric Company.. 



5 Emil A. Wallberg 
19 



June 14 



II 
II 



Wiring of engine house, machine shop, boiler room, &c., 

at Chaudière Junction, Que. 
Erect addition to engine house at Stellarton, N.S. 
Construct untbr«'Ila roofs over platform at Sydney, N.S. 
Deliver 100 box cars. 

II 2 Hanger cars. 

II 10 sncw i)loughs and 2 double track ploughs 

and flangers. 
Erect addition to freight shed at Windsor, N.S. 

20 John H. McKay . . . . . ! Erect station, dwelling, &c., at Belmont, N.S. 

8; Dominion Bridge Co., Ltd jEiect bridges at Nauwigewauk and St. John, N.B. 



Rhodes, Curry &; Co., Ltd, 

TheRathbunCo 

Rhodes, CuTTvJi Co., Ltd. 

R H. Canavan 



PRINCE EDWARD ISLAND RAILWAY. 



15954 



•16006 
16031 



1905. 
Aug. 8 Ignatius Roach 



June 2C 



Willard Kitchen. 



Erect 8 section tool house on the Murray Harbour 

Branch. 
Deliver 8,fi00 lineal feet of portable snow fence. 

Nov. 22! A. E. Leigh Telegraph lines. 

16041 Dec 2 J. M, Clark & Co 'Erect agent's dwelling at Freetown, P.E.I. 

Erect creosoted pile wharf and freight shed at George- 
town, P.E.I. 
Deliver 300 car wheels. 



16046 
16087 



II 



9 Willard Kitchen 

1 Rhodes, Curry A Co., Ltd 



1906. 



16124 Mar. 20, Emil A. Wallberg 



16136 II 26 M. F. Schuniian & Co 

16169, April 16 B. D. Huntley 



16164 



23 J. M. Clark & Co. 



16202 Jan. 3 M. F. Schurman k Co. 

162111 June 4 Willard Kitchen 

16212 .1 
16224 II 

16248 



I 



4! 
14 Thomas Campbell 

8 Dominion Bridge Co., Ltd. 



Erect nUme passenger station and baggage room at Char- 

lottetown, P.E.I. 
Erect freight shed at Kensington, P.E.I. 
Supply and erect 15 water closets on the Murray Harl)our 

and Monta^ie branches. 
Construction and plumbing of water closets and toilet 

rooms in Summerside station, P.K.I. 
Deliver 8,000 ft. of portable snow fence. 
Fîrect water tank at Montague, P.E.I. 
Works at Montague and Murray Harbour. 
Surfacing of roadway on approaches to Hillsborough 

Bridge, P.E.I. 
Erect bridge at Brudenel, P. E. J. 
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Contracts entered into during the Fiscal Year ended June 30, 1906 — Continued. 

CARILLON CANAL. 



No. of 
Con- 

tract. 



16032 



Date 
of signa- 
ture. 



1905. 
Nov. 29 



Contractors. 



T. Robs & Sons & Ayers. 



General Description. 



Lighting of canal. 



CHAMBLY CANAL. 



16215 



1906. 
June 7 



Phœnix Bridge & Iron Works, Ltd Erect swing bridge at Riley's Crossing, Que. 



CORNWALL CANAL. 



15948 
15987 



1905. 

July 17 
Sept. 15 



L. S. Maooun 

Wm. M. Leacy., 



Supply shafting, haUfi^ers, pulleys, &c. 
Riprap and fillmg in near foot of canal. 



GALOPS CANAL. 



16229 



1906. 
June 16 



C^inlan & Robertson 



Erect wharf near west end of ' Deep Cut,' Cardinal, Ont. 



GRENVILLE CANAL. 



16032 



1005. 
Nov. 29 



T. Roes & Sons & Ayers 



Lighting canal. 



LACHINE CANAL. 



1905. 

15926 July 7 
15966 Aug. 16 
16012 Nov. 2 



P. Leduc. 



16013 



16165 
16181 
16195 
16198 
16200 
16245 



Oct. 

1906. 
April 23 



Erect 5 lock and 5 bridge houses. 



Dominion Bridge Co., Ltd Erect swing bridge at Atwater Avenue, Montreal. 

Quinlan & Robertson Erect wharf at Lachine, Que. 



II 



Canadian Portland Cement Co. . . 



Erect wharf and sidewalks at entrance to Lock No. 1. 



Deliver 4,000 brls. cement. 



Mtky 4 C^iinlan & Robertson Raising of sheds Nos. 4 and 5, Basin No, 2. 

April 17 f M Erect concrete wall at St. Gabrit^l Basin No. 1. 

May 26| m Paving of approaches to swing bridges. 

M 14 Canadian Agency & Supply Co. . Deliver 3,000 brîs. cement. 
June 28 Lym burner & Matthews Supply machinery to operate lock gates. 



RIDEAU C \N AL. 



I 1905. 

15944 Aug. 12 
15949 July 22 

15976 Sept. 15 
159911 .. 20 

I 1906. 

16142 April 4 



Ottawa Lumber Go 

International Portland Cement 
Co., Lt<i. 

M. L. Wilson 

M. Ryan 



Ottawa Lumber Co. 



Deliver 90,000 ft. b. m. hemlock timber. 
II 1,500 brls. cement. 

Drill well at lock house at Davis' Station. 
Deliver timber for 1905-6. 



Deliver 369 pieces B.C. or Douglas fir dimension timber. 



IV 



CONTRACTS ENTERED INTO 



SESSIONAL PAPER No. 20 
Contracts entered intoxluring the Fiscal Year ended June 30, 1906 — Concluded, 

BOULANGES CANAL. 




16008 
16009 
16017 



1905. 

Oct. 20 John Beitram & Sons Co., Ltd 

u 20 Railway Spring & Supply Co . 

Nov. 10 WatBon Jack « Co 



General Descnption. 



Deliver machinery. 



II 

M 



II 
II 



ST. OITRS LOCK. 



16056 



1905. f 

Deo. 15 Loconjotive & Machine Co. of 
' Montreal, Ltd. 



Deliver I beams and hand railing for landing wharfs 
above and below lock. 



WELLAND CANAL. 



1905. 

16967 Aug. 21 

I 

16074 ! Dec. 15 

I 1906. 
16103Feb. 14 



16119 
16122 
16123 
16161 



Mar. 3 
Feb. 14 
Mar. 20 
April 33 



M. J. Uogan 



Construct new docking along old west pier of Port Col- 
borne entrance. 
Supplementary to contract No. 15967. 



Supply iron and brass castings for ''906. 



Niagara Falls Machine & Foun- 
• dry Co., Ltd. 

J. H. Kratz & Co ; Supply timber, lumber, &c., for 19t)6. 

McCleary & McLean .. . h h m 

Mason, ôordon & Co i n n 

Jo8ej]Ji Battle Construct retaining wall on east side of rock cut near 

Raney's Bend. 



*Too late for last year's report. 



HAZEN HANSARD, 

Law Clerk, 



Department of Railways and Canals, 
Ottawa, August 20, 1906. 
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No. 



No. 8.— Water Power and other Public Property leased by the Department 

1.— INTERCOLONIAL 



o 



15930 
16001 
16003 
36015 

16069 
16081 



16086 

16097 
16112 
16125 
16160 
16168 
16169 
16189 
16191 

16192 

16196 

16217 
16218 
16220 
16226 

16230 
16233 



16249 



Date 

of 

Signature. 




1906. 

July 30. 

Oct. 3. 

.. 18. 

Nov. 2. 

Dec. 30. 
II 30, 

1906. 

Jan. 23. 

Feb. 6. 

.. 22. 

Mar. 13. 

1. 

2. 
Apr. 11. 
May 12. 

2. 

.. 14. 
22. 



I! 

June 6 . 

6. 

II 6. 

II 6. 

June 18, 

M 18. 



Alice E. Jones 

Sussex Packing Co. 
Geo. B. Martin*. . . . 
City of Sydney. . . . 



F. George 

W. R. Steeves. 



A. M. Rowan. 



D. E. Read 

G. E. Patterson 

Imperial Oil Co., Ltd. 

A. McMuilen 

M. J. McNeil 

D. E.McKeigan. .. 
Acadia Coal Co., Ltd. 
Price Bros 



Intercolonial Coal Mining Co., 

Ltd .. .. 

Theo. Foumier 



Property Leased. 



Land at Moncton, N.B 

Privilege to lay a 2-in. pipe at Sussex, N.B 

Land at Asnametquaghan, Que 

Privilege to lay a 6-in. pipe at Prince St., Sydney, 

N.S 

Land at Folleigh Lake, N.S 

Land at Beaver Brook Station, N.B. 



N. end of shed No. 12 on Ballast Wharf, St. John, 
N.B 

Land at Pictou Landing, N.S 

Land at Marshy Hope Station, N.S 

Land at St. Paschal and St. Jean Port Joli, Que. . . 

Land at Wentworth, N.S \ 

Land at Boisdale, N.S 

Land at Leitches Creek, N.S 

Land at Pictou Landing, N.S 

Privilege to stretch wire across railway at point | 
mile W. of Salmon Lake Station, Que 

Land at Deep Water Terminus, Halifax, N.S . . . 
Privilege to lay water pipe at Sayabec, Que 



II 



Albert Mfg. Co. of Hillsborough . iLand at Salisbury Station, N.B 

B. Leclaire & A. Daigle Land at Tartague, Que 

Central Telephone Co iPrivilege to stretch wires at Matapedia Bridge, &c. 

New Glasgow Electric Light Co. . Privilege to erect electric line across railway and 

along ri^ht of way at New Gla^i^w, N.S 

Kate A. Brown 'Land at Salisbury Station, N.B 

'His Majesty the King. iRooms on ground floor of building No. 3, and rooms 

I on 2nd floor of building No. 5, King St., St. John. 
N.B. 
28 . . H. J. B. Woods Land at N. Sydney, N.S 



PRINCE EDWARD 



16246 



16254 



1906. I 
June 28.. M. P. Driscoll 

1905. 
Aug. 24. . Province of P. E. Island. 



Land at Freetown, P.E.I. 



Land I h 'tween Souris Beach and SourLs Road, 
King's Co. 



IV 



SESSIONAL PAPER No. 20 



PUBLIC PROPERTY LEASED 



9 



3. 



of Railways and Canals during the Fiscal Year ended June 30, 1906. 



RAILWAY. 



Area. 



6'Sacre8. 



10,000 sq. ft. 



0'09 acres. 
S7Ô aq. ft.. 



0*6 acre.... 
480 aq. ft. . 
480 Rq. ft.. . 
0'53 acre... 
1,750 sq. ft. 
312 sq. ft.. . 
5 79 acres. . 



160 sq. ft. 



2,450 sq. ft. 
660 sq. ft.. . 



2,000 sq. ft. 



120 sq. ft. 



Amount 

of Water 

Power. 



Term. 



During pleasure. . . 



II 

II 
II 
II 



II 
II 
II 
II 
II 
II 
II 
II 

•I 

II 
II 

•I 
II 
II 



During pleasure 
4^ years 



During pleasure . . 



Commence- 
ment 
of Term. 



1906. 

June 1, 1905 
July 1, 1905 
1,1906 



II 



n 

Dec. 
July 

ti 
Mar. 
July 

II 
II 

Mar. 



July 

II 
Mar. 



1,1906 
1, 1905 
1, 1905 



1, 

1, 

1 

1 

1 

1 

1 

1 



Jan. 1 
Oct. 15 



May 
July 
Feb. 1, 



1905 
1905 
1905 
1905 
1906 
1905 
1905 
1905 

1906 



Terms of Payment. 



Annual Rental. 



cts. 



15 00 
1 00 

1 00 

2 00 
1 00 
1 00 



Due 
each Year. 



First 

Instalment 

due. 



100 00 
5 00 
1 00 
10 00 
5 00 
1 



00 
00 
00 



6 00 



1906 1 00 

1903 Water at Saya- 

! bee Station 

19051 1 00 

1905 - 1 00 



June 1 . . 'June 
July 1.. I July 

1..I •• 



1. 
1. 



II 
II 
II 



II 
Dec. 
July 

ti 
Mar. 
July 

II 

•I 



1 . . I n 

l.jDec. 

1.. July 

1. 

1. 

1. 

1. 

1. 



Mar. 1 , . 
Jan. 1 . . 



1906 

1906 
1<K)5 

1906 



19 00 



Oct. 
IJuly 

II 
Mar. 



II 
Mar. 
July 

II 



14.. Oct. 
1 
1 



July 

II 
Mar. 



Jan. 1, 1906 



25 00 May 1.. 

1 00 I July 1.... 

950 00 Quarterly. 



1 00 Jan. 1 



May 

July 
May 



1,'06 
1, '06 
1, '06 

1, '05 
1, '05 
1,'05 



1, '06 
1, '05 
1, '05 
1, '05 
1, '06 
1, '06 
1, '06 
1, '06 



Mar. 1,"06 
Jan. 1. '06 



14, '04 
1, '05 
1, '05 
1, '06 

1, '06 
1, '05 
1, '06 



Jan. 1, '06 



ISLAND RAILWAY. 



600 sq. ft 



4 '21 acre 



During pleasure, 



July 1, 1906 



Aug. 24 1905 



1 00 



1 00 



July 1 July 1, '06 
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No. 3. — Water Power and other Public Property leased by the Department of 

- CHAMBLY 



• 
• 

o 


Date 

of 

Signature. 


Leasee. 


Property leased. 


16113 


1906. 
Feb. 24.. 


Singer Mfg. Co 


Priv. to lav 24-in. pipe across lands and under 
canal at SL Johns, Que. 



CORNWALI, 



I 



1905. 



15927 July 20.. 



Lake View Cheese Mfg. Asso- 
ciation . 



Pt. lot 26, Ist con., tp. of Cornwall, Co. of 
Stom^ont, Ont. 



GALOPS 



16240 



19(5ft. 
June 23. 



E. V. Dodge. 



Land on N. side of old canal at W. end of Cardinal 
Village. 



LACHINE 



16928 
15971 

15978 
15994 
16030 



16098 

16108 

1610ÎI 
16116 

10132 

16135 



1905. 

July 20. 
Aug. 15. 

Sept. 15. 
July 27. 
Nov. 24. 

1906. 

Feb. 10. 

10. 

19. 
Mar. 7. 

.. 22. 

.1 27. 



Grand Trunk Ry. Co. of Canada. 
Canada Car Co., Ltd 

Grand Trunk Ry. Co. of Canada. 



•I 



M / 



Canadian Carbonate Co. 



Montreal Rolling Mills Co. 



16188 May 12. 



16201 



16210 



ft 



25. 



Standard Chemical Co. of To- 
ronto, Ltd. 

Ogdensburg Coal & Towing Co. . 

Aiontreal &. Southern Counties 
Ry. 

Quinlan & Robertson 

» 

Northern £lectric & Mfg. Co., 
Ltd. 



I Ottawa Forwarding Co., Ltd 

J. U. Hutchison 



28.. (}. A. Grier. 



16214 I June 4. . i Wm. Rutherford & Sons Co., Lui. 

I I * 

16241 II 22. . Sessemwein Bros 



Priv. to lay a spur line on N. bank of canal 

Priv. to lay 16-in. pipe from canal t6 lot 3603, Cote 

St. Paul, and draw water. 

Priv. to lay 2 sidings on N. bank of oCftal 

Priv. to lay spur lines on S. bank of canal 

Priv. to lay a 1-in pipe from canal to lot 3519, Cote 

St. Paul, and draw water. 

Priv. to place post to support comer of overhead 

conveyor. 
Priv. to lay 6-in. pipe and draw water. 

Land in Town of St. Henri, Que 

Priv. to lay line of electric railway on Riverside and 
Mill Sts. and cross Black's Bridge, Montreal. 

Wharf lot No. 7 on S. £. side of Wellington Basin, 
Point St. Charles, Montreal. 

Priv. to lay 12- in. supply pii)e and 16-in. dischaiige 
pipe from New St. uabriel Basin No. 4 tu lot 
1198, St. Ann's Ward, Montreal, and draw- 
water. 

Flour shed No. 3, Basin No. 8 * . . . 

Priv. to lay a 2-in. pipe from canal to lots 2165 and 
2158, St. Henti, Par. of Montreal, and draw- 
water. 

Land on N. side of canal at Monti-eal, and privilege 
to build a wharf . 

Priv. to lay 5-in. pipe to lot 2287, Par. of Montreal, 
and draw water. 

Lot No. 8, S. £. side of Wellington Basin, Mont- 
real. 
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Railways and Canals during the Fiscal Year ended June 30, 1906 — Contintied. 
CANAL. 



Area. 


Amount 

of Water 

Power. 

• 


Term. 


Commenoe- 

m<*nt 

of term. 


Tkrus of Payment. 


Annual Rental. 


Due 
each 3'ear. 


First 

instalment 

due. 




• 


During pleasure . . . 


Jan. 1, 1906 


$ cts. 
10 00 


Jan. 1 

• 


Jan. 1, '06 









CANAL. 



28 acre 



During pleasure 



April 1, 1906 



1 00 



April 1 . . . 



April 1, '05 



CANAL. 



17 acre 



During pleasure Jan. 1, 1900 



30 00 



Jan. 1 



Jan. 1, '06 



CANAL. 



4,200 sq. ft 



17,680 sq. ft. 



17,680 sq. ft. 



21 years 

During pleasure 



21 years 

During pleasure . 



II 



21 years , 

During pleasure, 



II 
II 



•t 



I H 



July 1, 1904 

April 1, 1905 

Aug. 1, 1905 

July 1, 1905 

Sept. 1, 1905 



Jan. 1, 1906 

1, 1906 

1, 1905 
Mar. 1, 1906 

May 1, 190C 

July 1, 19061 



May 1, 1906 
1, 1906 



1, 1906 
1, 1906 



June 1, 1906 



1 00 

780 00 

5 00 

5 00 

10 00 



July 1... July 1, '04 
April 1... April 1, '05 



Aug. 1. . . 
July 1 . . . 



Aug. 
July 



Sept. 1... . I Sept 



1 00 Jan. 1 



Jan. 



II 



•I 



210 00 II I.... 

84 00 .. 1 . . . 
100 00 IMar. 1. ..'Mar. 

I 

212 00 Mayl.... May 
780 00 Julyl.. July 



60 00 
150 00 



II 1 
.1 1. 



1, '05 
1, '06 
1, '05 



1, *06. 

1, '06 

1/06 
1, '06 

1, '06 

1, '06 



170 00 Mayl.... May 1, '06 
30 00 i M 1.... M 1, W 



1, '06 
1/06 



212 00 Junel... June 1/06 
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6-7 EDWARD VI U A. 1907 
No. 3. — ^Water Power and other Public Properly leased by the Deimrtment of 

RAPIDE PLAT 



Date 
uf 
Signature. 



I 




Property Leaded 



1906. 
16110 (Feb. 23. . Morrisburg Village.. 



Land in Village of Morriaburg and surplas water. 



RIDEAU 



' 1905. 

15968 Aug. 15.. R. F. Rowan and John H. 

Birkett. 

1906. 

I 

16203 May 2d..|St. Patrick's Orphan Asylum of 

Ottawa, 



16227 



June 6.. Wm. J. Brown. 



Privilege to dredge material from bed of canal be- 
tween Kingston Mills and Jones Falls. 



Pt. Lot 22, Gore of GlouoeAter, Co. of Carleton, 

Ont. 
Pt. Lot 4, Con. I, Township of Oxford, Co. of Gren- 

ville. Ont. 



TRENT 



■ 1905. 
15995 Sept. 25.. 

I 1906. 

16118 Marche.. 

I 

16209 I.Tune 4.. 



Peterborough Golf and Country Pt. EA Lot 2, Con. 12, Township of Douro. 

Club. 



The James Bay Ry. Co |Pt. Lot. 13, Township of Mara, Ont, and privileige 

to erect swing bridge thereon. 

Crushed Stone, Ltd Pts. 48 and 32, Con. 8, and pt. 49, Con. 9, Township 

' of Eldon, Co. of Victoria, Ont., and use of stone. 



WELLAND 



1ÎK)5. ' 

15922 July 8. Lincoln Electric Light and Power 

Co., Ltd. 
15965 Aug. 21. jTown of Welland 

16058 Dec. 22. . City of St. Catharines 

16080 M 29.. M. Beatty&Sons, Ltd 

1ÎK)6. 



Privilege to lay cable above Lock No. 2 

Privilege to make connection by sewer piiie with 

Government drain. 
Water oower from canal on Lake Erie level at 

Allanburg. 
Pt. 26, Con. 5, and pts». 26, Con. 6, Township of 

Crowland, Co. of Welland, Ont. 



16128 


Mar. 


22 . 


16143 


•1 


31. 


16170 


April 


21.. 


16213 


June 


5.. 


16216 


M 


4.. 

1 


16238 


1 

1 


2.. 


16239 


II 

i 


23 



Lincoln Electric Light and Power Privilege to erect an electric line at lower end of 
Co., Ltd. Lock 3. 

Hamilton Cataract Power, Lightj Water power 

and Traction Co. , Ltd. ! 

Toronto and Niagara Power Co. . JTwo parcels of land, 100 ft. square, in Township of 

i Thorold, Co. of Welland, Ont., and privilege to 
i erect thereon transmission towers, to carry wires 
over canal. 
Niagara, St. Catharines and Privilege to erect swing bridge at Guard Lock, 
Toronto Ry. Co, | Thorold, Ont. 

SuHsn Miller Privilege to lay l^-inch pipe from head of Lock 9, 

and draw water. 
2. . Haftiilton Cataract Power, Light Two i>arcel8 of land in Welland, Ont., and privilégie 
and Traction Co., Ltd. ' to erect thereon transmission towers, to carry 

i wires over canal. 
23 Dept. of Militia and Defene«.... Pt. Lots 14 and 15, Township of Dunn, Co. of 

Haldimand, Ont. 



Department of Eailwatb and Canals, 
Ottawa, August 20, 1906. 
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Bailways and Canals during the Fiscal Year ended June 80, 19(H^— Concluded. 
CANAL. 



CANAL. 



4acreB. 



II 



CANAL. 



1*3 acre 

218.. 
8 acres. . 



CANAL. 



Area. 


Amount of 
Water 
Power. 


Term. 


Commence- 
ment 
of term. 


Terms of Payment. 


Annual Rental. 


Dueeacb 
year. 


First 

instalment 

due. 


0'619 acre .... 


1,100 h. p.. 


21 years 


Jan. 1, 1906 


$ cts. 

Land,f40; water, 
$2 per h.p. 


Half-year- 

ly. 


Jan. 1, "06 









21 years. 



During pleasure , 



Jan. 


1,1904 


300 00 


Julyl.. 


. . July 1. '06 


Feb. 


1,1906 


1 00 


Feb. 1.. 


1 

. . Feb. 1, '06 


June 


1, 1906 


7 00 


Jnnel.. 


. . June 1, *06 

1 



During pleasure ,Sept. 1, 1905 

Jan. 1, 1906 
20 years April 1,1905 



10 00 



Sept. JL . . . . 



25 00 fan. 1 . . . 
100 00 



Apr. 1 . . . 



Sept. 1, W 

Jan. 1, H)6 
Apr. 1, '05 



2 05 acres. 



'During pleasure. 



.1 



50 ciL ft. per 19 yrs. and 4 months 



sec. 



renewable. 
During pleasure Jan. 



June 


1, 1905 


July 


1, 1905 


Sept. 


1, 1904 


Jan. 


1, 1906 



5 00 



June 



June 1 . . 

5 00 I July 1 July 

I 
500 00 I Half- year- Jan. 

25 00 i Jan. 1 . . . .. 



SOOcu. ft. per 18 years 

sec. I 
10 years renewable. . 



Sept. 1, 1905 
Jan. 1, 1906 
April 1, 1906 



10 years May 1,1906 

During pleasure . . June 1, 1906 

10 years renewable,. May 1, 1906 

During pleasure |June 1, 1906 



10 00 Jimel. 
100 00 May 1. 



1, '05 
1, 05 
1, '05 
1, '06 



5 00 Sept. 1.... Sept. 1, *05 

9,00U 00 ! Half- year-' Jan. 1, '06 

100 00 Apr. 1... Apr. 1, '06 



25 00 May 1 ...;May 1, '06 

! 

'Junti 1, '06 

May 1, '06 



10 00 -June 1 . . . . June 1, '06 



HAZEN HANSARD, 

Law Cleric, 
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No. 5. 

Dakaqbs released to the Department of Railways and Canals during tiie Fiscal Year 

ended June SO, 1906. 



y 



INTERCOLONIAL RAILWAY. 



■ 


Date 








«^4^ 


of 


Grantor. 


Descnption. 


Amount. 


6 


Signature. 










1906. 






8 ctd. 


16094 


Jan. 18 


P. F. Lacroix 


Damages consequent upon closing of farm crossing 


75 00 








at St. Michel Station, Co. of Bellecbasee, Que. 




16175 


Feb. 15 


A. McKinnon 


Damages conséquent upon cloainsr of farm crossing 
at North Sydney Junction, N.S. 


200 00 










16177 Mar. 21 


John A. McDonald 


Damages caused by water to goods and buildings 
at lona, N.S. 


1,200 00 


16252 June 16 


John K. Hubley 


From all claims and demands incidental to pur- 
chase of land in Halifax, N.S. 


500 00 


16253 , M 15 


MaryVoltz 


From all claimb and demands incidental to pur- 


200 00 




1 




chase of land in Halifax, N.S. 





TRENT CANAL. 



16023 



16131 



1905. 
Nov. 9 

1906. 
Mar. 8 



The Geo. Mathews Co., 
Ltd. 



Richard Cosgriff 



Damages to goods consequent upon flooding of 
cellars. 



Dama^2to l^t S4 11, 8tb Concession, Town- 
ship of Ennismore, County of Peterborough, 
Ont., consequent upon the raising of Bnckhorn 
Dam. 



600 00 



12 00 



1905. 

I 

15948 Aug. 16 
15952 .. 18 
16060 Dec. 21 



WELLAND CANAL. 



Frank P. Goring 
Robert Colgan . . 
F. Boyer 



Damages for injuries sustained 



If 



&c 

at Port Colbome. 



725 00 

d2 50 

1,600 00 



DKP.iBTMENT OF RAILWAYS AND CaKALS. 

Ottawa, August 20, 1906. 



HAZEN HANSARD, 

Law Clerk. 
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Accidents and casualties : — 

Intercolonial 

Prince Edward 

Summary 

Annapolis and Diffby Railway, expenditure on construction. 

AoooUNTANT and Treasurer, I.G.R., Statements 

Windsor firanch 

Acxx)UNTANT and Auditor of P.E.I. Ry., Statements of the. . . 

Ao€X)UNTANT of Department, Statements of the 

Collectors of Canal Tolls in account with Revenue 

Expenditure during fiscal year 

*i on construction, maintenance, &;c., of canals. 

•I on construction and enlargement of canals. . . 

Baie Verte Canal 

Beauhamois Canal 

Carillon and Grenville Canal 

Chamblv Canal 

Cornwall Canal 

Culbute Lock and Dam 

Farran's Point CaniU 

Galops Canal 

Lachme Canal 

Lake St. Francis 

Lake St. Louis 

Murray Canal 

Rapide Plat Canal 

Riaeau Canal 

Sault Ste. Marie Canal 

Soulanges Canal 

Ste. Anne's Lock and Canal 

St. Lawrence River and Canals, Surveys, &c 

St. Ours Lock. , 

St. Peter's Canal 

Tay Canal 

Trent Canal 

Welland Canal 

Williamsburg Canals 

Hydraulic and other rents 

Miscellaneous expenditure. ... 

Railway expenditure and revenue ... 

Annapolis and Digby 

Canaaa Eastern 

Canadian Pacific 

Cape Breton 

Carleton Branch 

Drummond County 

Eastern Extension 

Intercolonial 

Montreal and European Short Line 

National Transcontinental 

Oxford and New Glasgow 

Prince Edward Island. 

Yukon Territory Works. 

Railway ex[)enditurp on Capital Account 

Recapitulation — Railways 

•I Railways and Canals 

Revenue received from canals 

Subsidies voted for railways 
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137, 161 
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94 
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Baib Vkbtb Canal, expenditure on surveys . . 

Bbauharnois Canal :— 

Description of canal 

Expenditure. 

Operation and maintenance 

Sketch showing section of lock 

Superintending Engineer, Report of the 

Water on mitre sill 

Boyd, Mr. J. C. See * Sault Stc. Marie * 

Burpee, Mr. T. C, Engineer of Maintenance, Windsor Branch, 

II It II !• C. Ry. 

Butler, Mr. M. J. See ' Deputy Minister' 



Canada Eastern Railway- Expenditure j 

Canadian Pacific Railway Co.— Expenditure on construction 

Canal navigation routes, descriptions of 

. Canals Revenue . 

Cafe Breton Rt., expenditut^ on construction . 

Cardinal Section of Williamsburg Canals 

Carillon Canal :— 

Description of canal 

Expenditure 

Operation and maintenance 

Sketch showing section of lock 

Superintending Engineer, Report of the 

Water on mitre sill 

Carleton Branch Ry., expenditure on construction 

Chamblt Canal :— 

Description of route 

Expenditure 

Fines and Damages 

Operation and maintenance 

Sket<:h showing section of lock 

Superintending Engineer, Report of the 

Water on mitre sill 

Chief Accountant of the Intercolonial Ry., Statements of the 

Windsor Branch 

Chief Engineer, Report of the : — 

Accidents on railways during year . . 

Beauharnois Canal, operation and maintenance 

Canal Statistics 

Carillon and Grenville Canal, operation and maintenance 

Chamblv Canal, operation and maintenance. 

Cornwall Canal, enlargement 

Operation and mamtenanoe , 

Reducing shoals west of Canal 

Culbute Canal 

Dates of closing and opening of canals 

Electric Railway Statistics, Summary of Tables 

Expenditure on construction and enlargement of canals ... 

Farran's Point Canal enlargement . 

Freight branches, I.C.R 

Freight passed through each canal 

Galops Canal, enlaif^ement 

<ialops Rapids, Improvements 

Inclosures 

Intercolonial Railway 

Lachine Canal, enlargement 

Operation and maintenance 

Lengtn of Government Railways • 

Murray Canal, operation and maintenance 

North Channel Improvements 

Operations on Government Railways , 

Plans and sections of locks on canals 

Prince Edward Island Railway 
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